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TOP_SECTION, BOTTOM 
AND_COVER 


SECTION 


SERVICE BOX EXTENSION. 


INCREASES | OVERALL 


LENGTH-A | LENGTH-B | WEIGHT 


20 22.75 13.1 


24 26.75 7.7 


EXTENSION 


TOP SECTION & COVER 


BOTTOM SECTION 


TOTAL 


RANGE - A NO. 


WEIGHT 


DIM. B 


NO. 


WEIGHT DIM. C 


WEIGHT 


24h 39! 9 


19.6 


18 


2 


14.1 23.0 


32.7 


NOTES: 


Il. SERVICE BOX SHALL BE BINGHAM & TAYLOR BUFFALO STYLE (3" OLD STYLE), No. 4930 


OR APPROVED EQUAL. 


2. DIMENSIONS IN INCHES; WEIGHT IN POUNDS. 
3. LABELED "WATER" ON THE COVER. 
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4'-6" for 16", 20" and 24" pipe 


Optional 
ut Line 


Concrete blocking shall bear against undisturbed earth 


. Concrete thrust blocking shall be provided at all tees, bends, caps, and plugs. 
In addition, ell pipe bends shall be harnessed with mechanical joint retainer glands, 


using either set screw or lug type retaining system, as directed. 


» Concrete thrust blocks shall be minimum 4@@@ PSI cement concrete. 


» See detail WS-VB and WS-VBL for vertical bends requirements. 
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NOT FOR 
CONSTRUCTION) 


2 PIPE DIAMETERS MIN. 


#6 REBAR 
EPOXY COATED 


CLASS B CONCRETE 
NO ACCELERANTS 
PERMITTED 


3.5 PIPE DIAMETERS MIN. 


SECT LON 


POLYWRAP PIPE BEFORE INSTALLING 


BLOCKING AND STRAPS 


#6 REBAR 


2 PIPE DIAMETERS MIN. 


THE DETAIL REPRESENTS THE APPROXIMATE BLOCKING CONF 1GURAT!ON AND ASSUMES 


EPOXY COATED 


LONG | TUD|NAL SECT |ON 


SOLID SOIL AND PROPER BURIAL. 


EXACT SHAPE AND S!ZE TO BE DETERMINED IN THE FIELD. 


POOR SOIL CONDITIONS WILL GREATLY INCREASE THE S!IZE OF THE CONCRETE BLOCK. 
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WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 
TO DETERMINE THEIR LOCATIONS PRIOR 


TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 
PROPOSED DUCT BANKS. 
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(Existing bituminous surface. 
Saw-cut existing pavement (typ.) 


--Binder_and wearing course per current 
City of Pittsburgh, PENNDOT, or 


Allegheny County stendards. = hte Sashes 


2 side nozzles 


Brick or blockstone surfacing 


Break-away coupler or Dome (color per NFPA guideline) 
flange to be 4' to 6" gooe Existing brick or blockstone surface, 
ini i Pumper Nozzle; 
Rove cTini shed SIcew alk Fire hydrant pumper nozzle shall 
2'-6" x 2/-6" standard Ny AL face street 4 
concrete insert 5 
i iy ee : b i Begeeelio® 12" reinforced concrete paving 
Pre-molded 4 > ; : x ‘ |/ bese (minimum) or match existing 


Expansion joint masonry base 
material(typ) 


compacted 2A 
aggregate sub-bese 


T 
K=— Curb Face Street J - : i As 2 
ackfill witl 


Pavement 


= approved compacted 
as . , granular material (2A) 
* ° or selected earth 
Hydrants in unpave & 


ge (as directed) 
areas shall be set in cement FoR. uEOM 

concrete inlays at least face of curb 
2-6" by 2’-6" 


4'-0" Minimum 


This area to be 
backfilled and 


compacted by hand, ede ars 
heavy equipment Re BEP 
not permitted per specifications 


(as directed) 


6" 


Pay limit 


© & 


4’-O" Minimum Cover 


REMOVE FIRE HYDRANT : Backfill with approved 

f Hydrant compacted granular material 
—Drain Holes Branch (AASHTO No. 67 Aggregate) 
Main 3 


Tete eee tit an RESTORE PAVEMENT, CONCRETE 
4000 PSIClass 'P q GRASS, ETC. TO MATCH 


! cement concrete || 2° SURROUNDING CONDITIONS 
sblocking. | 


——Mechanical Joint 


5 bf B I. st 
a AASHTO No.57 aia REMOVE FIRE HYDRANT 


T T 
Undisturbed ear th=|N=|[= See NS BARREL TO 2’ MIN. 
MT fee (hi ! | stone gravel ee mete BELOW GRADE 


Bearing plate -- 6'x |'-6" 
"steel or 4" precast concrete slab 


NOTES: 


FILL REMAINING » All trench backfill material to be placed and mechanically compacted in 6" compacted layers. 
PORTION OF 
BARREL WITH » Trench bedding may need to be modified in poor compaction areas. 
FLOWABLE FILL ABANDON REMAINING 
PORTION OF BARREL 
FH eR ae Certain pipe materials and/or related trench materials may need to be substituted 


NOTE: " Gf contamnated soils are encountered. 


Reinforcement shall be considered incidental to concrete paving base. 
FOR HYDRANT PAINTING REQUIREMENTS, REFER TO STANDARD DETAIL WS-HYD. 


Paving material to match existing street surface and shall conform with requirements of owner. 


Concrete saw-cut to be vertical and neat. Clean and wet when new concrete is poured. 


The Pittsburgh Water and Sewer Authority 


The Pittsburgh Water and Sewer Authority 
; : Water Line Trench And Repaving 
Fire Hydrant Installation 


NOTE: Approved by: Scale: N.T.S. Supplemental WS-1 


SFILENAMES Detall Drawing: 
REMOVE/ABANDONED EXISTING 
HYDRANT VALVES PER DETAIL. 
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$FILENAMES Detail Drawing: W S = 4 


NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 


FIRE HYDRANT ABANDONMENT DETAIL COMPANY :NOSEESS PHAN DAYS 


NOT TO SCALE FOR ALL POTENTIAL CONFLICTS WITH 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 
TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 
PROPOSED DUCT BANKS. 
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FINISHED eS 
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COPPER SERVICE LINE 


3/-6' MIN. COVER 


OR PE. 
SPECIFICATIONS 


Nes CORPORATION STOP; 
BLOCKING SUPPORT 
AS DIRECTED 
PWSA APPROVED ———~| 
\ SOLID MASONRY SUPPORT 


ON UNDISTURBED EARTH 
WATER MAIN (TYP.) 


4’-@" MIN. COVER 
4'-@" MIN. COVER 


NOTE: 


1, FOR PEXA PIPE INSTALLATION, CORPORATION AND CURB STOPS 
SHALL BE COMPRESSION TYPE FITTING AND SHALL HAVE 
TRACER WIRE INSTALLED PER MANUFACTURER’S SPECIFICATIONS. 


2. POLYWRAP ALL METALLIC PIPE, FITTINGS AND VALVES. 


mcogarry@aecom. com\d0580475\BRT001_19_PWSA_DETO3. dgn 


Reconnection To 


EXISTING 
SERVICE LINE 


—==2 


CONNECT TO EXISTING 
LINE WITH APPROVED 
CONNECTING ADAPTER 
AS PER SPECIFICATIONS 


The Pittsburgh Water and Sewer Authority 
Water Service Line 


Existing Service 
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DV PRL 


rp 4’ MIN. DEPTH 
TO TOP OF PROP 
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RESET FIRE HYDRANT 
ASSEMBLY W/CONC 
THRUST BLOCK 


PROPOSED GRADE 


EXISTING GROUND 


760 
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NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 
TO DETERMINE THEIR LOCATIONS PRIOR 


TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 


DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 


PROPOSED DUCT BANKS. 
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1-RESET FIRE HYDRANT 
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INSULATED 
161 wy COUPLING 


7-4’ MIN. DEPTH 
TO TOP OF PROP 
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ELEC pucT }—RESET FIRE HYDRANT 
[Cone ASSEMBLY W/CONC 
THRUST BLOCK 


EXISTING GROUND 


I[ PROPOSED GRADE 
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NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 

TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 

20 FEET PROPOSED DUCT BANKS. 
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EXISTING UTILITIES, CONTRACTOR TO 
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TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
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-T-RESET FIRE HYDRA 
ASSEMBLY W/CONC 
THRUST BLOCK 

1-2’ SPOOL PIECE W 


INSULATED COUPLING 5) 


cai 


FORBES AVE CONSTR ‘i Dx’ 


aie 


/ 


PPS ee 
/PORBES AVE CONSTR || 
| 


TK 


W-ABD—>— 


| 
|_4| / F 


NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 

TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 

20 FEET PROPOSED DUCT BANKS. 


SEE SHEET 393 
DESIGNED LEH PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED 8D BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower TRANGEGR TATION. UNDER THE CO ST R U Cr | O N ) avaaeccinea PWSA WATERLINE RELOCATION PLAN 


"michael. mcegarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE - STA 161+00 & 166+50 


5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN Tsar 668 | 
Pittsburgh, PA 15219 SANeIGNE COUNTY, PENNSYLVANIA Port Authority ae NGM aT 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0580475\BRT001_19_PWSA_SHT161.dgn 


OPERATOR? 


37:38 PM 


118 


REMOVE EXISTING HYDRANT 
TO A MIN. DEPTH 
OF 4 FT BELOW GRADE 


PLOTTED? 3/21/2024 


LEGAL R/W LINE 


E ST CONSTR B 


MOULTR 


1-RESET FIRE HYDRANT 
ASSEMBLY W/CONC 
~THRUST BLOCK 
cae 0 Z 7 / oF | : | | | 1-3’ SPOOL PIECE W/ 
4 ‘/ u y | | INSULATED COUPL ING 
SPOOL PIECE W/ “ ~ : 5 7 ae a sj , - = : 
NSULATED pone Ine 


REMOVE EXISTING 
HYDRANT TO A MIN. 
DEPTH OF 4 FT 
BELOW GRADE 


NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 

TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 

20 FEET PROPOSED DUCT BANKS. 


DESIGNED LEH PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED 0 BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower TRANSPORTATION, UNDER THE CO ST R U Cr | O N ) aie Ce EEE RECO ON EEAN 


"michael. mcgarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE - STA 175+00 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0580475\BRT001_19_PWSA_SHT175. dgn 


OPERATOR? 


5th Floor OF 1964, AS AMENDED, FOR THE 


ee 
Pittsburgh, PA 15219 Besa COUNTY, RENNGYIVANTAT ONY AS SHOWN Port Authority | CONTRACT NO. BRT-001 


REVISIONS connecting people to life 


pwe.no. _ PWSA19 sHT. 569 


38:28 PM 


118 


EXPLORATORY INVESTIGATION, 
WATERLINE LOCATION 

1-5’ SPOOL PIECE 
W/INSULATED COUPLING 


PLOTTED? 3/21/2024 


= 


\4 


1-6X6 TEE W/CONC 
THRUST BLOCK 
1-6" GATE VALVE 


HALKET ST CONSTR B 


. ia <a G 
( r TTT 4 SIN 1-6" 45 DEG FITTING 
REMOVE EXISTING HYDRAN — NN W/CONC THRUST BLOCK 
AND VALVE TO A MIN. SN 
DEPTH OF 4 FT BELOW GRADE Beg oe ee eS 

| js /| \  \~——RESET FIRE HYDRANT. ~ 
u \ ASSEMBLY W/CONC 
W | | THRUST BLOCK 


is 


“sk 2108 FORBES AVE _ 
CONSTR 8| \ 


| 

| 

| 
ee a 

| 


RESET FIRE HYDRANT 
ASSEMBLY W/CONC 


r— 4’ MIN. DEPTH THRUST BLOCK 


TO TOP OF PROP 
WATER ( TYP.) 


SIGNAL LINES 


PROPOSED GRADE PROPOSED |GRADE 
a 


E 310 
TNG GROUND UNKNOWN | EXIST IING GROUND 
UTIL [UNKNOWN UTIL 


905 = 
2-6" 45 DEG \ \24"" PIPE 
2-6" 45 DEG 
FITTINGS EGTEINGS 1-6X6 TEE W/CONC 


THRUST BLOCK PROP ENCASEMENT 
1-6" GATE VALVE 


B95 
0+25 5+00 5+25 3 
\1-6" 45 DEG FITTING NOTES 

1-6X6 TEE W/CONC W/CONC THRUST BLOCK WHEN EXCAVATION IS REQUIRED 

Lib eo ‘att Ce CanMar eaiv 

Ae SnTea eens COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 

TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 

20 FEET PROPOSED DUCT BANKS. 


SEE SHEET 396 
DESIGNED LEH PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED 8D BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower TRANGEOR TATION, UNDER THE CO ST R U CT | O N ) ace PWSA WATERLINE RELOCATION PLAN 


"michael. mcgarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE & HALKET ST - STA 217+00 


5th Floor OF 1964, AS AMENDED, FOR THE 


; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority or BNGIO 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0580475\BRT001_19_PWSA_SHT217. dgn 


OPERATOR? 


38:46 PM 


LEGAL R/W LINE 


118 


PLOTTED? 3/21/2024 


E PL CONSTR 


J i JL |MCKE 


| SR 2108 FORBES AVE 
IEXPLORATORY =” / CONSTR B 225 


INVESTIGATION, 

| WATERLINE LOCATION -6" 45 DEG 2-6" 45 DEG 

| 1-5’ SPOOL PIECE ITTINGS W/CONC FITTINGS W/CONC 
area THRUST BLOCK THRUST BLOCK 


> ‘WAL K ; i @ j 


1-6" CAP 


EXPLORATORY 
INVESTIGATION, 
WATERLINE LOCATION 
1-5’ SPOOL PIECE 
W/INSULATED COUPLING 


p- 4’ MIN. DEPTH 
TO_TOP OF PROP 
WATER ( TYP.) 


R278 4B DES 
FITTINGS 
EXISTING 
GROUND | -2-6" 45 DEG 


SIGNAL FITTINGS —PROPOSED GRADE 
FE 


\ f fSIGNAL DUCT 
DB 


, | 


EU DUCTX, 


EU DUCT 


O+25 0+75 


2-6" 45 DEG 2-6" 45 DEG 
FITTINGS W/CONC FITTINGS W/CONC 
THRUST BLOCK (HORIZ) THRUST BLOCK ( HORIZ) 


NOTES: 


WHEN EXCAVATION IS REQUIRED 
CLOSE PROXIMITY TO EXISTING 
CONTRACTOR SHALL NOTIFY THE 
COMPANY NO LESS THAN 3 DAYS 


FOR ALL POTENTIAL CONFLICTS WIT 
EXISTING UTILITIES, CONTRACTOR TO 
PERFORM EXPLORATORY EXCAVATIONS 

TO DETERMINE THEIR LOCATIONS PRIOR 
TO STARTING THEIR WORK. 


CONTRACTOR TO FIELD LOCATE ELECTRICAL 
DUCT BANKS. NO WATERLINE FITTINGS 
SHALL BE PLACED UNDER EXISTING OR 

20 FEET PROPOSED DUCT BANKS. 


S 


EE SHEET 397 
DESISNED HER PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM EPREPARATIONOE TS aa ys 


PART THROUGH A GRANT FROM THe NOT FOR CHECKED 0 BUS RAPID TRANSIT UPTOWN TO OAKLAND 


"michael. mcegarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 FORBES AVE & MCKEE PLACE - STA 224+00 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN san 571 | 
Pittsburgh, PA 15219 SANeIGNE COUNTY, PENNSYLVANIA Port Authority SECT TET 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0580475\BRT001_19_PWSA_SHT224. dgn 


OPERATOR? 


Gulf Tower TRANSPORTATION, UNDER THE CO ST R U Cr | O N ) ake Ree ne Ret OoR ON Ea 


$DATES 
$TIME$ 


PLOTTED: 


RETAIN LEADER, DO NOT PRUNE TERMINAL 
LEADER OR BRANCH TIPS 


PRUNE AWAY DEAD OR BROAKEN BRNCHES 
AND ANY BRANCHES IN WAY OF PEDESTRIANS 


REMOVE NURSERY APPLIED TREE WRAP, 
TAPE OR STRING FROM TREE TRUNK AND 
CROWN, REMOVE ANY TAGS OR LABELS 


PRUNE OFF SUCKERS 


EXISTING TREE 


IF THE TOP MAIN ORDER: 
ROOT IS DEEPER THAN 
1-2" IN THE ROOT BALL, 
REMOVE SOME SOIL 
PRIOR TO ESTABLISHING 
PLANTING DEPTH 


TREE STAKES, SEE NOTE 


SET ROOTBALL LEVEL SLIGHTLY ABOVE 


GRADE (1-2") ROLL BURLAP BACK FROM 


TOP 1/3 OF ROOTBALL 
BEFORE BACKFILLING, CUT 
ROPE FROM TRUNK 
ADJACENT PAVEMENT 


ROOT FLARE OF TREE SHALL BE PLANTED 
ABOVE SURROUNDING GRADE; TREE SHALL 
BE PLUMB AFTER SETTLEMENT 


ORIPLINE 


MULCH; MAINTAIN 3” CIRCLE OF BARE 


sets 's . . 
Sroeeatetenataceconeneen | Msseeetotatecetes SO 6° HT, CHAIN~LINK FENCE, BELOW SOIL AROUND TRUNK OF TREE ROOTBALL; CENTER IN TREE PIT 
ieecemenenen Reet POSTS EVERY 10° OR LESS REMOVE ALL STRING, BURLAP OR PLASTIC F FLEXIBLE POROUS PAVING 
5 seacenacennts ; AND/OR WIRE BASKET FROM ROOTBALL, 9 
500 OKO XISTI RAI 7 
Secteeeemeceeenee| Seen See EATING CODE: Eo REMOVE ALL NON-DEGRADABLE MATERIALS, ie #57 STONE 3” DEEP 
= — = z AND DISTURB ROOTBALL TO LOOSEN BOUND ° 
! / 7oeor seo ze ROOTS AND SOIL as, CONCRETE CURB 
td Te wo Oo. 2 5 ROADWAY PAVEMENT 
w= PLANTING MIX; SEE SPECIFICATIONS yOu NONWOVEN GEOTEXTILE FILTER FABRIC 
al ou ee { 
ge CENTER ROOTBALL IN PLANTING HOLE, LEAVE <r T= st Net el | |e eet oe PLANTING MIX; SEE SPECIFICATIONS 
BOTTOM OF PLANTING HOLE FIRM, USE FH} WISN EN NEN 1 EMIENEN TEI COMPACTED SUBGRADE 
WATER TO SETTLE SOIL AND REMOVE AIR 
POCKETS AND FIRMLY SET TREE 
TREE PROTECTION ZONE HOLE EXCAVATION WIDTH 3x 3-0" (MIN. 
(1PZ) WOTH OF ROOTBALL 
NOTE: REFER TO CLEARING AND GRUBBING SPECIFICATION NOTE; STAKE WITH TWO 8’ LONG WOOD ‘TEE’ POSTS OR APPROVED EQUAL DRIVEN 6-8" NOTES; 
TOTAL DEPTH OF THE TREE PIT IS DEPENDANT ON THE DEPTH 


OUTSIDE OF ROOTBALL. LOOSELY STAKE THE TREE TRUNK TO ALLOW FOR TRUNK 
FLEXING. STAKE TREES JUST BELOW FIRST BRANCH WITH 1-3" POLYPROPYLENE STRAPS 
(2 PER TREE ON OPPOSITE SIDES, CONNECT FROM TREE TO STAKE HORIZONTALLY). DO 2. 
NOT USE ROPE OR WIRE THROUGH A HOSE. ARBOR TIE IS AN ACCEPTABLE PRODUCT. 


SECTION 02231 FOR CITY OF PITTSBURGH FORESTRY DIVISION 


TREE PROTECTION ZONE (TPZ) STANDARDS. OF THE #3 AGGREGATE BED. 


ALL TREES SHALL BE FLOODED TWICE DURING FIRST 24 HOURS 
AFTER PLANTING. 


REMOVE ALL STAKING MATERIALS AFTER ONE YEAR, OR AS OTHERWISE DIRECTED BY 3. REFER TO DETAIL 2/LSO1 TREE PLANTING FOR STAKING 
THE LANDSCAPE ARCHITECT. REQUIREMENTS. 
(1 EXISTING TREE PROTECTION (2 TREE PLANTING (3 TREE PIT WITH FLEXIBLE POROUS PAVING 


\Esor SCALE: N.TS. SECTION sor SCALE: 1/2" = 1-0" SECTION 


\Esol SCALE: N.T.S. ELEVATION 


24” 


SET TOP OF ROOTBALL AT 
FINISHED GRADE 


MULCH (3” DEPTH) 


ORNAMENTAL GRASS 


TOP OF PLANT BALL SHALL BEAR 
SAME RELATIONSHIP TO FINISHED 
GRADE AS IT DID PREVIOUSLY 


2.0" LETTERS 
2.5" LETTERS 


4 
zB PLANTING MIX 3” HARDWOOD MULCH CREATE P ROTECTION SIGNAGE INFORMATION 
20 REMOVE ALL STRING, BURLAP OR DISH AT BASE OF PLANT DVERALL SIZE: 18° X 24° 
ao PLASTIC AND/OR WIRE BASKET FINISHED GRADE : . ° 
we FROM ROOTBALL, REMOVE ALL NON- ZON E FONT SIZE: RANGE FROM 21" TO 2.5 
35 DEGRADABLE MATERIALS, AND 4 ‘s FONT STYLE: ARIAL BOLD 
= DISTURB ROOTBALL TO LOOSEN ‘SPREAD 1° OF COMPOST PER 6 ORIENTATION: LANDSCAPE 
= BOUND ROOTS AND SOIL OF TOPSOIL & INCORPORATE IN BASE MATERIAL: LAMINATED CARDSTOCK 
UFTS (12" OF TOPSOIL REQUIRED THICKNESS: .080 
EXISTING SUBGRADE IN BEDDED AREAS) KE E Pp O U SIDES PRINTED: ONE 
BASE COLOR: WHITE 
TEXT COLOR: RED 
‘ARIFII | 
HOLE EXCAVATION WIDTH Sx pane SEO BORDER: YES 
WIDTH OF ROOTBALL (WHERE 
FEASIBLE DUE TO CONDITIONS) NOTE; SIGNAGE TO BE PRODUCED AND 
INSTALLED BY THE CITY OF PITTSBURGH. 


ey SCALE: N.TS. SECTION Lesa / SCALE: N.TS. SECTION Lesa / SCALE: N.TS. 
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FILE PATH: 


DESIGNED. RAW PORT AUTHORITY OF ALLEGHENY COUNTY 


THE PREPARATION OF THIS RAW ARG PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


A =CO@M DOCUMENT HAS BEEN FINANCED IN 
NOT FOR GHECKED:, = (RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 


KLAVON DESIGN ASSOCIATES, INC. 


64'S 14TH STREET U.S. DEPARTMENT OF 
Gulf Tower puzaoetier TRANSPORTATION, UNDER THE C O ST R U CT | O N WARE Dee LAN pee sea 
707 Grant Street WWW.KLAVONDESIGN.COM URBAN MASS TRANSPORTATION ACT| DATE 05/01/24 
5th Floor PORT AUTHORITY OF ALLEGHENY SCALE Author CONTRACT NO. BRT-001 
ewer sec COUNTY, PENNSYLVANIA. AS SHOWN Port ral it d ly : 
He 


Pittsburgh, PA 15219 


REVISIONS connecting people to pwe.no. LS sHT. 572 


$DATES 
$TIME$ 


PLOTTED: 


BUILDING FACADE/ADJACENT PROPERTY; 
EXPANSION JOINT AS NEEDED 

—*—— CONCRETE WALK 

PROVIDE A PERPENDICULAR 

AND/OR PARALLEL JOINT AT 

TREE PIT TO AVOID 

RE-ENTRANT CORNERS (TYP.) 

JOINTS (TYP.); EXPANSION AT 

20° 0.C. MAX., CONTROL AT 

5° 0.C. MAX. 


TREE CANOPY 


VARIES 


TREE PIT 
FLEXIBLE POROUS PAVING 


4'-0" 


3'-0" To 


NOTES: 

1, REFER TO PAVEMENT PLANS FOR 
JOINT DETAILS. 

10°-0" (TYP.) 2. SPACE REMAINING JOINTS AS 

EQUALLY AS POSSIBLE ALONG 

LENGTH OF SIDEWALK. 


(1 TREE PIT WITH FLEXIBLE POROUS PAVING 


\eso2 SCALE: 1/4"=1'-0 PLAN 


VARIES 


VARIES. 
(3°-0" MIN.) 


VARIES 
12" MIN. 


12” MIN. 


12” MIN. 


3'-0" MIN. 


ROOT BALL 12" MIN. 
TREE TRUNK 


(3 IRREGULAR SHAPED PLANT BED 


(soe / SCALE: 1/4"=1'-0 


2 
we, 
.@ 
< 
iS 
ce 

ma 


YC ) 
\ y @860e0CSz5 
(En ey SE ee ees (ar, 


BUILDING FACADE /ADJACENT PROPERTY; 
EXPANSION JOINT AS NEEDED 


—*—— CONCRETE WALK 


= JOINTS (TYP.); EXPANSION AT 


XO) 


\ES0E J seme: verano 


BUILDING FACADE /ADJACENT PROPERTY; 
EXPANSION JOINT AS NEEDED 


CONCRETE WALK 


JOINTS (TYP.); EXPANSION 
20° 0.C. MAX., CONTROL 
5° 0.C. MAX. 


PROVIDE A PERPENDICULAR 
AND/OR PARALLEL JOINT 
AT TREE PIT TO AVOID 
RE-ENTRANT CORNERS 
(TYP.) 


MULCH 


TREE CANOPY 


ORNAMENTAL GRASS (TYP.) 
CURB 


TES: 
REFER TO PAVEMENT PLANS FOR JOINT DETAILS. 
SPACE REMAINING JOINTS AS EQUALLY AS POSSIBLE 
ALONG LENGTH OF SIDEWALK. 

PLANT ORNAMENTAL GRASSES ALONG PERIMETER EDGE 
OF BED FIRST, THEN INFILL AS-NEEDED WITH PLANTS 
EQUALLY SPACED TO FILL BED. 

DO NOT PLANT ON TOP OF ROOTBALL. 

REFER TO LANDSCAPE PLANS FOR TREE PLACEMENT. 


woes 


Pw 


PLAN 


20° 0.C. MAX., CONTROL AT 
5° 0.C. MAX. 


PROVIDE A PERPENDICULAR 
AND/OR PARALLEL JOINT AT 
TREE PIT TO AVOID 
RE-ENTRANT CORNERS (TYP.) 


TREE CANOPY 

MULCH 

ORNAMENTAL GRASS (TYP.) 
CURB 


N> 


SPACE REMAINING JOINTS AS EQUALLY AS 
POSSIBLE ALONG LENGTH OF SIDEWALK. 

PLACE PLANTS ALONG LONG PARALLEL EDGES 
FIRST AT 24” 0.C. MAX., THEN INFILL 
AS-NEEDED WITH PLANTS EQUALLY SPACED TO 
FILL BED. 

DO NOT PLANT ON TOP OF ROOTBALL. 

REFER TO LANDSCAPE PLANS FOR TREE 
PLACEMENT. 


w 


oP 


CONTINUOUS PLANT STRIP/BED SPACING 


PLAN 


TES: 
REFER TO PAVEMENT PLANS FOR JOINT DETAILS. 
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FILE PATH: 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


A=COM 


KLAVON DESIGN ASSOCIATES, INC. 
64 S 14TH STREET 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT] 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


Gulf Tower PITTSBURGH, PA 16203 
707 ce Street WWW/KLAVONDESIGN.COM 
‘i oor NO.| DATE DESCRIPTION 
Pittsburgh, PA 15219 ae 


DESIGNED RAW 


DRAWN ARG 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


NOTFOR [=== 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
LANDSCAPE PLANS 


CONSTRUCTION) [ose ssa 


DETAILS 
SCALE hart - 
AS SHOWN AUTHOr y CONTRACT NO. BRT-001 
connecting people to life DWG. NO. LS2 SHT. 573 


$DATES 
$TIME$ 


PLOTTED: 


PLANT SCHEDULE 433+50.00 TO 438+50.00 


STATION SIDE DIST. FROM C.L. QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
4344+46.73 RT 15.21° 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY | 3” CAL. B&B - 
435+74.64 RT 40.41" 1 CARPINUS CAROLINIANA AMERICAN HORNBEAM 3” CAL. B&B - \ 
4364+24.52 RT 12.14" 1 AMELANCHIER X GRANDIFLORA APPLE SERVICEBERRY 3” CAL. B&B - 
"AUTUMN BRILLIANCE’ 
4364+54.52 RT 12.14’ 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY | 3” CAL. B&B - 
436+84.52 RT 12.14" 1 SYRINGA RETICULATA ‘IVORY SILK’ | ‘IVORY SILK’ LILAC TREE 3” CAL. B&B - 
437+14.52 RT 12.14 1 SYRINGA RETICULATA ‘IVORY SILK’ | "IVORY SILK’ LILAC TREE 3” CAL. B&B - 
437+43.34 RT 12.14" 1 SYRINGA RETICULATA ‘IVORY SILK’ | ‘IVORY SILK’ LILAC TREE 3” CAL. B&B - 
437+74.52 RT 12.14" 1 CERCIS CANADENSIS REDBUD 3” CAL. B&B - 
438+04.52 RT 12.14" 1 CERCIS CANADENSIS REDBUD 3” CAL. B&B - 
ORNAMENTAL GRASSES 
4344+35.26 TO 434+65.54 | RT N/A 51 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
434+78.30 TO 434+97.25 | RT N/A 37 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
435+40.32 TO 435+79.93 | RT N/A 40 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
435+43.57 TO 435+87.98 | RT N/A 163 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
436+08.57 TO 436+43.78 | RT N/A 30 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
436+47.78 TO 437+21.59 | RT N/A 68 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - - 
437+25.59 TO 438+50.00 | RT N/A 118 PANICUM VIRGATUM 'SHENANDOAH’| SHENANDOAH SWITCHGRASS NO. 2 CONT. - 


NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 


AWNING 


DLC ELEC 
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CONC STEPS | 
SSS \ Lt 
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~S 86°02°41" E 


MATCH LINE SEE SHEET 


EN a d IL = EGAL_ R/W LINE 
LEGAL R/W LINE f AWNING nee AININE/ 


TREE_CALCULATIONS: 

AWNIN CALIPER DEMOLISHED: 8” 

CALIPER REPLACED: 27” 

*PROJECT WIDE CALIPER: 

F ’ | DEMOLISHED TOTAL: 552” 

Lech — 0 REPLACED TOTAL: 849” 
a si 


LEGEND: 


EXISTING TREE 
DEMO 


y EXISTING TREE 
_-/ TO REMAIN 


q PROPOSED 
TREE 

(~] ~=TREE PIT 

TEMP CONSTR ggceeeel PLANT BED 


i) 
8 EASEMENT 
a ZZ LAWN 
gssasats REFER TO SWM 
PLANS SWMO1— 
SWM36 
BIKE RACK — 
POT Post PosT e=2 REFER TO ARCH 
| o P SITE PLANS 
a i] Eee LIGHT FIXTURES 


o> - REFER TO 
ee LIGHTING PLANS 


aw 


BOYD ST CONSTR 
LEGAL R/W LINE 
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nH 
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Pe ne PART THROUGH A GRANT FROM THE NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gul Tower Beamer U.S. DEPARTMENT OF INCHARGE — DCK LANDSCAPE PLANS 
707 Grant Street MW KLAVONDESIGN GOK URBAN MASS TRANSPORTATION ACT| CO STRU Ci | ON ) DATE 05/01/24 FIFTH AVE - STA 433+50 TO STA 438+50 


Floor OF 1964, AS AMENDED, FOR THE 


SCALE J <a : 5 
Pittsburgh, PA 15219 No.} DATE DESCRIPTION SORT AOE Or TE onENy ASSHOWN Port Authority CONTRACT NO. BRT-001 
REVISIONS connecting people to life DWG. NO. LS3 SHT. 574 


$DATES 
$TIME$ 


PLOTTED: 


$FILEL$ 


OPERATOR: $USER$ 
FILE PATH: 


PLANT SCHEDULE 438+50.00 TO 443+50.00 
STATION SIDE |DIST. FROM CLL. | QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 441+60.21 RT 12.17' 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD 3” CAL. B&B | - 
TREES 4414+91.46 RT 12.16" 1 ZELKOVA SERRATA ‘GREEN VASE’ | ZELKOVA 3” CAL. B&B | - 
(Setar at [rz 1 ns eu FASTGRTA[FASNGNT ROPER oma SoA paw] =] | a428 7 mrtg Foor were [crear SRT ated =o ou [= 
4384+94.52 RT 12.14" 1 CARPINUS BETULUS ‘FASTIGIATA' | 'FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — ait r RT oar SALLOVH SERRATE GREEN AEE ELEOA SrA Eee Le 
439424.52 RT | 12.14" 1 | CARPINUS BETULUS ‘FASTIGIATA’ | ‘FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 2485.48 SEES ; = ui Ae GOrDER a Rr SO RNEVIAN-GHERRY DOGWOOD Ca BaD 
439442.42 tT | 22.43" 1 | CARPINUS BETULUS ‘FASTIGIATA’ | ‘FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 443+15.48 ee -_ us G08 ors CORNELIAN SEY pocHooD a ete 
439454.52 RT | 12.14" 1 | CARPINUS BETULUS ‘FASTIGIATA’ | ‘FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 443+45.48 : CORNUS “MAS “GOLDEN,;GE E : = 
439+72.42 LT 22.42" 1 CARPINUS BETULUS 'FASTIGIATA’ | 'FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — ORNAMENTAL GRASSES : : 
439+84.52 RT | 12.14" 1 CARPINUS BETULUS ‘FASTIGIATA’ | 'FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 438+50.00 TO 4394+87.54 | RT |N/A 126 | PANICUM VIRGATUM ‘SHENANDOAH’| SHENANDOAH SWITCHGRASS NO. 2 CONT. | - 
440+97.69 RT 12.17’ 1 ZELKOVA SERRATA ‘GREEN VASE’ ZELKOVA 3” CAL. B&B | - 440+88.87 TO 443+50.00 RT N/A 242 PANICUM VIRGATUM 'SHENANDOAH’| SHENANDOAH SWITCHGRASS NO. 2 CONT. | - 
441+28.95 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD 3” CAL. B&B | — NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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KLAVON DESIGN ASSOCIATES, INC. FEDERAL TRANSIT ADMINISTRATION, NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
64S 14TH STREET 
Gulf Tower car US DEPARTMENT Orca rye owns O08 LANDSCAPE PLANS 
707 Grant Street WWW KLAVONDESIGN COM URBAN MASS TRANSPORTATION ACT CO STRU CT | ON) DATE 05/01/24 FIFTH AVE - STA 438+50 TO STA 443+50 
OF 1964, AS AMENDED, FOR THE 
nitigh eg ents No.| DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE eer Port Au thority CONTRACT NO. BRT-001 
i r COUNTY, PENNSYLVANIA. Au 
ePurgN REVISIONS connecting people to life DWG. NO. LS4 SHT. 575 


$DATES 
$TIME$ 


PLOTTED: 


PLANT SCHEDULE 4434+50.00 TO 448+50.00 


$FILEL$ 


OPERATOR: $USER$ 
FILE PATH: 


STATION SIDE | DIST. FROM CLL. ary. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
443+ 75.48 RT 12.17" 1 ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B 2 
444+ 43,20 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD| 3” CAL. B&B = 
4444+73.20 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD] 3” CAL. B&B = 
445421.76 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD | 3” CAL. B&B = 
445+51.76 RT 12.17" 1 ZELKOVA SERRATA ‘GREEN VASE’ | ZELKOVA 3” CAL. B&B z 
wee tani a ees 445+81.76 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD | 3” CAL. B&B 2 
446+ 40.59 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD | 3” CAL. B&B 7 
446+70.59 RT 12.17" 1 ZELKOVA SERRATA ‘GREEN VASE’ | ZELKOVA 3” CAL. B&B 7 
447+00.59 RT 12.17" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD| 3” CAL. B&B = 
4484 32.19 LT 22.80" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD| 3” CAL. B&B = 
ORNAMENTAL GRASSES 
443+50.00 TO 443+88.47 | RT N/A 36 PANICUM VIRGATUM ‘SHENANDOAH’ |SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
44442110 TO 444+83.00 | RT N/A 57 PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
445+09.00 TO 445+95.45| RT N/A 78 PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
446+21.46 TO 447+51.81 | RT N/A 124 PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
448+21.01 TO 448+50.00 | RT N/A 28 PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
WKOUNDA TION NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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Sete FE aT Teast Gane NOT FOR cHEGRED RaW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower PITTSBURGH PA 16303 U.S. DEPARTMENT OF IN CHARGE DCK 
TRANSPORTATION, UNDER THE 
707 Grant Street WWW KLAVONDESIGNGON URBAN MASS TRANSPORTATION ACT CO STRU CTION) DATE 05/01/24 FIFTH AVE - STA 443+50 TO STA 448+50 
OF 1964, AS AMENDED, FOR THE 
Pitsburg, PA 15219 Si sae ar ee ,ssnown —_| Port Authority | CONTRACTNo. ar-o01 
gn, REVISIONS , ; connecting people to ife pwe.no. LS§5 sHt. 576 


PLANT SCHEDULE 448+50.00 TO 454+50.00 


$DATES 


PLOTTED: 


OPERATOR: $USER$ 


= STATION SIDE | DIST. FROM C.L. | QTY. BOTANICAL NAME COMMON NAME SIZE/COND. | REMARKS 451+17.84 RT | 15.16" 1 PRUNUS "ACCOLADE ACCOLADE FLOWERING CHERRY| 3” CAL. B&B | — 
& TREES 4514+47.23 LT | 20.18" 1 SYRINGA RETICULATA ‘IVORY SILK’ [IVORY SILK’ LILAC TREE 3” CAL. B&B | — \ 
7 ; ; = 4514+47.84 15.16" : m ; = 
448+62.16 LT | 21.91 1 CORNUS MAS ‘GOLDEN GLORY CORNELIAN CHERRY DOGWOOD | 3” CAL. B&B | - jeieye ep SEEK eae eee ae ELOWERING: EHERRY : a ane 
4484+62.23 RT | 13.49° 1 ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | — . = MICE TCS ; — : ae hE oe ke 
448+92.14 LT | 21.03" 1 CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD | 3” CAL. B&B | - rae a oa . ; Bee CANABENGIE. WORN SIL aaie DIEAG: TREE a 
4484+92.22 RT | 14.31" 1 ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | - eno ar tosis 5 STRNGA BTICOLAER NORV SIRT IVORY SI LAE GREE foe ae oe 
4494.95.73 LT | 2017 1 SYRINGA RETICULATA ‘IVORY SILK’ | ‘IVORY SILK’ LILAC TREE 3” CAL. B&B | - SEN AMENTALSCARGSES : ; 
peeeetaee a ane 5 SNC S GULATA WOR ae WOR = 118 — ~~ = 448+50.00 TO 449+54.37| RT | N/A 100 | PANICUM VIRGATUM ‘SHENANDOAH’ [SHENANDOAH SWITCHGRASS | NO. 2 CONT. | — 
ica Tea ETT 3 SYRINGACRETICOLATESIVORY SIO IVORY SI RSUICACE TREE oC Gee 449+ 76.26 TO 451+84.00 | RT | N/A 195 | PANICUM VIRGATUM ‘SHENANDOAH’ |SHENANDOAH SWITCHGRASS | NO. 2 CONT. | — 
(0566 a5 Ee CET ; SURINGEC RETICUEATA IVORY SINC 1VORY SIRS LILAC TREE SEA Gee Te 452+07.00 TO 452+58.89 | RT | N/A 52 PANICUM VIRGATUM ‘SHENANDOAH’ |SHENANDOAH SWITCHGRASS | NO. 2 CONT. | — 
455557-64 era CET 3 : SRUNGS *ACCHTADE: ACCOLADE FLO WEEING CHERRY 3 CAL Gea = 453+27.75 TO 454+50.00 | RT | N/A 112 | PANICUM VIRGATUM “SHENANDOAH’ |SHENANDOAH SWITCHGRASS | NO. 2 CONT. | — 
450+ 85.73 LT | 20.18" 1 SYRINGA RETICULATA ‘IVORY SILK’ |‘IVORY SILK’ LILAC TREE 3” CAL. B&B | = NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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$DATES 
$TIME$ 


PLOTTED: 


PLANT SCHEDULE 4544+50.00 TO 458+50.00 


$FILEL$ 


OPERATOR: $USER$ 
FILE PATH: 


STATION SIDE DIST. FROM C.L. QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
Ort 4g) SS seg 455+85.97 RT 15.17' 1 CARPINUS BETULUS 'FASTIGIATA’® "FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B = 
oe 456+15.97 RT 15.17" 1 CARPINUS BETULUS ‘FASTIGIATA’ | ‘FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B - \ 
457+31.20 LT 20.17" 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - 
457+61.20 LT 20.17" 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B 7 
© 457+91.20 LT 20.16" 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - 
457+91.20 RT 13.17" 1 CARPINUS BETULUS ‘FASTIGIATA’ | ‘FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B - 
jor 458+21.20 LT 20.16" 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - 
458+21.20 RT 13.20° 1 CARPINUS BETULUS ‘FASTIGIATA’ "FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B = 
ORNAMENTAL GRASSES i 
4544+50.00 TO 454+73.49 | RT N/A 24 [| PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
455+04.49 TO 455+28.81 | RT N/A 24 |PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
455+54.62 TO 456+41.48 | RT N/A 82 [| PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
TE: TO SHEETS 57 73 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
TEMP CONSTR NOTE: REFER TO SHEETS 572 & 573 FOI EE S, PLANT SPACING, AND PLANT DETAILS. 
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scl estan FEDERAL TEAL OMNIS RATION NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower PITTSBURGH, PA 15203 oe: IN CHARGE DCK 
TRANSPORTATION, UNDER THE 
707 Grant Street WWW KLAVONDESIGN COM URBAN MASS TRANSPORTATION ACT| CO STRU CT | ON) DATE 05/01/24 FIFTH AVE - STA 454+50 TO STA 458+50 
OF 1964, AS AMENDED, FOR THE 
oth Floor No.| DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE P rt A th rit CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN 0 AUTHOrT y 
REVISIONS connecting people to life DWG. NO. LS7 SHT. 578 


PLANT SCHEDULE 


458+50.00 TO 464+50.00 


580 


Bus STATION SIDE | DIST. FROM CLL. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 461+70.78 RT 13.17' 1 PLATANUS X ACERIFOLIA 'EXCLAMATION’ |LONDON PLANETREE 3” CAL. B&B - 
aS TREES 462+16.98 LT | 20.17' 1 | CARPINUS BETULUS ‘FASTIGIATA’ ‘FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B - 
tes oh 7. ry ’ ” 
Ba 458451.20 Rt) 1317 1 | CARPINUS BETULUS "FASTIGIATA® "FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL B&B = 462+44.48 RT | 13.17" 1_| PLATANUS X ACERIFOLIA ‘EXCLAMATION’ |LONDON PLANETREE 3° CAL. B&B - 
3 aBacaLIo EF lear 1 | PRUNUS “ACCOLADE” ACCOLADE FLOWERING CHERRY 3" CAL B&B = 462+81.98 RT | 13.17 1_| PLATANUS X ACERIFOLIA ‘EXCLAMATION’ [LONDON PLANETREE 3° CAL. B&B - 
E 458+81.19 Rt | 2017 1 | CARPINUS BETULUS ‘FASTIGIATA’ "FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B = SO S4NTTT Ri i} 19:68 |__| PLATANUS X_ACERIFOLIA EXCLAMATION |LONDON PLANE TREE 3. CALL B&B 2 
: ECPI Tae GT f WIRCAREINS SETULUS RASTIONTA: "FASTIGIATA’ EUROPEAN HORNBEAM| 3° CAL. B&B = 464+05.84 RT | 9.19 1 | CARPINUS BETULUS 'FASTIGIATA FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B - 
459+90.94 RT | 9.70" 1 | CARPINUS BETULUS ‘FASTIGIATA’ "FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B = ORNAMENTAL GRASSES 
460+23.93 LT 10.13’ 1 SYRINGA RETICULATA ‘IVORY SILK’ ‘IVORY SILK’ LILAC TREE 3” CAL. B&B = 458+79.20 TO 459+19.68 RT N/A 60 PANICUM VIRGATUM ‘SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
460+ 20.93 RT 20.17" 1 CARPINUS BETULUS ‘FASTIGIATA’ *FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B 459+61.98 TO 460+01.13 RT N/A 70 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
460+50.78 RT 13.17" 1 | CARPINUS BETULUS ‘FASTIGIATA’ ‘FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B 460+08.79 TO 460+55.71 | RT N/A 78 | PANICUM VIRGATUM 'SHENANDOAH' SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
460+50.94 LT | 20.17 1 | SYRINGA RETICULATA ‘IVORY SILK’ ‘IVORY SILK’ LILAC TREE 3” CAL. B&B 463+01.76 TO 463+42.62 | RT | N/A 65 | PANICUM VIRGATUM 'SHENANDOAH'’ SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
460+80.78 RT 13.17 1 PLATANUS X ACERIFOLIA ‘EXCLAMATION’ |LONDON PLANETREE 3” CAL. B&B - 464+00.77 TO 464+30.60 | RT N/A 51 | PANICUM VIRGATUM 'SHENANDOAH' SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
461+10.78 RT | 13.17" 1 | PLATANUS X ACERIFOLIA ‘EXCLAMATION’ [LONDON PLANETREE 3” CAL. B&B - NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
461+40.78 RT | 13.17" 1 | PLATANUS X ACERIFOLIA ‘EXCLAMATION’ [LONDON PLANETREE 3” CAL. B&B - 
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DRAWN ARG 


PITTSBURGH 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PENNSYLVANIA 


NOTFOR ess 


LANDSCAPE PLANS 


FIFTH AVE - STA 458+50 TO STA 464+50 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


STRUCTION) [ose sso 


SCALE 
AS SHOWN 


Port Authovit 


connecting people to life 


CONTRACT NO. BRT-001 


y DWG. NO. LS8 


SHT. 579 


PLANT SCHEDULE 


464+50.00 TO 470+50.00 


RT 13.33 


os STATION SIDE| DIST. FROM C.L. | QTY. | BOTANICAL NAME COMMON NAME SIZE/COND. _| REMARKS | |_467+91.89 1__|ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | - 
Hi] TREES 468+21.93 RT | 13.33 1 |ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | — 
25) ‘\aeao ee “TRAGIC 7:3 CERCIS CANADENSIS REDBLD SCA beaC = 468+84.05 RT | 10.83' 1 _[CARPINUS CAROLINIANA AMERICAN HORNBEAM 3" CAL B&B | - 
- 464+92.26 LT | 20.12 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — Ags tae sad 2 ER ae SO Ghh Esee = 
E 465+00.68 RT | 13.33 1 |CARPINUS BETULUS ‘FASTIGIATA’ ['FASTIGIATA’ EUROPEAN HORNBEAM |3” CAL. B&B | — mea aye GE. Bie ane Ee SAREE ae: 
S 465+ 30.72 rt | 13.33" 1 |CARPINUS BETULUS ‘FASTIGIATA’ _'FASTIGIATA’ EUROPEAN HORNBEAM |3” CAL. B&B | — a7 00195 AACE Wa AODERCUS BICOLOR SWAME WHITE ONS a Sle BSB Si 
e 465+43.72 LT | 20.15 1 |HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - si 0s Ste ale es 4 = ERGY S BICOrOs == | SE WEE OOS eae & 
465+60.77 RT | 13.33 1 |CARPINUS BETULUS ‘FASTIGIATA’ |'FASTIGIATA’ EUROPEAN HORNBEAM |3” CAL. B&B | — ett a302 Eo eer uals =] CORNUS: MAS. ;GOLUEN; GLORY, CORNELIAN CHERRY DOGWOOD SEAL B&G S| 
465+90.81 RT | 13.33" 1 | CARPINUS BETULUS ‘FASTIGIATA’ _|"FASTIGIATA’ EUROPEAN HORNBEAM |3” CAL. B&B | — ORNAMENTAL GRASSES 
465+91.90 LT 20.85" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 466+25.85 TO 466+87.61 RT N/A 90 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
4664 20.83 RT 13.22 1 CARPINUS BETULUS ‘FASTIGIATA’ |'FASTIGIATA’ EUROPEAN HORNBEAM |3” CAL. B&B | — 467+47.92 TO 467+86.88 | RT N/A 69 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
466+61.87 LT 21.02" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 468+67.14 TO 468+96.23 | RT N/A 61 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
4664+56.96 RT 11.81" 1 ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | — 469+10.66 TO 469+48.02 | RT N/A 62 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
467+62.09 RT | 9.81 1 |ZELKOVA SERRATA ‘GREEN VASE’ [ZELKOVA 3” CAL. B&B | - NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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NO.| DATE 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT| 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CO 


NOT FOR 


STRUCTION) 


DESIGNED _. RAW PORT AUTHORITY OF ALLEGHENY COUNTY 
DRAWN ARG PITTSBURGH PENNSYLVANIA 
CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
INCHARGE DOK LANDSCAPE PLANS 
DATE 05/01/24 FIFTH AVE - STA 464+50 TO STA 470+50 
SCALE ¥ iz 

AS SHOWN Port Authority CONTRACT NO. BRT-001 

connecting people to life DWG. NO. LS9 SHT. 580 


$DATE H 


PLANT SCHEDULE 


470+50.00 TO 475+50.00 


PLOTTED: 


S STATION SIDE | DIST. FROM C.L. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS | |_473+97.58 RT 13.58" 1 |QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B |~ 
u TREES 474410.46 LT 20.16’ 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B |- 
& 470+75.05 | LT 20.17 1 | CORNUS MAS “GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD |3” CAL. B&B |— 474+ 27.62 aa 198° 1 |QUERCUS BICOLOR SWAMP WHITE _OAK 3 CALS B&B) |= 
ag ae ae KC 7; GUEREUS  MUEHIENBERGI CAINE, DEK "Cu pas ie 4744.40.46 LT 20.16" 1 | HALESIA _TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B |= 
471+30.05 | LT 20.17 1 | CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD |3” CAL. B&B |— STA#ST.OT ar ee, 1 |QUERCUS BICOLOR : js SWAME WHITE SOAK Sa a Lael \ 
qian RT Tams af “I GUERGUS MUEHUENGERGI GHINAPIN OAR ChE Gast 474+ 70.46 L 20.17" 1__|AMELANCHIER ARBOREA ‘CUMULUS’ | DOWNY SERVICEBERRY 3” CAL. B&B |= 
aASEOOR TET m0aT" i 7 COBNUS MAS SEOIDER GLORy CORNELIAN CHEGRY<GGEWOUN: [SGA Rea: l= 475+00.84 LT 20.14" 1 [AMELANCHIER ARBOREA “CUMULUS’ | DOWNY SERVICEBERRY 3° CAL. B&B |= 
iGs7 as ORT 148 7e— GUEREUS WIURALENEERGI SNAP DAE SOA EaeTIE 475417.75 at ies 1__|CARPINUS CAROLINIANA _ _|_AMERICAN HORNBE AM 3 oA BaB |= 
471+90.05 | LT 20.17" 1__| CORNUS MAS ‘GOLDEN GLORY’ CORNELIAN CHERRY DOGWOOD |3” CAL. B&B |— 475+ 30.30 = ! 261. 1___|AMELANCHIER ARBOREA CUMULUS’ | DOWNY SERVICEBERRY 38 io Babs le 
STAGE RT 7356" 4" QUEREUS: MUERUENBERGI FINAPINCORE Ses a 475+47.80 3.58 1 |CARPINUS CAROLINIANA AMERICAN HORNBEAM 3° CAL. B&B [- 
473+50.46 | LT 20.15° 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B [- ORNAMENTAL GRASSES 
473+67.54 | RT 13.58" 1 | QUERCUS BICOLOR SWAMP WHITE OAK 3" CAL. B&B Ia 471+74.66 TO 472+21.08 | RT N/A 54 | PANICUM VIRGATUM ‘SHENANDOAH' | SHENANDOAH SWITCHGRASS _|[NO. 2 CONT. |— 
473+80.46 | LT 20.15" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B |- 4724+67.59 TO 475+352.49 RT N/A 98 PANICUM VIRGATUM 'SHENANDOAH' | SHENANDOAH SWITCHGRASS NO. 2 CONT. [- 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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PLOTTED: 


$FILEL$ 


OPERATOR: $USER$ 
FILE PATH: 


PLANT SCHEDULE 475+50.00 TO 480+50.00 
STATION SIDE | DIST. FROM CLL. QTY. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
BARONE 475+66.01 LT 15.07" 1 |AMELANCHIER ARBOREA ‘CUMULUS’ DOWNY SERVICEBERRY 3” CAL. B&B - 
475+ 77.84 RT 13.58" 1 CARPINUS CAROLINIANA AMERICAN HORNBEAM 3” CAL. B&B - 
476+07.88 RT 14.00" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
476+81.51 RT 14.00" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
476+92.53 LT 11.34" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 
| 478+42.72 LT 11.34" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 
478+ 42.72 RT 14.10’ 1 LIQUIDAMBAR STYRACIFLUA ‘SLENDER | SWEETGUM ‘SLENDER SILHOUETTE’ | 3” CAL. B&B - 
= ie =}: SILHOUETTE’ 
2 A ] 478+72.72 LT 11.34" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 
; [ 478+72.76 RT | 14.00 1 | LIQUIDAMBAR STYRACIFLUA “SLENDER | SWEETGUM ‘SLENDER SILHOUETTE’ | 3” CAL. B&B 
Q oro & 3 SILHOUETTE’ - 
— 479+02.72 LT 11.34" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 
____© | 479+02.81 RT 14.00" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
479+32.81 RT 13.67" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
L_| 479+33.13 LT 11.79" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
= ie cs 479+62.89 RT 13.33° 1 |MALUS "RED JEWEL’ CRABAPPLE 3” CAL. B&B = 
= DEAF SERVICES 479+92.93 RT 13.33" 1 |MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B = 
= 480+22.97 RT 13.33 1 LIQUIDAMBAR STYRACIFLUA ‘SLENDER | SWEETGUM ‘SLENDER SILHOUETTE’ | 3” CAL. B&B - 
= SILHOUETTE” 
= ORNAMENTAL GRASSES 
= 475+96.98 TO 4764+23.43 | RT N/A 20 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
aa TT Nem = 476+51.07 TO 476+98.19 | RT N/A 46 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
x x \ ; 
hale a= 477+70.27 TO 478+12.74 | RT N/A 42 | PANICUM VIRGATUM 'SHENANDOAH SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
\ 478+25.00 TO 480+41.55 | RT N/A 305 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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OF 1964, AS AMENDED, FOR THE 
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$DATES 
$TIMEt 


PLOTTED: 


PLANT SCHEDULE 


480+50.00 TO 485+50.00 


STATION SIDE DIST. FROM C.L. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
Ss = 480+53.02 RT 13.33 LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
SILHOUETTE’ 
480+83.06 RT 13.33° LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - \ 
ia SILHOUETTE’ 
SS 481+18.10 RT 13.33° LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
Pe Ss BB SILHOUETTE’ 
[ 4814+16.12 LT 20.66’ LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
SILHOUETTE’ 
4814+48.15 RT 13.33 LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
SILHOUETTE’ 

L 482+93.16 RT 8.37' 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
483+57.96 RT 11.83" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
483+87.96 RT 11.83 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 

LS 4844+17.96 RT 11.83’ 1 LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
SILHOUETTE’ 
484+47.96 RT 11.83° 1 LIQUIDAMBAR STYRACIFLUA 'SLENDER| SWEETGUM ‘SLENDER SILHOUETTE] 3” CAL. B&B - 
SILHOUETTE’ 
1 484+77.96 RT 11.83° 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B - 

ll 485+ 32.46 RT 11.83 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B - 
ORNAMENTAL GRASSES 

L 481+66.01 TO 482+06.79 RT N/A 69 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
482+80.30 TO 483+27.95 | RT N/A 78 PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 

un NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
=| as hs EASEMENT 


= Bl 
i= PARKING 
ST 


582 


584 


MATCH LINE SEE SHEET 


TREE CALCULATIONS: 
CALIPER DEMOLISHED: 36” 
CALIPER REPLACED: 34” 
*PROJECT WIDE CALIPER: 
DEMOLISHED TOTAL: 552” 
REPLACED TOTAL: 849” 


LEGAL R/W : IE — 

LINE : STAIRS 
TEMP CONSTR LEGAL RYW LINE 
EASEMENT 


MATCH LINE SEE SHEET 


TEMP CONSTR 
EASEMENT 


LEGEND: 


EXISTING TREE 
DEMO 


. EXISTING TREE 
PARKING \ 7 TO REMAIN 


PROPOSED 
TREE 
FUTURE 
STANDARD ON FIFTH (J «TREE PIT 
BRREERA PLANT BED 


DE VELOPMENT 
ZZ LAWN 
BESS REFER TO SWM 
PLANS SWMO1— 
SWM36 
BIKE RACK — 


REFER TO ARCH 
SITE PLANS 


= 
GUIDE’ RAIL jy LIGHT FIXTURES 
ep - REFER TO 


Q-® LIGHTING P 
2-8 LIGHTING PLANS 


PARKING 


SENECA ST CONSTR BL 


EGAL R/W LINE 
LEGAL. R/W WINE 


EGE TATION 


SENECA ST 


GUIDE RAIL 


N 4°44°43” 


ae 


MATCH LINE SEE SHEET 600 
0 20 40 FT 
en] 


SCALE: 1” = 40° 


$FILELS 


OPERATOR: $USER$ 
FILE PATH: 


DESIGNED RAW 


PORT AUTHORITY OF ALLEGHENY COUNTY 


THE PREPARATION OF THIS ERG PITTSBURGH PENNSYLVANIA 


A=COM 


DOCUMENT HAS BEEN FINANCED IN DRAWN ARG 
ee NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
LANDSCAPE PLANS 


KLAVON DESIGN ASSOCIATES, INC. 
64 S 14TH STREET 


Gulf Tower eirteals@d Ba tgoas U.S. DEPARTMENT OF IN CHARGE DCK 
707 Grant Street ecco inesnnuace rearsronation cr] CONSTRUCTION) fave osoiae FIFTH AVE - STA 480+50 TO STA 485+50 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


CONTRACT NO. BRT-001 
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$DATES 
$TIME$ 


PLOTTED: 


PLANT SCHEDULE 


485+50.00 TO 490+50.00 


STATION SIDE | DIST. FROM CLL. aty. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
_-7——— TREES 
| q 485+62.46 RT | 11.83" 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B = 
486+ 36.20 ut | 22.16" 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B = \ 
487411.14 RT | 4.83 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3" CAL. B&B = 
| J 487+41,14 RT | 4.83" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3" CAL. B&B = 
487+57.86 ut | 22.17" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B = 
487+87.86 ut | 22.17 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B = 
| 488+17.86 tT ‘| 22.17" 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B - 
iy ity 488+ 47.86 uT_| 22.17" 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B = 
1 | ' 489+07.81 LT_‘| 21.43" 1 QUERCUS BICOLOR SWAMP WHITE OAK 3” CAL. B&B z 
pA FURNITURE | & | 490+ 43.00 RT | 4.69" 1 CARPINUS CAROLINIANA AMERICAN HORNBEAM 3” CAL. B&B 5 
WAREHOUSE + 2 16 iy ORNAMENTAL GRASSES 
| oly 1S 486+77.45 10 487+81.67 | RT |N/A 94 | PANICUM VIRGATUM ‘SHENANDOAH] SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
e - = 
a ae IS NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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@- 


584 


PLANT SCHEDULE — KIRKPATRICK ST PARKING LOT 


1.) PLANTINGS AT PROPOSED KIRKPATRICK ST PARKING LOT ARE OUTSIDE OF THE RIGHT-OF-WAY LINE AND ARE THEREFORE LAID 


2.) THE ZONING ADMINISTRATOR SHALL REQUIRE THE PROTECTION AND PRESERVATION OF TREES WITH A DIAMETER OF TWELVE (12) 
INCHES OR MORE, MEASURED AT A POINT FOUR (4) FEET ABOVE GRADE. IF SAID TREES ARE REMOVED DURING SITE 
PREPARATION OR DEVELOPMENT, THEY SHALL BE REPLACED, AT A MINIMUM, EQUAL TO THE COMBINED TOTAL DIAMETER OF 
REMOVED TREES. DIAMETER MEASUREMENTS SHALL BE TAKEN AT A POINT FOUR (4) FEET ABOVE GRADE. 


1,679 SF 


TREE PLANTINGS PER (5) PARKING SPACES: 1 


N 


Qty. BOTANICAL NAME COMMON NAME SIZE /COND. SPACING NOTES: 
TREES OUT IN A TRADITIONAL MANNER AS OPPOSED TO STATIONING. 
10 | SYRINGA RETICULATA ‘IVORY SILK’ ‘IVORY SILK’ LILAC TREE 3” CAL. B&B AS SHOWN 
3 MAGNOLIA VIRGINIANA SWEETBAY MAGNOLIA 3” CAL. B&B AS SHOWN 
SHRUBS 
27 | ILEX GLABRA ‘COMPACTA’ INKBERRY HOLLY 42" HT. B&B AT TIME OF PLANTING | 36” O.C. 
ORNAMENTAL GRASSES SN NE ces 
91 PANICUM VIRGATUM 'SHENANDOAH’ "SHENANDOAH’ SWITCHGRASS NO. 2 CONT. 18” O.C. REQUIRED LANDSCAPE AREA PER SPACE: 25 SF 
GROUNDCOVER REQUIRED LANDSCAPE AREA TOTAL: 200 SF 
PROVIDED LANDSCAPE AREA TOTAL: 
281 | ARCTOSTAPHYLOS UVA-URSI MASSACHUSETTS BEARBERRY | NO. 1 CONT. 18” 0.C. REQUIRED 
MASSACHUSETTS’ REQUIRED TREE PLANTINGS: 3 
PROVIDED TREE PLANTINGS: 13 
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STATION SIDE | DIST. FROM C.L. Qty. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS CALIPER REPLACED: 12” a) & DEMO 
TREES PARKING *PROJECT WIDE CALIPER: | \ ios, EXISTING TREE 
3431.37 iT | 33.81 1 | AMELANCHIER ARBOREA ‘CUMULUS’ | DOWNY SERVICEBERRY 3” CAL. B&B z Pee Aone Se! TQNREMAIN 
490+64.74 LT 22.17" 1 AMELANCHIER ARBOREA ‘CUMULUS’ DOWNY SERVICEBERRY 3” CAL. B&B = : C) PROPOSED 
490+ 74.99 RT 4.83" 1__| CARPINUS CAROLINIANA AMERICAN HORNBEAM 3” CAL. B&B = TREE 
4904+94.75 LT 22.17° 1 AMELANCHIER ARBOREA ‘CUMULUS’ DOWNY SERVICEBERRY 3” CAL. B&B S D Oy ] mm TREE PIT 
ORNAMENTAL GRASSES MQ B FIELDS BERHERY PLANT BED 
314+07.29 TO 31+53.04 LT N/A 68 PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT - yD MOTORS LAWN 
490+89.83 TO 491+14.32 | RT N/A 36 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH SWITCHGRASS NO. 2 CONT = Zz OSS TANS Swnrote 
492+36.12 TO 493+98.87 | RT N/A 164 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT = SWM36 
494+30.87 TO 495+40.04 | RT N/A 104 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT = BIKE RACK — 
495+76.04 TO 495+96.33 | RT N/A 20 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT = e=a REFER TO ARCH 
496+01.88 TO 496+21.33 | RT N/A 20. | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT 7 SITE PLANS 
$—® LcHT FIXTURES 
496+27.00 TO 496+50.00 | RT N/A 20 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT = Gi 20 AO. ae A ERE 76 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. SCALE: 1" = 40° om] LIGHTING PLANS 
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DENSE VEGETATION 


PLANT SCHEDULE 


495+50.00 TO 502+50.00 


STATION SIDE DIST. FROM C.L. QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
ORNAMENTAL GRASSES 

4964+52.00 TO 496+72.00 RT N/A 19 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

496+77.00 TO 496+96.33 RT N/A 20 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

497+02.00 TO 497+21.33 RT N/A 20 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

4974+27.00 TO 497+44.65 RT N/A 20 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

4974+54.50 TO 497+73.83 RT N/A 20 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

497+79.50 TO 497+97.00 RT N/A 16 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

498+30.50 TO 499+79.85 RT N/A 150 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 

502+04.63 TO 502+50.00 RT N/A 62 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. 


NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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PLOTTED: 


PLANT SCHEDULE 502+50.00 TO 507+50.00 

STATION SIDE DIST. FROM C.L. QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 

ORNAMENTAL GRASSES 

502+50.00 TO 502+72.01 RT N/A 14 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. - \ 


NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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PLANT SCHEDULE 507+50.00 TO 513+50.00 f] 


STATION SIDE DIST. FROM C.L. QTY. BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 

ORNAMENTAL GRASSES 
510+14.44 TO 510+49.70 RT N/A 81 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. - 

510+50.72 TO 515+50.00 RT N/A 299 CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. - 


NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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TREES 

517+46.75 RT 10.97' 1 CELTIS OCCIDENTALIS ‘CHICAGOLAND’ CHICAGOLAND HACKBERRY 3” CAL. B&B - 

ORNAMENTAL GRASSES f/ 
513+50.00 TO 517+50.00 RT N/A 408 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT. - 
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PLANT SCHEDULE 517+50.00 TO 522+50.00 
STATION SIDE | DIST. FROM CLL. Qty. | BOTANICAL NAME COMMON NAME SIZE/COND. REMARKS 
TREES 
517+76.27 RT | 9.64" T | CELTIS OCCIDENTALIS ‘CHICAGOLAND’ | CHICAGOLAND HACKBERRY 3° CAL. B&B | — 
518+05.66 RT 8.98' 1 CELTIS OCCIDENTALIS ‘CHICAGOLAND’ CHICAGOLAND HACKBERRY 3” CAL. B&B - 
518+ 35.08 RT | 9.00" T | CELTIS OCCIDENTALIS ‘CHICAGOLAND’ | CHICAGOLAND HACKBERRY 3° CAL. B&B | — 
= ORNAMENTAL GRASSES 
/ ~~. _ ss 517450.00 TO 518+47.76 | RT |N/A 315 | CAREX MUSKINGUMENSIS PALM SEDGE NO. 1 CONT, 7 
/ NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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STATION SIDE__| DIST. FROM C.L. aty. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
TREES 
142+29.29 LT 24.50" 1 | CARPINUS BETULUS ‘FASTIGIATA’ |'FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B | — 
142+59.29 LT 24.23" 1 | CARPINUS BETULUS ‘FASTIGIATA’ |'FASTIGIATA’ EUROPEAN HORNBEAM | 3” CAL. B&B | — 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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MATCH LINE SEE SHEET 578 MATCH LINE SEE SHEET 579 
mK care | 900 “PLANT SCHEDULE 1434+50.00 TO 149+50.00 { 
| < | STATION SIDE | DIST. FROM CLL. QTy. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS \ 
1 ic 
1 | TREES 
| 1 443472.43 RT 23.25" 1 |CARPINUS BETULUS ‘FASTIGIATA’ "FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 
zl] 14443243 RT 22.67 1 _|CARPINUS BETULUS ‘FASTIGIATA’ "FASTIGIATA’ EUROPEAN HORNBEAM| 3” CAL. B&B | — 
1 146+22.40 LT 9.69" 1 |AMELANCHIER ARBOREA ‘CUMULUS’ [DOWNY SERVICEBERRY 3” CAL. B&B | — 
| Qn 1464.24.17 RT 20.66’ 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - 
146452.25 LT 12.69" 1 |PRUNUS "ACCOLADE" ACCOLADE FLOWERING CHERRY 3” CAL. B&B | — 
' 1464+54.17 RT 20.66" 1 |PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B | — ss 
| 146+84.17 RT 20.66’ 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - iti 
Si 147414.17 RT 20.66’ 1 PRUNUS ‘ACCOLADE’ ACCOLADE FLOWERING CHERRY 3” CAL. B&B - 
One =! 147+22.10 LT 9.70" 1 |ZELKOVA SERRATA ‘GREEN VASE’ |ZELKOVA 3” CAL. B&B | - 
x | 148+80.17 LT 10.16" 1 |ZELKOVA SERRATA ‘GREEN VASE’ [ZELKOVA 3” CAL. B&B | — 5) 
21 148+87.67 RT 20.67" 1 |HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
So: 149+10.06 LT 12.64" 1 |HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
ry 149+40.06 LT 12.65" 1 |HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
ORNAMENTAL GRASSES 
146+00.97 TO 146+37.43 | LT N/A 78 | PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
1464+97.25 TO 147+29.89 | LT N/A 67 | PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
147+82.59 TO 147+96.58 | LT N/A 31 | PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
148+58.68 TO 148+89.01 | LT N/A 60 | PANICUM VIRGATUM ‘SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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STATION SIDE | DIST. FROM C.L. QTY. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
MATCH LINE SEE SHEET 579 
TREES 
149+ 70.06 LT 12.64' 1 |PRUNUS "SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY| 3” CAL. B&B | - \ 
= 150+29.92 LT 12.67" 1___|PRUNUS "SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY| 3” CAL. B&B | - 
151+25.33 LT 12.67" 1 |MALUS ‘SPRING SNOW "SPRING SNOW CRABAPPLE 3" CAL. B&B | - 
CE 151+55.33 LT 12.67" 1 [MALUS ‘SPRING SNOW "SPRING SNOW CRABAPPLE 3" CAL. B&B | - 
151+85.33 LT 12.67" 1 _|MALUS ‘SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B | - 
151+92.47 RT 20.67" 1 _|PRUNUS ‘AUTUMNALIS’ "AUTUMNALIS' FLOWERING CHERRY | 3” CAL. B&B | - 
152+10.33 LT 6.67" 1 |ZELKOVA SERRATA 'GREEN VASE’ | ZELKOVA 3" CAL. B&B | - 
1534+00.45 RT 20.17' 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
S 153+17.20 LT 10.17" 1 |ZELKOVA SERRATA ‘GREEN VASE’ | ZELKOVA 3” CAL. B&B | - 
FUTURE : 1 : : 2 7 
LS ie BABE 153+30.45 RT 20.17" MALUS ‘RED JEWEL’ _ CRABAPPLE _ 3" CAL. B&B 
DE VELOPMENT 153+47.05 LT 13.17 1__|PRUNUS 'SNOW GOOSE SNOW GOOSE’ FLOWERING CHERRY| 3” CAL. B&B | - 
153+60.45 RT 20.17 1 [MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
153+90.45 RT 20.17 1 |HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
PARKING 1544+20.45 RT 20.17" 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
154+22.05 LT 13.17" 1 |PRUNUS 'SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY| 3” CAL. B&B | - 
ORNAMENTAL GRASSES 
152+88.20 TO 153+27.05 | LT N/A 81 | PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
= 
t 
-_ 
TEMP’ CONSTR 
EASEMENT | 
a ee te 
3 ~ —7 ~ 
wo fo?) 
71 ite) 
mt { b 
WW [Jw 
- Wd 
7) x= 
Yn 
ty w 
Yn WW 
Yn 
2 w 
a Z 
= BRI VA 7E |= ’ 
L, alee Hm Ba: 2 TREE CALCULATIONS: 
(Aue NaS CALIPER DEMOLISHED: 21" 
LEGAL R/W LINE by TEMP CONSTR EASEMENT Teas CALIPER REPLACED: 45" 
| TEMP CONSTR EASEMENT = LEGAL R/W LINE CONS *PROJECT WIDE CALIPER: 
oer tw wy EASE ENT DEMOLISHED TOTAL: 552” 
T ES PI TOTAL: 849” 
POST up S REPLACED TOTAL: 849 
CONSTR GATE 
EASEMENT penne > LEGEND: 
UJ 
ee EXISTING TREE 
PARKING ~w «Sl | S & DEMO 
wt SIG — “\ EXISTING TREE 
= \* 07 TO REMAIN 
RYAN’S AUTO GLASS re =< 
PROPOSED 
. STERS TREE 
FENCE = s 7 } 5 TREE PIT 
et eo = 
my 7 WALL WALL = : | STEPS = BRRRRRY PLANT BED 
S | Ss 5 [| WII AWN 
uy 
bi =! & 1 a REFER TO SWM 
8 | RS a |_| | BESSY plans swwor— 
= PARKING uy es 7 SWM36 
PARKING BRINE re | Se ! pany BIKE RACK — 
8 | SIG a | re e=a REFER TO ARCH 
ca eh © | = SITE PLANS 
= LP % Boi rs L SEY UGHT FIXTURES 
\ 
Bogie 1 - o> - REFER TO 
EN FENCE 4 z lh ——_ oe @ LIGHTING PLANS 
) 20 40 FT 
SCALE: 1” = 40’ 
DESIGNED RAW 
zz iE PREPARATION OE TUS RAW PORT AUTHORITY OF ALLEGHENY COUNTY 
= DOCUMENT HAS BEEN FINANCED IN DRAWN ARG PITTSBURGH PENNSYLVANIA 
PART THROUGH A GRANT FROM THE 
sada FEDERAL any ASMVSTSATION NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower PITTSBURGH, PA 15203 ne IN CHARGE DCK 
TRANSPORTATION, UNDER THE 
707 Grant Street WWW KLAVONDESIGN.COM URBAN MASS TRANSPORTATION ACT| CO STRU CTION) DATE (05/01/24 FORBES AVE - STA 149+50 TO STA 154+50 
5th Floor OF 1964, AS AMENDED, FOR THE SCALE 
: NO.} DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN Port Autho rl ority 
REVISIONS connecting people to life DwG.No. L§25 SHT. 


$DATES 
$TIME$ 


PLOTTED: 


PLANT SCHEDULE 154+50.00 TO 159+50.00 


STATION SIDE | DIST. FROM C.L. QTY. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
MATCH LINE SEE SHEET 580 JREES : 
1544+52.05 LT 13.16 1 |MALUS "SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B | - 
154+82.05 LT 13.17" 1___|MALUS "SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B | - \ 
JS 155+12.05 LT 13.17" 1 |MALUS "SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B | - 
fo 1554+41.90 LT 10.17" 1 |ZELKOVA SERRATA 'GREEN VASE’ | ZELKOVA 3” CAL. B&B | - 
| _ | 156+56.57 LT 11.67" 1 |ZELKOVA SERRATA 'GREEN VASE’ | ZELKOVA 3” CAL. B&B | - 
' Pac 156+86.57 LT 12.89' 1 LIQUIDAMBAR STYRACIFLUA “SLENDER SILHOUETTE’ 3” CAL. B&B - 
1 ul Ks "SLENDER SILHOUETTE’ SWEETGUM 
| x 157+18.53 LT 12.75 1 |LIQUIDAMBAR STYRACIFLUA "SLENDER SILHOUETTE’ 3” CAL. B&B 
wrt. "SLENDER SILHOUETTE’ SWEETGUM Ee 
if “4 in| |_157+46.52 LT 12.90° 1 |NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B 7 
=| < “| | 1574+76.52 LT 12.91° 1 |NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B | - 
aE ne < |=) | 158+06.36 LT 12.92" 1 _|NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B | - 
eis 47 3 158+05.00 RT 20.42" 1___|PRUNUS ‘AUTUMNALIS’ "AUTUMNALIS’ FLOWERING CHERRY | 3” CAL. B&B | - 
FENGE & 158+ 36.36 LT 12.91" 1 _|NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B | - 
= Loa |158+34.98 RT 20.42 1__|PRUNUS 'AUTUMNALIS’ "AUTUMNALIS' FLOWERING CHERRY | 3” CAL. B&B | - 
y 7 | | 158+66.36 LT 12.92 1 _|NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B | - 
{ (3) [_158+76.50 RT 20.42" 1 _|PRUNUS 'AUTUMNALIS' "AUTUMNALIS' FLOWERING CHERRY | 3” CAL. B&B | - 
\ 158+96.36 LT 12.92" 1 |NYSSA_SYLVATICA BLACK GUM 3” CAL. B&B | - 
Ss. [_159+02.51 RT 20.42" 1 PRUNUS ‘AUTUMNALIS’ "AUTUMNALIS' FLOWERING CHERRY | 3” CAL. B&B 7 
= | 159+26.36 LT 12.92 1 _|NYSSA_SYLVATICA BLACK GUM 3" CAL. B&B | - 
= |_159+32.50 RT 20.42’ 1___|PRUNUS ‘AUTUMNALIS’ "AUTUMNALIS’ FLOWERING CHERRY | 3” CAL. B&B 7 
roi lie ORNAMENTAL GRASSES 
. 155+27.05 TO 155+64.59 | LT N/A 63 _|PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
‘5, 156+30.99 TO 156+66.36 | LT N/A 53__|PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
AL RSW LI @e NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. Bar, , 
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ran ZA Sp A) A aN 


$FILELS 
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fi : = \ / o> - REFER TO 
1 SJ Q—® LIGHTING PLANS 
FENCE | I ic . | PAST  DBNeT xX © 
= — 0 20 40 FT 
SCALE: 1" = 40’ 
= deca oN Goa DESIGNED! RAW PORT AUTHORITY OF ALLEGHENY COUNTY 
= DOCUMENT HAS BEEN FINANCED IN DRAWN ARG PITTSBURGH PENNSYLVANIA 
PART THROUGH A GRANT FROM THE 
KLAVON DESIGN ASSOCIATES; ING; FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHECKED RAW BUS RAPID ana Pena” OAKLAND 
Guilf Tower sense U.S. DEPARTMENT OF INCHARGE — DCK LANDSCAPE PLAN 
TRANSPORTATION, UNDER THE 
707 Grant Street Fa occa cou ‘msannesreuiseoreetion act CONSTRUCTION) [ose osoias FORBES AVE - STA 154+50 TO STA 159+50 
OF 1964, AS AMENDED, FOR THE 
: Floor no.| DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE P rt A thorit CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN 0 ut rity 
REVISIONS connecting lor life DWG.No. LS26 sHT. 597 


$DATES 
$TIMES$ 


PLOTTED: 


$FILELS 


OPERATOR: $USER$ 


FILE PATH: 


PLANT SCHEDULE 159+50.00 TO 164+50.00 
STATION SIDE | DIST. FROM C.L. QTy. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
MATCH LINE SEE SHEET 581 TREES 
159+56.36 LT 12.92" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - \ 
° 159+86.36 LT 12.93 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
oes es —a=n © 159+92.50 RT 20.42" 1 GYMNOCLADUS DIOICUS KENTUCKY COFFEE TREE 3” CAL. B&B | - 
7 v \ 7 an pots 160+16.36 LT 12.92" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
} SHADO By B iy 1 / - _7 | 160+46,36 LT 12.92" 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
Ba ran a if : BY ‘i 160+69.87 RT 20.42" 1 GYMNOCLADUS DIOICUS KENTUCKY COFFEE TREE 3” CAL. B&B | - 
Tai ee ~-- \ we \! 4 160+ 76.21 LT 9.91" 1 |ZELKOVA SERRATA ‘GREEN VASE’ ZELKOVA 3” CAL. B&B | - 
~e- Me 160+92.87 RT 20.42" 1 GYMNOCLADUS DIOICUS KENTUCKY COFFEE TREE 3” CAL. B&B | - 
p71 7 [161497.08 LT 10.20" 1 |ZELKOVA SERRATA ‘GREEN VASE’ ZELKOVA 3” CAL. B&B | - 
@ VI 162+15.13 RT 20.16" 1 |PRUNUS ‘SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B | - 
Qo \ z | P | 162+26.94 LT 13.13' 1 _|PRUNUS "SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B | - 
NL _ eB eo | 162+56.94 LT 13.13 1 |PRUNUS "SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B | - 
sf 162+86.94 LT 13.14" 1 __|PRUNUS "SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B | - 
coTN §| f 163+16.94 LT 13.13" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
af Ye\ 163+46.94 LT 13.13" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
1 Iz '~ | 163+76.94 LT 13.13" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
Sos re | 164+06.94 LT 13.12" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
Pe View [164+36.94 LT 13.12" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | - 
pve go 4 Fa NA l ORNAMENTAL GRASSES 
7 1 ‘° : Oa DB —— Ve YC o™ i y f 1604+64.17 TO 161+03.73 | LT N/A 78 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH_ SWITCHGRASS NO. 2 CONT. - 
a Qt yo * s 1 Cs \ yy NL, [161+69.33 TO 1624135.94 | LT N/A 88 | PANICUM VIRGATUM 'SHENANDOAH’ SHENANDOAH_ SWITCHGRASS NO. 2 CONT. - 
= L ’ 
VAS ‘7s potent *) TOO co) = NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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DESIGNED RAW 
= Sue BAL EAE OMOEaE Se a PORT AUTHORITY OF ALLEGHENY COUNTY 
= DOCUMENT HAS BEEN FINANCED IN DRAWN ARG PITTSBURGH PENNSYLVANIA 
KLAVON DESIGN ASSOCIATES; ING: FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHECKED RAW BUS RAPID Lael Pete OAKLAND 
Gulr Tower SsuT See U.S. DEPARTMENT OF INCHARGE — DCK LANDSCAPE PLAN 
TRANSPORTATION, UNDER THE 
707 Grant Street Fai loca cou imsannssrouiseortetion act CONSTRUCTION) [ose osiizs FORBES AVE - STA 159+50 TO STA 164+50 
OF 1964, AS AMENDED, FOR THE 
: Floor no.| DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE Port A orit CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN AUTO y 
REVISIONS connecting people to life DwG.No. LS§27 sHT. 598 


$D ATES 
$TIMES 


PLOTTED: 


PLANT SCHEDULE 


164+50.00 TO 1694+50.00 


$FILEL$ 


OPERATOR: $USER$ 


FILE PATH: 


MATCH LINE SEE SHEET 582 STATION SIDE | DIST. FROM CLL. aty. | BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
att lia TREES 
5 ~ —— [164+66.94 LT 13.12" 1 [MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B | — 
=e _s 165+84.18 LT 9.91" 1 |ZELKOVA SERRATA ‘GREEN VASE’ ZELKOVA 3” CAL. B&B | — \ 
WALL HH = L 166+ 77.87 LT 9.90" 1 |ZELKOVA SERRATA ‘GREEN VASE’ ZELKOVA 3” CAL. B&B | — 
4 slen 167+07.67 LT 13.41" 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
z 167+37.66 LT 13.41" 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
| = 167+51.25 RT 19.92" 1 |PRUNUS ‘AUTUMNALIS’ "AUTUMNALIS’ FLOWERING CHERRY | 3” CAL. B&B | - 
GEA TION ee — be 167+67.66 LT 13.40° 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
= 1 ~ dow) | a, [167+97.66 LT 13.41" 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
= = = | 167+98.75 RT 19.91" 1 [HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | — 
N S) = [168+23.25 RT 19.92" 1 |PRUNUS "AUTUMNALIS’ *AUTUMNALIS’ FLOWERING CHERRY | 3° CAL. B&B | - 
el} 1 = 7 
mi 2 aS 168+27.66 LT 13.42’ 1 LIQUIDAMBAR STYRACIFLUA "SLENDER SILHOUETTE’ 3” CAL. B&B 
RS | N "SLENDER SILHOUETTE” SWEETGUM - 
y H es 169+ 22.66 LT 13.44 1 LIQUIDAMBAR STYRACIFLUA "SLENDER SILHOUETTE’ 3” CAL. B&B 
Sar i ate "SLENDER SILHOUETTE’ SWEETGUM = 
a ORNAMENTAL GRASSES 
bie 165+62.13 TO 165+99.39 | LT N/A 84 | PANICUM VIRGATUM ‘SHENANDOAH’ _|SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
iS en 166+58.50 TO 166+96.55 | LT N/A 80 | PANICUM VIRGATUM ‘SHENANDOAH’ _|SHENANDOAH SWITCHGRASS NO. 2 CONT. = 
|= NOTE: REFER TO SHEETS 572 & 573 FOR TREE PITS, PLANT SPACING, AND PLANT DETAILS. 
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iechseaaaearie PART THROUGHA GRANT FROM THE NOT FOR CHECKED RAW BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower esoae ates TRANSPORTATION. UNDER THE IN CHARGE __ BGK 
707 Grant Street WWW KLAVONDESIGN.GOM URBAN MASS TRANSPORTATION ACT CO STRU CTION) DATE 05/01/24 FORBES AVE - STA 164+50 TO STA 169+50 
OF 1964, AS AMENDED, FOR THE 
Pitsburgh, BA 15219 Lae a eon “xe ,ssuom | Part Authority | CONTRACT No. BRr-0o1 
gn, REVISIONS ; connecting people to fe Dw6.No. LS28 sHT. 599 


$DATES 
$TIME$ 


PLOTTED: 


$FILEL$ 


OPERATOR: $USER$ 
FILE PATH: 


PLANT SCHEDULE 169+50.00 TO 174+50.00 
STATION SIDE | DIST. FROM CLL. QTY. |BOTANICAL NAME COMMON NAME SIZE /COND. REMARKS 
MATCH LINE SEE SHEET 583 TREES 
_ 169+52.66 LT 13.44° 1 LIQUIDAMBAR STYRACIFLUA ‘SLENDER SILHOUETTE’ 3” CAL. B&B 
jo tN <) "SLENDER SILHOUETTE’ SWEETGUM = 
aS aio oO [4 169+53.75 RT 19.92" 1 MALUS ‘SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B - 
ae ww; \ fk 169+82.66 LT 13.45" 1 |LIQUIDAMBAR STYRACIFLUA "SLENDER SILHOUETTE" 3" CAL. B&B | - 
Na { 1e : eH Cp 1 it "SLENDER SILHOUETTE’ SWEETGUM 
; V7 / =\ , : 170+12.66 LT 13.46 1 LIQUIDAMBAR STYRACIFLUA “SLENDER SILHOUETTE’ 3” CAL. B&B - 
NLL AL Le ah~4- "SLENDER SILHOUETTE’ SWEETGUM 
J 0 2 < 170+ 42.66 LT 13.46 1 LIQUIDAMBAR STYRACIFLUA "SLENDER SILHOUETTE’ 3” CAL. B&B - 
Si "SLENDER SILHOUETTE’ SWEETGUM 
a 170+43.75 RT 19,92’ 1 MALUS ‘SPRING SNOW’ "SPRING SNOW’ CRABAPPLE 3” CAL. B&B - 
= [ N 171+80.28 LT 9.91" 1 ZELKOVA SERRATA ‘GREEN VASE" ZELKOVA 3” CAL. B&B - 
= DENSE. VEGETATION 171+92.03 RT 19.92’ 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
en en © 172+10.08 LT 13.41' 1 MALUS ‘RED JEWEL" CRABAPPLE 3” CAL. B&B - 
WALL | / A \ 172422.03 RT 19.92’ 1 HALESIA TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B - 
& C3 N C3 ! 172+40.07 LT 13.41" 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B = 
re Ne IN / 172+70.07 LT 13.40’ 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
~-- Sr 173+00.07 LT 13.41' 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
o 2 i. 173+30.07 LT 13.42’ 1 MALUS ‘RED JEWEL’ CRABAPPLE 3” CAL. B&B - 
ols 173+39.31 RT 19.92’ 1 PRUNUS ‘SNOW GOOSE' "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B - 
te 173+69.31 RT 19.91" 1 PRUNUS ‘SNOW GOOSE’ "SNOW GOOSE’ FLOWERING CHERRY | 3” CAL. B&B - 
@ ESIGN 173+90.07 LT 13.41 1 |HALESIA_TETRAPTERA CAROLINA SILVERBELL 3” CAL. B&B | - 
~ol « ORNAMENTAL GRASSES 
Pcie ie S 170+56.55 TO 170+94.81 LT N/A 85 _|PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
TEMP CONSTR ©  EASEMENE » i 171+60.84 TO 172+00.07 | LT N/A 80 |PANICUM VIRGATUM 'SHENANDOAH’ | SHENANDOAH SWITCHGRASS NO. 2 CONT. - 
{ 
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KLAVON DESIGN ASSOCIATES, INC. FEDERAL TRANSIT ADMINISTRATION, NOT FOR CrECHED RAW BUS RAPID TRANSIT pean OAKLAND 
Gulf Tower mall eee eee OHARGE Dok Eee ents 
707 Grant Street WW KEANONDESIGNGOM URBAN MASS TRANSPORTATION ACT CO STRU CTION) DATE 05/04/24 FORBES AVE - STA 169+50 TO STA 173+50 
OF 1964, AS AMENDED, FOR THE ; 
: th Floor No.| DATE DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE Port j CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN Al y 
REVISIONS connecting people to life DwG.No. LS29 sHT. 600 
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$TIME$ 


PLOTTED: 
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LOCATE THEIR FACILITY. 
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(TRAFFIC CONTROL - PAVEMENT MARKINGS AND SIG 


B. PENNDOT PUBLICATION 212, DATED MARCH 31 
(OFFICIAL TRAFFIC CONTROL DEVICES). 


C. PENNDOT PUBLICATION 236, DATED NOVEMBER 19, 2013 AND LATEST 


REVISIONS (HANDBOOK OF APPROVED SIGNS). 


D. FEDERAL HIGHWAY ADMINISTRATION’ S MANUAL ON UNIFORM TRAFFIC 


CONTROL DEVICES, 2009 EDITION AND LATEST REV 


E. CITY OF PITTSBURGH PARKING SIGNS STANDA 
NOVEMEBER 5, 2018. 


F. CITY OF PITTSBURGH BIKE-RELATED SIGNS S 
MARCH 10, 2020. 


G. AS DIRECTED BY THE INSPECTOR IN CHARGE. 


DETAILS, OTHER THAN THOSE INDICATED, ARE ON 
STANDARD DRAWINGS? 
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PAVEMENT MARKING NOTES? 


12. 
13. 


APPLY ALL PAVEMENT MARKINGS AT THE WIDTH INDICATED. 


APPLY ALL PAVEMENT MARKINGS IN ACCORDANCE WITH THE 
THE MANUFACTURER’ S RECOMMENDATIONS. 


APPLY ALL PAVEMENT MARKINGS ON DRY PAVEMENT WHEN THE AIR 
AND ROADWAY TEMPERATURE ARE BETWEEN 50°F AND 90°F AND 
WHEN THE WIND SPEED IS LESS THAN 20 MILES PER HOUR. 


FOR ALL PAVEMENT MARKINGS USE EPOXY (ON CONCRETE) 
AND HOT THERMOPLASTIC (ON ASPHALT). 


MATCH EXISTING PAVEMENT MARKINGS ON ALL_SIDE STREETS AND 

WHERE SPECIFIED, ENSURING SMOOTH TRANSITIONS AND REMOVING 

ee MARKINGS AS DIRECTED BY THE INSPECTOR IN 
A . 


REFER TO THE TRAFFIC SIGNAL PLAN FOR ADDITIONAL SIGNS AND 
PAVEMENT MARKINGS ASSOCIATED WITH THE TRAFFIC SIGNAL, 

IF APPLICABLE. 

USE MMA FOR ALL GREEN PAVEMENT MARKINGS. 


USE MMA PAVEMENT MARKINGS OR HIGH FRICTION SURFACE TREATMENT 
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CONTRACTOR SHALL CALL PA ONE CALL SYSTEM, AT 
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35+22 - 38+31 
40+00 - 41+32 
10+00 - 11+33 


50+00 - 51+31 


58+53 - 62+39 


PENNSYLVANIA 


REMARKS 


FIFTH AVE - OAKLAND 


BOULEVARD OF THE ALLIES RAMP TO BELLEFIELD AVE 


ROBINSON ST 


CRAFT AVE 


HALKET ST / CHESTERFIELD ST 


DARRAGH ST / MCKEE PL 


LOTHROP ST / MEYRAN AVE 


ATWOOD ST 


DESOTO ST / OAKLAND AVE 


BOUQUET ST 


THACKERY AVE 


UNIVERSITY PL 


BIGELOW BLVD 
LYTTON AVE 
TENYSON AVE 


RUSKIN AVE 


BELLEFIELD AVE 
OAKLAND MISCELLANEOUS 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & PAVEMENT MARKING PLANS 
TABULATION SHEET 


PITTSBURGH 


OAKLAND - FIFTH AVE PAVEMENT MARKING TAB 1 
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URBAN MASS TRANSPORTATION ACT 
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CONTRACT NO. BRT-001 


PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 


DESCRIPTION 


REVISIONS 


connecting people to life 


AS SHOWN 
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REMARKS STATION 


WHITE EPOXY LEGEND, "BICYCLE 


WHITE EPOXY LEGEND "BICYCLE 
DETECTOR SYMBOL" 


WITH RIDER", 6'-0" X 3'-4" 
PAVEMENT MARKING REMOVAL 
FLEXIBLE DELINEATOR POST, 
SURFACE MOUNT TYPE SM-1, 
WHITE POST WITH WHITE 


SHEETING 
FLEXIBLE DELINEATOR POST, 


SURFACE MOUNT TYPE SM-1, 
YELLOW POST WITH YELLOW 


PAVEMENT MARKING LEGEND 
SHEETING 


WHITE EPOXY LEGEND "PED 
REMOVAL 


"STRAIGHT ARROW", 6'-0" X 1'-4" 
SYMBOL", 6'-0" X 3'-4" 


GREEN MMA PAVEMENT MARKING 
WHITE EPOXY LEGEND "BUS", 8'-0" 
ae EPOXY LEGEND, “ONLY”, 


24” GREEN MMA PAVEMENT 


MARKINGS 
4” YELLOW EPOXY PAVEMENT 


MARKINGS 
24” WHITE EPOXY PAVEMENT 


4” WHITE EPOXY PAVEMENT 
MARKINGS 


MARKINGS 
8” WHITE EPOXY PAVEMENT 


MARKINGS 
“STRAIGHT ARROW”, 8’-0” 


10’ X 12’-6" BIKE BOX 
WHITE EPOXY LEGEND 
WHITE EPOXY LEGEND 
WHITE EPOXY LEGEND, 
“CHEVRON” 


4’ X 12’ BIKE BOX 
5’ X 10’ BIKE BOX 
5’ X 12’ BIKE BOX 
9’ X 8’ BIKE BOX 
10’ X 16’ BIKE BOX 
10’ X 17' BIKE BOX 
40’ X 5’ BIKE BOX 
8’ X 10’ BIKE BOX 
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021 
SF 
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001 
EA 
02765 
002 
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FIFTH AVE - OAKLAND 


BOULEVARD OF THE ALLIES RAMP TO BELLEFIELD AVE 510+55 - 565+89 


ROBINSON ST 611+00 - 614+75 


CRAFT AVE 19+24 - 20+61 


HALKET ST / CHESTERFIELD ST 22+23 - 20+37 


DARRAGH ST / MCKEE PL 16+11 - 30+95 


LOTHROP ST / MEYRAN AVE 16+46 - 30+97 


ATWOOD ST 16+00 - 16+48 


DESOTO ST / OAKLAND AVE 16+00 - 30+56 


BOUQUET ST 17+06 - 17+99 


THACKERY AVE 30+00 - 31+26 


UNIVERSITY PL 40+00 - 41+08 


BIGELOW BLVD 35+22 - 38+31 


LYTTON AVE 40+00 - 41+32 


TENYSON AVE 10+00 - 11+33 


RUSKIN AVE 50+00 - 51+31 


BELLEFIELD AVE 58+53 - 62+39 


OAKLAND MISCELLANEOUS 
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707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 TABULATION SHEET 


oth Floor PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 ees COUNTY, PENNSYLVANIA. AS SHOWN Port - 
, REVISIONS connecting people to life 
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PENNSYLVANIA 


121+50 - 122+71 
122+71 - 129+06 
129+06 - 136+55 
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148+11 - 152+40 
152+40 - 155+85 
161423 - 166+17 
171413 - 175+22 
33+28 - 35+00 
11+59 - 27+63 
11+95 - 20+21 
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CONTRACT NO. BRT-001 


PORT AUTHORITY OF ALLEGHENY COUNTY 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & PAVEMENT MARKING PLANS 
TABULATION SHEET 
connecting people to life 


PITTSBURGH 


REMARKS 
BOYD ST 
MAGEE ST 

STEVENSON ST 
PRIDE ST 
MARION ST 
VAN BRAAM ST 
MILTENBERGER ST 
GIST ST 
JUMONVILLE ST 
SENECA ST 
MOULTRIE ST 
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CHATHAM SQ /MCNAULTY DR 


UPTOWN - FORVES AVE PAVEMENT MARKING TAB 1 


GEC 
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CHATHAM SQ / MCNAULTY DR TO MAGEE ST 
AS SHOWN 


BOYD ST TO CHATHAM SQ / MCANULTY DR 
VAN BRAAM ST TO MILTENBERGER ST 


START OF UPTOWN TO BOYD ST 
MAGEE ST TO STEVENSON ST 
STEVENSON ST TO PRIDE ST 
PRIDE ST TO MARION ST 
MARION ST TO VAN BRAAM ST 
MILTENBERGER ST TO GIST ST 
GIST ST TO JUMONVILLE ST 
JUMONVILLE ST TO SENECA ST 
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MOULTRIE ST TO END 
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URBAN MASS TRANSPORTATION ACT 


FEDERAL TRANSIT ADMINISTRATION, 
OF 1964, AS AMENDED, FOR THE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 
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(4) GANNETT FLEMING 
GANNETT FLEMING, INC. 


Foster Plaza 8 


Suite 400 


730 Holiday Drive 
Pittsburgh, PA. 15220 
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“STRAIGHT ARROW’, 8’-0” 
WHITE EPOXY LEGEND 
WHITE EPOXY LEGEND, 
WHITE POST WITH WHITE 


“CHEVRON” 
DETECTOR SYMBOL" 


10’ X 12’-6" BIKE BOX 
WITH RIDER", 6'-0" X 3'-4" 
SYMBOL", 6'-0" X 3'-4" 


WHITE EPOXY LEGEND 


4 X 12’ BIKE BOX 
5’ X 10’ BIKE BOX 
5’ X 12’ BIKE BOX 
9’ X 8’ BIKE BOX 
10’ X 16’ BIKE BOX 
10’ X 17' BIKE BOX 
40’ X 5’ BIKE BOX 
8’ X 10’ BIKE BOX 


MARKINGS 
MARKINGS 
MARKINGS 
MARKINGS 
MARKINGS 
REMOVAL 


FORBES AVE - UPTOWN 


START OF UPTOWN TO BOYD ST 121+50 - 122+71 


BOYD ST TO CHATHAM SQ / MCANULTY DR 122+71 - 129+06 


CHATHAM SQ / MCNAULTY DR TO MAGEE ST 129+06 - 136+55 


MAGEE ST TO STEVENSON ST 136+55 - 141+46 


STEVENSON ST TO PRIDE ST 141+46 - 145+54 


PRIDE ST TO MARION ST 145+54 - 148+11 


MARION ST TO VAN BRAAM ST 148+11 - 152+40 


VAN BRAAM ST TO MILTENBERGER ST 152+40 - 155+85 


MILTENBERGER ST TO GIST ST 155+85 - 161423 


GIST ST TO JUMONVILLE ST 161+23 - 166+17 


JUMONVILLE ST TO SENECA ST 166+17 - 171413 


SENECA ST TO MOULTRIE ST 171413 - 175+22 


MOULTRIE ST TO END 175+22 - 185+00 


BOYD ST 1+40 - 2+77 


CHATHAM SQ /MCNAULTY DR 3+00 - 22+08 


MAGEE ST 33+28 - 35+00 


STEVENSON ST 11+65 - 15+95 


PRIDE ST 11+59 - 27+63 


MARION ST 11+95 - 20+21 


VAN BRAAM ST 11+85 - 20+86 


MILTENBERGER ST 11+80 - 13+56 


GIST ST 11+78 - 20+87 
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SENECA ST 11+54 - 15+89 


MOULTRIE ST 51+80 - 53+87 
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oth Floor a DESCRIPTION PORTAUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 | AS SHOWN Port : 


COUNTY, PENNSYLVANIA. t d 
REVISIONS connecting people to life 
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STATION 


200+00 - 210+10 
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216+35 - 223+38 


223+38 - 230+39 


230+39- 234+91 


234491 - 244+10 


244+10 - 248+35 


248+35 - 253+25 
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PENNSYLVANIA 


14+39 - 20+34 
13+83 - 13+95 
13+36 - 13+94 
13+67 - 14+20 
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12+74 - 13+28 
13+66 - 14+28 
51+00 - 58+44 
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22+95 - 31+29 
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FORBES AVE 


SOW TO CRAFT AVE 


CRAFT AVE TO HALKET ST 


HALKET ST TO MCKEE PLACE 


MCKEE PLACE TO ATWOOD ST 


ATWOOD ST TO BOUQUET ST 


BOUQUET ST TO SCHENLEY DR 


SCHENLEY DR TO SCHENLEY DR EXTENSION 


SCHENLEY DR EXTENSION TO EOW 


CRAFT AVE 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


HALKET ST 
COLTART AVE 
MCKEE PLACE 
SEMPLE ST 
MEYRAN AVE 
ATWOOD ST 
OAKLAND AVE 
BOUQUET ST 
SCHENLEY DR 
BELLEFIELD AVE 
OAKLAND - FORVES AVE PAVEMENT MARKING TAB 1 
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NOT FOR 


PART THROUGH A GRANT FROM THE 


CONTRACT NO. BRT-001 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & PAVEMENT MARKING PLANS 
TABULATION SHEET 


GEC 
95/01/24 


CHECKED 
IN CHARGE 


STRUCTION) 


CON 


FEDERAL TRANSIT ADMINISTRATION, 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
PORT AUTHORITY OF ALLEGHENY 


COUNTY, PENNSYLVANIA. 


DESCRIPTION 
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connecting people to life 
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(4) GANNETT FLEMING 
GANNETT FLEMING, INC. 


Foster Plaza 8 


Suite 400 
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730 Holiday Drive 
Pittsburgh, PA. 15220 


707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


sH1Vd J1ld 
syOLVYaAdO 


3/25/2024 
22:48:47 PM 


PLOTTED 


REMARKS STATION 


WHITE EPOXY LEGEND “STRAIGHT 


ARROW", 8'-0” 
WHITE EPOXY LEGEND "STRAIGHT 


ARROW", 6'-0" X 1'-4" 
WHITE EPOXY LEGEND, “CHEVRON" 
WHITE EPOXY LEGEND, "BICYCLE 


WHITE EPOXY LEGEND "BICYCLE 
DETECTOR SYMBOL" 


24" GREEN MMA PAVEMENT 
GREEN MMA PAVEMENT MARKING 
WHITE EPOXY LEGEND "BUS" 8'-0" 
WHITE EPOXY LEGEND, “ONLY”, 
WITH RIDER", 6'-0" X 3'-4" 
PAVEMENT MARKING REMOVAL 


MARKINGS 
4" YELLOW EPOXY PAVEMENT 


MARKINGS 
24” WHITE EPOXY PAVEMENT 


MARKINGS 

SURFACE MOUNT TYPE SM-1, 
SURFACE MOUNT TYPE SM-1, 
YELLOW POST WITH YELLOW 


PAVEMENT MARKING LEGEND 
WHITE POST WITH WHITE 


4" WHITE EPOXY PAVEMENT 
REMOVAL 


MARKINGS 
8" WHITE EPOXY PAVEMENT 


MARKINGS 
WHITE EPOXY LEGEND "PED 


10’ X 12'-6" BIKE BOX 
SYMBOL", 6'-0" X 3'-4" 


4' X 12’ BIKE BOX 
5' X 10’ BIKE BOX 
5' X 12' BIKE BOX 
9' X 8' BIKE BOX 
10' X 16’ BIKE BOX 
10' X 17' BIKE BOX 
40’ X 5' BIKE BOX 
8' X 10' BIKE BOX 


ITEM 
NUMBER 


FORBES AVE 


SOW TO CRAFT AVE 200+00 - 210+10 


CRAFT AVE TO HALKET ST 210+10 - 216+35 


HALKET ST TO MCKEE PLACE 216+35 - 223+38 


MCKEE PLACE TO ATWOOD ST 223+38 - 230+39 


ATWOOD ST TO BOUQUET ST 230+39- 234+91 


BOUQUET ST TO SCHENLEY DR 234+91 - 244+10 


SCHENLEY DR TO SCHENLEY DR EXTENSION 244+10 - 248+35 


SCHENLEY DR EXTENSION TO EOQW 248+35 - 253+25 


CRAFT AVE 16+48- 17+39 


HALKET ST 14+39 - 20+34 


COLTART AVE 13+83 - 13+95 


MCKEE PLACE 13+36 - 13+94 


SEMPLE ST 13+66 - 13+76 


MEYRAN AVE 13+67 - 14+20 


ATWOOD ST 12+75 - 13+27 


OAKLAND AVE 12+74 - 13+28 


BOUQUET ST 13+66 - 14+28 


SCHENLEY DR 22+95 - 31+29 


BELLEFIELD AVE 51+00 - 58+44 


OAKLAND - FORVES AVE PAVEMENT MARKING TAB 2 


"michael. megarry" 


: DESIGNED RRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN FINANCED IN DRAWN RRH PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 
Gulf Tower Suite 400 US. DEPARTMENT OF INCHARGE GEC SIGNING & PAVEMENT MARKING PLANS 
707 Grant Street 730 Holiday Driv indanrunss renisportenysct| CONSTRUCTION) fore osouze TABULATION SHEET 
oth Floor a DESCRIPTION PORTAUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 | AS SHOWN Port : 


COUNTY, PENNSYLVANIA. t d 
REVISIONS connecting people to life 


FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207706\BRT_O7_SPM_ TABO4. dgn 


OPERATOR? 


PM 


2248251 


PLOTTED? 3/25/2024 


ROAD 
NAME 


PLAN 
STATION 


POST MOUNTED SIGNS, TYPE 


SIGN 
CODE 


DESCRIPTION 


SUMMARY_0O 


SIZE 
(W x H) 


SIXTH AVE 


626+77 


R3-11B( MOD) 


LEFT LANE BUSES ONLY 


30"X36" 


ROADWAY SIGNS 


ROAD 
NAME 


PLAN 
STATION 


POS] MOUNTED SIGNS, 


SIGN 
CODE 


IPE ie 


DESCRIPTION 


SIZE 
(W x H) 


SIXTH AVE 


630+04 


R3-11B( MOD) | LEFT LANE BUSES 


ONLY 


30 "X36" 


SIXTH AVE 
SIXTH AVE 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
FORBES AVE 


631. 84 R3-11B( MOD) | LEFT LANE BUSES ONLY 

632+48 R3-11B( MOD) | LEFT LANE BUSES ONLY 

41+73 R3-T7bP EXCEPT BICYCLES 

41+73 Ri-1 STOP 

42+23 R3-7bP EXCEPT BICYCLES 

42+23 Ri-1 STOP 

43+75 R10-15L (MOD)} (RIGHT) TURNING VEHICLES / YIELD TO BIKES (SYMBOL) 
48+48 Ss-41 BIKE WAYFINDER 


119416 SS-48 BIKE (SYMBOL) WATCH FOR CYCLISTS 


30 "X36" 
30 "X36" 
24"X18" 
24"X24" 
24"X18" 
24"X24" 
30 "X30" 
30 "X24" 
30 "X30" 
DOWNTOWN TOTAL 


SIXTH AVE 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
DIAMOND ST 
FORBES AVE 


629+15 
41+10 
42+58 
47+75 
48+44 
117+44 


R3-11B( MOD) 
R4-11 
Ss-20 
R7-302 
SS-42 
SSs-44 


LEFT LANE BUSES ONLY 

BIKE (SYMBOL) MAY USE FULL LANE 
BIKE (SYMBOL) MERGE WITH TRAFFIC 
NO PARKING (SYMBOL) (BOTH) 

BIKE WAYFINDER 

BIKE WAYFINDER 


30 "X36" 
30"X30" 
24"X24" 
12 "X18" 
30"X30" 
30 "X36" 
DOWNTOWN TOTAL 


RES 


POST MOUNTED SIGNS, TYPE F 


SIGN 
CODE 


ROAD 
NAME 


SIXTH AVE 


PLAN 
STATION] 2 IDE 


630+84 RT 


DESCRIPTION 
NO PARKING (SYMBOL) OR STOPPING (BOTH) 


DOWNTOWN TOTAL 


DOWNTOWN SIGNING TAB 1 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


DESIGNED DWP 


THE PREPARATION OF THIS 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_ TABO?. dgn 


OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 


DRAWN NED 


CHECKED AJR 


IN CHARGE JKM 


95/01/24 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


CONSTRUCTION) [52 


SCALE 


AS SHOWN 


Port CONTRACT NO. BRT-001 
connecting people to life 


DWG. NO. SN15 


SUMMARY OF ROADWAY SIGNS 


2248254 PM 


POST MOUNTED SIGNS, TYPE B AND TYPE F - REMOVE 


PLOTTED: 3/25/2024 


ROAD PLAN SIGN TYPE B TYPE E 
NAME sTaTiIOn|S!2E) cope DESCRIPTION REMOVE |REMOVE 


FORBES AVE 117+44 NO PARKING (SYMBOL) OR STOPPING ( BOTH) 1 
FORBES AVE 117+44 TOW-AWAY ZONE 

FORBES 120+42 NO LEFT TURN (SYMBOL) 

FORBES 120+79 NO LEFT TURN ( SYMBOL) 

FORBES 120+90 NO PEDESTRIAN CROSSING ( SYMBOL) 

FORBES 121+53 NO LEFT TURN ( SYMBOL) 

DIAMOND ST 41+10 EMERGENCY VEHICLE ENTRANCE 

DIAMOND 41+10 50 FEET 

DIAMOND 41+70 YIELD 

DIAMOND 42+20 PARKING (SYMBOL) PAY PARKING (BOTH) 
DIAMOND 42423 YIELD 

DIAMOND 43497 LEFT LANE MUST TURN LEFT 

DIAMOND 44+00 RIGHT LANE MUST TURN RIGHT 

DIAMOND 44421 NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
DIAMOND ST 47+2T PEDESTRIAN CROSSING ( SYMBOL) 

DIAMOND ST 47+59 NO PARKING (SYMBOL) OR STOPPING ( RIGHT) 
DIAMOND 47+59 PARKING (SYMBOL) PAY PARKING (LEFT) 
DIAMOND 48+38 NO PARKING (SYMBOL) OR STOPPING (LEFT) 
DIAMOND 48+38 PARKING (SYMBOL) PAY PARKING (RIGHT) 


Pe) 
1 


DD Di Di DiC TDI DiC \|Tl\CKlKl cyclo ola 
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DOWNTOWN - TOTAL 


DOWNTOWN SIGNING TAB 2 


= DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
Tee EMG dhe Geen Been IN DRAWN NED PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT ROM THE NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF Se CONSTRU CTION) INCHARGE _JKM SIGNING & PAVEMENT MARKING PLANS 


"michae!.megarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 
Pittsburgh, PA 15219 —— PORT AUTOM @r ALEGHENY eee AS SHOWN Port CONTRACT NO. BRT-001 
rene REVISIONS connecting people to life pwe.no.  SN16 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_ TABO8. dgn 


OPERATOR? 


SUMMARY OF ROADWAY SIGNS 


POST MOUNTED SIGNS, TYPE B POST MOUNTED SIGNS, TYPE B 


ROAD PLAN SIGN Size PLAN SIGN S17 
NAME STATION CODE DESCRIPTION (Wx H) STATION CODE DESCRIPTION (Wx H) 
FIFTH AVE 434+82 RT W11-2 PEDESTRIAN CROSSING (SYMBOL) 36"X36" 458+08 T R3-11B( MOD) RIGHT LANE BUSES ONLY 30"X36" 
FIFTH AVE 434482 LT W11-2 PEDESTRIAN CROSSING ( SYMBOL) 36"X36" 458+48 T R9-7 SHARED-USE PATH RESTRICTION 12"X18" 
FIFTH AVE 435+41 LT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 22+66 T SS-53 PERMIT PARKING ZONE P 12"X18" 
FIFTH AVE 435+72 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 459+65 R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 
FIFTH AVE 435+92 LT R2-1 SPEED LIMIT 25 30"X36" 460+33 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 
FIFTH AVE 436+07 RT R15-8 (MOD); (LEFT) BIKE (SYMBOL) (RIGHT) 7/7 LOOK BOTH WAYS FOR BIKES 24"X24" 460+47 R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" 
FIFTH AVE 437+10 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 461+50 R3-11B( MOD) ) RIGHT LANE BUSES ONLY 30"X36" 
FIFTH AVE 437+45 LT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 462422 R15-8 (MOD)) (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" 
FIFTH AVE 4394+29 RT RT7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 463+04 R9-7 SHARED-USE PATH RESTRICTION 12"X18" 
FIFTH AVE 439+39 LT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 463+36 T R3-11B( MOD) RIGHT LANE BUSES ONLY 30"X36" 
FIFTH AVE 439+66 RT R9-7 SHARED-USE PATH RESTRICTION 12"X18" RAAM ST 22459 R-1 STOP 30"X30" «20 
WASHINGTON PLACE 25+25 CENTER R4-7 KEEP RIGHT 24"X30" RAAM ST 22+61 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 50 
WASHINGTON PLACE 25472 LT R10-11 NO TURN ON RED (SYMBOL) 24"X30" RAAM ST 23415 R6-1R HORIZONTAL RIGHT ONE-WAY 36"X12" 00 
WASHINGTON PLACE 25492 LT SS-39 PARKING (SYMBOL) PAY PARKING (RIGHT) 12"X18" H AVE 464+02 W11-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" 25 
WASHINGTON PLACE 28+04 LT W4-2R PAVEMENT WIDTH TRANSITION - RIGHT LANE ENDS 36 "X36" H AVE 464+19 W11-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" 225 
FIFTH AVE 441422 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" H AVE 465437 R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" ~50 
H 
H 


2:48:57 PM 


Nn 
aA 


PLOTTED? 3/25/2024 
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FIFTH AVE 441454 LT SS-58 NO PARKING (SYMBOL) OR STOPPING ( RIGHT) 12 "X24" AVE 466+44 R9-7 SHARED-USE PATH RESTRICTION 12"X18" -50 
FIFTH AVE 442493 RT RT-302 NO PARKING (SYMBOL) (BOTH) 12 "X18" AVE 466+76 T R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" -50 
FIFTH AVE 444+14 LT 55-59 NO PARKING (SYMBOL) OR STOPPING ( BOTH) 12 "X24" Ri-1 STOP 30 "X30" 20 
FIFTH AVE 444452 RT R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 50 
FIFTH AVE 445+08 RT R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24 "X24" W11-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" 25 
FIFTH AVE 445+76 RT RT-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" W11-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" 25 
FIFTH AVE 446425 RT R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 50 
FIFTH AVE 446+69 LT SS-39 NO PARKING (SYMBOL) OR STOPPING (LEFT) 12 "X24" R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 50 
FIFTH AVE 447423 RT R9-7 SHARED-USE PATH RESTRICTION 12"X18" R?f-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" -50 
FIFTH AVE 447+51 RT SS-42 BIKE WAYFINDER 30 "X30" R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" -50 
MAGEE ST 35+80 RT R7-302 NO PARKING (SYMBOL) ( BOTH) 12°X%18" R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 50 
FIFTH AVE 448+20 LT R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" -50 
FIFTH AVE 448+75 LT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" - 00 
FIFTH AVE 449432 LT R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 50 
FIFTH AVE 449442 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"x18" R9-7 SHARED-USE PATH RESTRICTION 12"X18" -50 
LOGAN ST 20+62 RT $$-6 NO PARKING 30 MINUTE LOADING ZONE (LEFT) 12 "X24" W11-2 PEDESTR CROSSING ( SYMBOL) 30"X30" 225 
LOGAN ST 20+92 RT SS-7T NO PARKING 30 MINUTE LOADING ZONE (RIGHT) 12 "X24" W11-2 PEDESTR CROSSING ( SYMBOL) 30"X30" 25 
FIFTH AVE 449+77 LT R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" R7- 302 NO PARK (SYMBOL) (BOTH) 12"X18" -50 
FIFTH AVE 449+85 RT R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"%24" R7-302 NO PARK (SYMBOL) (LEFT) 12"X18" -50 
FIFTH AVE 450+00 LT R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" $S-39 NO PARK (SYMBOL) OR STOPPING (LEFT) 12 "X24" - 00 
FIFTH AVE 451432 RT R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" R3-1 NO RIGHT TURN 24"X24" - 00 
FIFTH AVE 451+41 LT R7-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" R7-8M RESERVED HANDICAP PARKING (RIGHT) 24"X12" 00 
FIFTH AVE 452+06 RT R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24 "X24" R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 1.50 
FIFTH AVE 452+36 RT R9-T SHARED-USE PATH RESTRICTION 12"X18" R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 1.50 
STEVENSEN ST 20+41 LT 53-3 RESERVED HANDICAP PARKING (RIGHT) ENTER LICENSE PLATE 12 "X24" R9-7 SHARED-USE PATH RESTRICTION 12"X18" 1.50 
STEVENSEN ST 20+68 LT SS-8 RESERVED HANDICAP PARKING (LEFT) ENTER LICENSE PLATE 12 "X24" R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" 4.00 
FIFTH AVE 453+58 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" AVE 477+00 T R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 1.50 
FIFTH AVE 454+14 LT R7T-302 NO PARKING (SYMBOL) ( BOTH) 12"X18" AVE 478+30 T R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" 7.50 
FIFTH AVE 454424 LT R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" AVE 479+23 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" 7.50 
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AVE 467+35 
AVE 467+49 
AVE 467+69 
AVE 468+29 
AVE 469+37 
AVE 470+35 
AVE 470+61 
AVE 470+73 
AVE 470+92 
AVE 470+97 
AVE 471+81 
AVE 472+20 
AVE 472+20 
AVE 472+43 
ST 22+44 
ST 22+64 
ST 22489 
AVE 473+75 
AVE 474+99 
AVE 474+99 
AVE 475+81 
AVE 476+52 
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FIFTH AVE 454+69 LT R6-1R HORIZONTAL RIGHT ONE-WAY 36"X12" AVE 480+30 R7- 302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 50 
AVE 480453 R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 50 
AVE 481+81 R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 50 
AVE 481+85 R9-7 SHARED-USE PATH RESTRICTION 12"X18" 50 
AVE 481+88 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" 50 
AVE 482424 T R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 50 
SENECA ST 17+73 T R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 50 
FIFTH AVE 482+61 T R6-1L HORIZONTAL LEFT ONE-WAY 36"X12" 3.00 

UPTOWN - FIFTH AVE TOTAL Aj 360.15 


fo} 
fo} 


FIFTH AVE 454+69 RT R6-1R HORIZONTAL RIGHT ONE-WAY 36 "X12" 
FIFTH AVE 455+06 RT R1i5-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" 
FIFTH AVE 455+08 LT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 
FIFTH AVE 455+19 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 
FIFTH AVE 455+98 LT R14-1 TRUCK ROUTE 24"X18" 
FIFTH AVE 455+56 RT R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" 
FIFTH AVE 456+32 RT R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 
PRIDE ST 30+48 RT SS-8 RESERVED HANDICAP PARKING (LEFT) ENTER LICENSE PLATE 12 "X24" 
PRIDE ST 30+75 RT ss-9 RESERVED HANDICAP PARKING (RIGHT) ENTER LICENSE PLATE 12 "X24" 
FIFTH AVE 457+26 LT RT-302 NO PARKING (SYMBOL) (BOTH) 12"X18" 
FIFTH AVE 457+50 RT Ss-4 NO PARKING 15 MINUTE LOADING ZONE (LEFT) 24"X24" 
FIFTH AVE 457+76 RT 35-5 NO PARKING 15 MINUTE LOADING ZONE (RIGHT) 24"X24" 
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UPTOWN - FIFTH AVE SIGNING TAB 1 


nm _ DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
Tee EMG dae Geen Benen IN DRAWN NED PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT ROM THE NOT FOR CHECKED _ AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF ie CONSTRU CTION) INCHARGE _JKM SIGNING & PAVEMENT MARKING PLANS 


"michae!.megarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 
Pittsburgh, PA 15219 —— FORT AUTOM @r ALEGHENY eee AS SHOWN Port CONTRACT NO. BRT-001 
rene REVISIONS connecting people to life pwe.no. SN17 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TABOS. dgn 


OPERATOR? 


PM 


85 SUMMARY OF ROADWAY SIGNS 

ma POST MOUNTED SIGNS, TYPE B POST MOUNTED SIGNS, TYPE B - RESET 

C PLAN SIGN PLAN SIGN QTY 
= STATION CODE DESCRIPTION station) °!2E} cope DESCRIPTION ( EACH) 


FIFTH AVE 482+80 Wi1-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" FIFTH AVE 433452 
FIFTH AVE 482183 W1i1-2 PEDESTRIAN CROSSING ( SYMBOL) 30"X30" . FIFTH AVE 434+42 
FIFTH AVE 483+01 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" . WASHINGTON PLACE 254+64 
FIFTH AVE 484+64 R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" . FIFTH AVE 446432 
FIFTH AVE 485+84 RT-302 NO PARKING (SYMBOL) (LEFT) 12"X18" ° FIFTH AVE 458+86 
MOULTRIE ST 55+67 SS-21 NEIGHBORHOOD DESTINATION UPTOWN 24"X18" . FIFTH AVE 461+90 
MOULTRIE ST 55+70 Ss-21 NEIGHBORHOOD DESTINATION UPTOWN 24"X18" . FIFTH AVE 462+07 
FIFTH AVE 486+65 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" FIFTH AVE 462+34 
FIFTH AVE 486482 R6-1R HORIZONTAL RIGHT ONE-WAY 36"X12" FIFTH AVE 463412 
FIFTH AVE 488+01 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" FIFTH AVE 464+43 

H 

H 

H 

H 

H 

H 


TWO WAY TRAFFIC AHEAD 
NO PARKING (SYMBOL) (LEFT 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
HORIZONTAL RIGHT ONE-WAY 
PARKING (SYMBOL) PAY PARKING (RIGHT 
NO PARKING (SYMBOL) EFT) 
NO PARKING ( SYMBOL) 
NO PARKING (SYMBOL) 
NO PARKING (SYMBOL) (LEFT 
NO PARKING (SYMBOL) (BOTH) 
PARKING ( SYMBOL) PARKING ( BOTH) 
NO PARKING ( SYMBO LEFT) 
NO PARKING ( SYMBO R STOPPING ( BOTH) 
NO PARKING 30 MIN LOADING ZONE (LEFT 
NO PARKING 30 MIN LOADING ZONE (RIGHT 
NO PARKING ( SYMBO R STOPPING (LEFT) 
RESERVED PAY PARKING HANDICAP (SYMBOL) (LEFT 
STREET CLEANING TRUCK ( SYMBOL 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
NO OUTLET 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 
NO PARKING (SYMBOL) OR STOPPING ( BOTH) 

UPTOWN - FIFTH AVE TOTAL 


CL 

( BOTH) 
(RIGHT) 
( 

( 


FIFTH AVE 488423 R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24 "X24" FIFTH AVE 464+90 
FIFTH AVE 489+03 R7-302 NO PARKING (SYMBOL) (BOTH) 12"X18" . FIFTH AVE 466+52 
FIFTH AVE 491+08 R9-T SHARED-USE PATH RESTRICTION T2"X18" AVE 468+63 
FIFTH AVE 491412 55-21 NEIGHBORHOOD DESTINATION UPTOWN 24"X18" AVE 4714+23 
BIRMINGHAM BRIDGE 16+76 SS-21 NEIGHBORHOOD DESTINATION UPTOWN 24"X18" FIFTH AVE 471+61 
KIRKPATRICK ST 30+39 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X%18" FIFTH AVE 471+89 
KIRKPATRICK ST 30+52 $S-57 PERMIT PARKING ZONE X (7AM - 7PM) 12"X18" FIFTH AVE 473+24 
KIRKPATRICK ST 30+65 R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" JUMONVILLE ST 22+61 
KIRKPATRICK ST 31+02 RT-302 NO PARKING (SYMBOL) (LEFT) 12"X18" FIFTH AVE 478+98 
KIRKPATRICK ST 31+25 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" MOULTRIE ST 30+40 
KIRKPATRICK ST 31+52 R2-1 SPEED LIMIT 25 24 "X30" FIFTH AVE 493+88 
FIFTH AVE 492433 SS-21 NEIGHBORHOOD DESTINATION UPTOWN 24"X18" FIFTH AVE 495+29 
FIFTH AVE 492+98 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" FIFTH AVE 503+21 
FIFTH AVE 494+31 R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24"X24" FIFTH AVE 505+21 
FIFTH AVE 495+45 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30"X36" 
FIFTH AVE 495+76 R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24 "X24" 
FIFTH AVE 496+12 R7-8L RESERVED HANDICAP PARKING (LEFT) 12"X18" 
FIFTH AVE 496432 SS-18 NO PARKING 15-MINUTE DAYCARE PARKING ZONE (LEFT) 12 "X24" 
FIFTH AVE 496+63 W15-2 WATCH CHILDREN 36 "X36" 
FIFTH AVE 497+03 $S-18 NO PARKING 15-MINUTE DAYCARE PARKING ZONE (RIGHT) 12 "X24" 
FIFTH AVE 497+89 R3-11B(MOD) | RIGHT LANE BUSES ONLY 30"X36" 
FIFTH AVE 497+96 R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 
FIFTH AVE 498+31 R15-8 (MOD) | (LEFT) BIKE (SYMBOL) (RIGHT) / LOOK BOTH WAYS FOR BIKES 24 "X24" 
FIFTH AVE 498+31 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" 
FIFTH AVE 502+06 R7-302 NO PARKING (SYMBOL) (LEFT) 12"X18" 
FIFTH AVE 503+42 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" 
FIFTH AVE 506+20 W4-2L LEFT LANE ENDS 36 "X36" 
FIFTH AVE 507+76 w9-2R LANE ENDS MERGE RIGHT 36 "X36" 
FIFTH AVE 508+17 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" 
FIFTH AVE 509+29 R3-11B( MOD) | RIGHT LANE BUSES ONLY 30 "X36" 
FIFTH AVE 510+41 R2-1 SPEED LIMIT 25 30 "X36" 
UPTOWN - FIFTH AVE TOTAL B 


FIFT 
FIFT 


2/2)2/2\0 |2|2)2/2 2/2) 2)2 BIO zl a\C|z/z\z\2\2\2 


N}wlwl/vafo/—)/a]—|nirmfolm|—|/ajnie)/najwlo}e)—}—|a jae |e fw 


pat 


UPTOWN - FIFTH AVE SIGNING TAB 2 


"michae!.megarry" 


= DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
Tee EMG dhe Geen Benen IN DRAWN NED PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT ROM THE NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF Se CONSTRU CTION) INCHARGE _JKM SIGNING & PAVEMENT MARKING PLANS 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 
Pittsburgh, PA 15219 —— PORT AUTOM @r ALEGHENY eee AS SHOWN Port CONTRACT NO. BRT-001 
rene REVISIONS connecting people to life pwe.no. SN18 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB10. dgn 


OPERATOR? 


SUMMARY _OF ROADWAY SIGNS 


22 49:04 PM 


POS | 


ED SIGNS, TYP 


POST MOUNTED SIGNS, TYPE F 


PLOTTED? 3/25/2024 


ROAD PLAN SIGN 
NAME STATION CODE 
FIFTH AVE 434482 T W16-7P RIGHT 
FIFTH AVE 434482 T W16-7P LEFT 
FIFTH AVE 435441 T R7-201AP 
FIFTH AVE 435492 T R7-302 
FIFTH AVE 435492 R7-201AP 
FIFTH AVE 437445 R7-201AP 
FIFTH AVE 439+66 R9-7 
WASHINGTON PLACE 25+25 OM1-3 
WASHINGTON PLACE 25+72 R7-302 
WASHINGTON PLACE 25+72 T R6-1R 
WASHINGTON PLACE 25+72 T R6-1L 
WASHINGTON PLACE 25+92 SS-51 


SIZE ROAD PLAN 
DESCRIPTION Wo H) NAME STATION 


24"X12" FIFTH AVE 466444 
24"X12" FIFTH AVE 466+76 
TOW-AWAY ZONE 12"X6" MILTENBERGER 15+62 NO RIGHT TURN 

NO PARKING (SYMBOL) (BOTH) 12"X18" MILTENBERGER 15+62 NO PARKING (SYMBOL) (LEFT) 

TOW-AWAY ZONE 12"X6" FIFTH AVE 467+35 RIGHT 

TOW-AWAY ZONE 12"X6" FIFTH AVE 467+49 LEFT 

SHARED-USE PATH RESTRICTION 12"X18" FIFTH AVE 467+69 PARKING (SYMBOL) PAY PARKING (LEFT) 
OBJECT MARKER ( yellow ref lectorized blank) 18"X18" FIFTH AVE 468+29 PARKING (SYMBOL) PAY PARKING ( RIGHT) 
NO PARKING (SYMBOL) (BOTH) 12"X18" FIFTH AVE 469+37 PARKING (SYMBOL) PAY PARKING (LEFT) 
HORIZONTAL RIGHT ONE-WAY 36 "X12" FIFTH AVE 470+35 EXCEPT RIGHT TURNS 

HORIZONTAL LEFT ONE-WAY 36 "X12" FIFTH AVE 470+61 PARKING (SYMBOL) PAY PARKING (RIGHT) 
PPG PAINTS AREA EVENT NOTICE 12"X18" FIFTH AVE 47T0+97 PARKING (SYMBOL) PAY PARKING (LEFT) 


SIZE 
(W x H) 
12"x18" 
30"X18" 
24 "X24" 
12"x18" 
24"X12" 
24"X12" 
12"X18" 
12"x18" 
12"X18" 
30"X18" 
12"Xx18" 
12"X18" 


DESCRIPTION 


SHARED-USE PATH RESTRICTION 
EXCEPT RIGHT TURNS 


—|WIWi—|m)/—|O;/O;/—|/O;NM)]NM 


FIFTH AVE 


440+07 


Ss-49 


BIKE WAYFINDER 


30"X30" FIFTH 


AVE 471+81 


SHARED-USE PAT 


H RESTRICTION 


12"X18" 


FIFTH AVE 


444452 


R7-201AP 


TOW-AWAY ZONE 


12"X6" FIFTH 


iz 


AVE 471+89 


PARKING ( SYMBO 


L) PAY PARKING (RIGHT) 


12"X18" 


FIFTH AVE 


445476 


RT-201AP 


TOW-AWAY ZONE 


12"X6" FIFTH 


& 


AVE 472+20 


RIGHT 


24"X12" 


FIFTH AVE 


447423 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" FIFTH 


AVE 472+20 


LEFT 


24"X12" 


MAGEE ST 


36+37 


SS-3 


PARKING (SYMBOL) PAY PARKING ( RIGHT 


12"X18" . FIFTH 


AVE 471+89 


PARKING ( SYMBO 


L) PAY PARKING (RIGHT) 


12"X18" 


FIFTH AVE 


448420 


$$-11 


EXCEPT RIGHT TURNS 


30"X18" 3. GIST 


ST 22+64 


NO PARKING (SY 


MBOL) (RIGHT) 


12"X18" 


FIFTH AVE 


449432 


ss-1 


EXCEPT RIGHT TURNS 


30"X18" 3 FIFTH 


AVE 473+75 


PARKING ( SYMBO 


L) PAY PARKING (LEFT) 


12"X18" 


LOGAN ST 


20+41 


Ri-1 


STOP 


24"X24" FIFTH 


AVE 474+99 


PARKING ( SYMBO 


L) PAY PARKING (RIGHT) 


12"X18" 


LOGAN ST 


20+41 


D3-1 


LOGAN ST 


18"X6" FIFTH 


AVE 475+81 


SHARED-USE PAT 


H RESTRICTION 


12"X18" 


FIFTH AVE 


449477 


SS-1 


EXCEPT RIGHT TURNS 


30"X18" FIFTH 


AVE 478+30 


EXCEPT RIGHT T 


URNS 


30"X18" 


FIFTH AVE 


452+36 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" FIFTH 


AVE 479+23 


EXCEPT RIGHT T 


URNS 


30"X18" 


FIFTH AVE 


454424 


$S-1 


EXCEPT RIGHT TURNS 


3O"X18" FIFTH 


AVE 480+30 


PARKING ( SYMBO 


L) PAY PARKING ( LEFT) 


12"X18" 


AVE 


454+69 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36 "X12" FIFTH 


AVE 481+81 


PARKING ( SYMBO 


L) PAY PARKING (RIGHT) 


12"X18" 


454+69 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36"X12" FIFTH 


AVE 481+85 


SHARED-USE PAT 


H RESTRICTION 


12"X18" 


455+98 


M6-3 


STRAIGHT THROUGH 


21 "X15" FIFTH 


AVE 481+88 


EXCEPT RIGHT T 


URNS 


30"X18" 


456432 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" FIFTH 


AVE 482+80 


RIGHT 


24 "X12" 


Ty) T| 1} nH} 
' 
1) 71); 71)/m1) 1 


456+32 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" FIFTH 


AVE 482+83 


LEFT 


24"X12" 


uv 


30+56 


PARKING (SYMBOL) PAY PARKING (RIGHT 


12"X18" FIFTH 


AVE 483+01 


PARKING ( SYMBO 


L) PAY PARKING (LEFT) 


12"X18" 


H 
a 


458+08 


SS-1 


EXCEPT RIGHT TURNS 


30"X18" FIFTH 


AVE 485+84 


PARKING ( SYMBO 


L) PAY PARKING (RIGHT) 


12"X18" 


458+48 


SHARED-USE PATH RESTRICTION 


12"X18" FIFTH 


AVE 485+84 


SHARED-USE PAT 


H RESTRICTION 


12"X18" 


460433 


PARKING (SYMBOL) PAY PARKING (LEFT 


12"X18" FIFTH 


AVE 485+84 


SHARED-USE PAT 


H RESTRICTION 


12"X18" 


461+50 T EXCEPT RIGHT TURNS 
463+04 T SHARED-USE PATH RESTRICTION 
463+36 T EXCEPT RIGHT TURNS 

BRAAM ST 22+59 NO RIGHT TURN 

BRAAM ST 23+15 HORIZONTAL LEFT ONE-WAY 

FTH 463+87 LEFT 

464+02 HORIZONTAL LEFT ONE-WAY 
464+02 RIGHT 

464+02 HORIZONTAL RIGHT ONE-WAY 
464439 T NO PARKING (SYMBOL) RIGHT 


30"X18" FIFTH AVE 486+65 
12"X18" MOULTRIE ST 55+67 
30"X18" MOULTRIE ST 55+70 
24"X24" MOULTRIE ST 55+70 
36 "X12" MOULTRIE ST 55+70 
24"X12" FIFTH AVE 486+82 
36 "X12" FIFTH AVE 488+01 
24"X12" FIFTH AVE 491412 
36 "X12" BIRMINGHAM BRIDGE 16+76 
12"x18" FIFTH AVE 492+33 

FIFTH AVE 492+98 

FIFTH AVE 495+45 


EXCEPT RIGHT TURNS 30"X18" 
NEIGHBORHOOD WAYFINDERS 24"X8" 
NEIGHBORHOOD WAYFINDERS 24"X8" 
D 
W 


n)m)|n)n} Tn 
nN) T1| nm) 1 


NEIGHBORHOOD DESTINATION UPTOWN 24"X18" 
NEIGHBORHOOD WAYFINDERS 24"X8" 
HORIZONTAL LEFT ONE-WAY 36 "X12" 
EXCEPT RIGHT TURNS 30"X18" 
NEIGHBORHOOD WAYFINDERS 24"X8" 
NEIGHBORHOOD WAYFINDERS 24 "X8" 
NEIGHBORHOOD WAYFINDERS 24"X12" 
EXCEPT RIGHT TURNS 30"X18" 
EXCEPT RIGHT TURNS 30"X18" 
UPTOWN - FIFTH AVE TOTAL A 


|WIN | WIM | GW |B] | Or] me es ms es eK es 


UPTOWN - FIFTH AVE SIGNING TAB 3 
PORT AUTHORITY OF ALLEGHENY COUNTY 


Tee EMG dhe Geen Benen IN DRAWN NED PITTSBURGH PENNSYLVANIA 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF IN CHARGE JKM SIGNING & PAVEMENT MARKING PLANS 

URGAN MASS TRANSPORTATION ACT CO STRU Ci | ON ) DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 


PORT AUTHORITY OF ALLEGHENY SCALE Pp t CONTRACT NO. BRT-001 
COUNTY, PENNSYLVANIA. or ! 
connecting people to life DWG. NO. SN19 


DESIGNED 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB11.dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


SUMMARY _OF ROADWAY SIGNS 


2:49:07 PM 


POST MOUNTED SIGNS, TYPE B AND TYPE F - REMOVE 


POST MOUNTED SIGNS, TYP 


PLAN SIGN SIZE 
aah arts DESCRIPTION CW oc H) ROAD PLAN SIGN TYPE B |TYPE F 


SIDE DESCRIPTION 
496+12 R7-302 NO PARKING (SYMBOL) (RIGHT) 12"X18" NOME STALLION Oves REMINE | REMOEE 


496+32 R7-8R RESERVED HANDICAP PARKING (RIGHT) 12"X18" FIFTH AVE 434459 PEDESTRIAN CROSSING ( SYMBOL) 
496+62 $$-19 NO PARKING 15-MINUTE DAYCARE PARKING ZONE ( BOTH) 12"X24" FIFTH AVE 434459 RIGHT 


496+76 SS-2 PARKING (SYMBOL) PAY PARKING (LEFT) 12"X18" FIFTH AVE 434459 PARKING (SYMBOL) PAY PARKING (RIGHT) 
498931 S5-2 | PARKING (SYMBOL) PAY PARKING (LEFT) i2°xT" aia ee PEDESTRIAN CROSSING (SYMBOL) 
FIFTH AVE 434+86 LEFT 


avers aa re ere aa FIFTH AVE 435+40 NO PARKING (SYMBOL) OR STOPPING (RIGHT) 
UPTOWN - FIFTH AVE TOTAL B z 
FIFTH AVE 435+40 TOW-AWAY ZONE 
FIFTH AVE 435489 SPEED LIMIT 25 
FIFTH AVE 435+89 NO PARKING (SYMBOL) OR STOPPING (BOTH) 
FIFTH AVE 435+89 TOW-AWAY ZONE 
FIFTH AVE 436+06 BUS STOP BUS (SYMBOL) 
POST MOUNTED SIGNS, TYPE F - RESET FIFTH AVE 436+29 NO PARKING (SYMBOL) OR STOPPING (BOTH) 
FIFTH AVE 436+29 TOW-AWAY ZONE 
ROAD PLAN SIGN QTY FIFTH AVE 436435 PEDESTRIAN CROSSING ( SYMBOL) 
NAME STATION| S1DE CODE DESERERLTOR ( EACH) FIFTH AVE 436435 YIELD TO PEDS IN CROSSWALK 
FIFTH AVE 433452 NO PARKING (SYMBOL) (RIGHT) FIFTH AVE 436453 NO PARKING (SYMBOL) OR STOPPING (LEFT) 
FIFTH AVE 433452 r 30 MINUTE LOADING ZONE (LEFT) FIFTH AVE 436471 NO PARKING / 30 MINUTE TRUCK LOADING ZONE (LEFT) 
FIFTH AVE 434442 r PARKING (SYMBOL) PAY PARKING (LEFT) FIFTH AVE 436471 NO PARKING (SYMBOL) OR STOPPING (RIGHT) 
FIFTH AVE 434482 r FIFTH AVE FIFTH AVE 437410 NO PARKING / 30 MINUTE TRUCK LOADING ZONE (RIGHT) 
FIFTH AVE 434482 DIAMOND ST FIFTH AVE 437+10 PARKING (SYMBOL) PAY PARKING (LEFT) 
FIFTH AVE 447423 NO PARKING (SYMBOL) ( BOTH) FIFTH AVE 437431 NO PARKING (SYMBOL) OR STOPPING (BOTH) 
FIFTH AVE 452436 NO PARKING (SYMBOL) (BOTH) FIFTH AVE 437431 TOW-AWAY ZONE 
PRIDE STREET 30+48 NO PARKING (SYMBOL) (RIGHT) FIFTH AVE 437+86 NO PARKING (SYMBOL) OR STOPPING (BOTH) 
PRIDE STREET 30+59 NO PARKING (SYMBOL) (LEFT) FIFTH AVE 438414 RESERVED PAY PARKING HANDICAP (SYMBOL) (LEFT) 
PRIDE STREET 30+75 PARKING (SYMBOL) PAY PARKING (LEFT) FIFTH AVE 438414 PARKING (SYMBOL) PAY PARKING (RIGHT) 


FIFTH AVE 457+50 NO PARKING (SYMBOL) OR STOPPING ( RIGHT) FIFTH AVE 438+57 NO PARKING (SYMBOL) OR STOPPING (LEFT) 
FIFTH AVE 458+86 T NO PARKING (SYMBOL) (LEFT) FIFTH AVE 438+57 PARKING (SYMBOL) PAY PARKING (RIGHT) 
FIFTH AVE 461+50 NO PARKING (SYMBOL) (BOTH) FIFTH AVE 438+57 PPG PAINTS AREA EVENT NOTICE 
FIFTH AVE 461+90 PARKING (SYMBOL) PAY PARKING (RIGHT) FIFTH AVE 438+59 RESERVED PAY PARKING HANDICAP (SYMBOL) (RIGHT) 
FIFTH AVE 462+34 PARKING (SYMBOL) PAY PARKING (LEFT) FIFTH AVE 438+59 PARKING (SYMBOL) PAY PARKING (LEFT) 
FIFTH AVE 463+12 PARKING (SYMBOL) PAY PARKING (RIGHT) FIFTH AVE 439+60 PARKING (SYMBOL) PAY PARKING (LEFT) 
VAN BRAAM ST 23+15 NO PARKING (SYMBOL) (BOTH) FIFTH AVE 439+60 NO PARKING (SYMBOL) OR STOPPING (RIGHT) 
VAN BRAAM ST 23+15 T VAN BRAAM ST FIFTH AVE 439+60 PPG PAINTS ARENA EVENT NOTICE 
VAN BRAAM ST 23415 T FIFTH AVE FIFTH AVE 439+66 NO PARKING (SYMBOL) OR STOPPING (LEFT) 


TH AVE 464+02 T NO PARKING (SYMBOL) (BOTH) FIFTH AVE 439+66 PARKING (SYMBOL) PAY PARKING ( BOTH) 

AVE 464+40 T PARKING (SYMBOL) PAY PARKING (LEFT) FIFTH AVE 439+99 NO TURN ON RED 7AM - 10PM 

AVE 466+52 T PARKING (SYMBOL) PAY PARKING ( RIGHT) WASHINGTON PLACE 25+25 |CENTER KEEP RIGHT 

AVE 467+49 T FIFTH AVE WASHINGTON PLACE 25+25 |CENTER OBJECT MARKER (yellow reflector ized blank) 
AVE 467+49 MILTENBERGER ST WASHINGTON PLACE 25+76 HORIZONTAL RIGHT ONE-WAY 

AVE 472+18 FIFTH AVE WASHINGTON PLACE 25+76 NO TURN ON RED 7AM - 10PM 

AVE 472+18 T GIST ST WASHINGTON PLACE 25+76 NO PARKING (SYMBOL) ( BOTH) 

ST 22+89 T STOP FIFTH AVE 441+02 NO PARKING (SYMBOL) HERE TO CORNER 

AVE 473+28 T NO PARKING (SYMBOL) HERE TO CORNER FIFTH AVE 441+02 RESERVED PAY PARKING HANDICAP (SYMBOL) (LEFT) 
AVE 475+81 T SPEED LIMIT 25 FIFTH AVE 441+03 BUS STOP 
AVE 486+65 T NO PARKING (SYMBOL) (BOTH) FIFTH AVE 441+27 NO PARKING (SYMBOL) OR STOPPING (LEFT) 

FIFTH AVE 486+65 FIFTH AVE FIFTH AVE 441+48 RESERVED PAY PARKING HANDICAP (SYMBOL) (LEFT) 

FIFTH AVE 486+65 MOULTRIE ST FIFTH AVE 441+48 NO PARKING (SYMBOL) BTW / EXCEPT VALET SERVICE (LEFT) 
MOULTRIE ST 30+40 NO LEFT TURN (SYMBOL) FIFTH AVE 441+95 NO PARKING 30 MINUTE LOADING ZONE (LEFT) 

MOULTRIE ST 30+40 STOP FIFTH AVE 441+95 NO PARKING (SYMBOL) OR STOPPING (LEFT) 

FIFTH AVE 494+79 SOUTH SIDE BIRMINGHAM BRIDGE (LEFT) FIFTH AVE 442+13 PARKING (SYMBOL) PAY PARKING ( BOTH) 

FIFTH AVE 509+81 TO FIFTH AVE 442+13 NO PARKING (SYMBOL) BTW / EXCEPT VALET SERVICE (LEFT) 


FIFTH AVE 509+8 1 ! WEST UPTOWN - FIFTH AVE TOTAL A 
FIFTH AVE 509+81 I 376 


FIFTH AVE 509+81 T LEFT 


PLOTTED? 3/25/2024 


i | est) Se | ce] mek | et ek | | | ee | 


Ny 


UPTOWN - FIFTH AVE TOTAL 


* NOTE: REMOVAL OF TYPE F SIGNS ARE INCIDENTAL TO THE REMOVAL OF THE TYPE B SIGN ON THE SAME SIGN POST. UPTOWN - FIFTH AVE SIGNING TAB 4 


DERIeNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF Se CONSTRU CTION) INCHARGE _JKM SIGNING & PAVEMENT MARKING PLANS 


"michae!.megarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 
____ oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY Carr. gab eh Po rt CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 REVISIONS Pepe fener connecting people to life pwe.no.  SN20 


FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB12. dgn 


OPERATOR? 


SUMMARY OF ROADWAY SIGNS 


POST MOUNTED SIGNS, TYPE B AND TYPE F 


PLAN SIGN 
STATION CODE 
442+52 
442+52 
442+52 
442+89 
442+89 
442+89 
443+23 
443431 
443+80 
443+80 
443+80 
443499 
443499 
444421 
444432 
444432 
444+32 
444+67 
444+67 
444+67 
444+71 
445+24 
4454+36 
445+36 
445+76 
445+81 
445+81 
445+81 
446+03 
446+03 
446+31 
446+31 
447+05 
447+05 
447+05 
35+80 
448+24 
448+24 
448+40 
448+40 
448+73 
448+73 
448+78 
448+78 
448+78 
448+78 
449+68 
449+68 
450+12 
450+20 
450+20 
451+16 
451+88 
451+88 
451+88 
452+17 
452+23 
453+32 eg 


REMOVE POST MOUNTED SIGNS, TYPE B AND TYPE F 


PLAN SIGN 
STATION CODE 
454+49 
454+49 
454+77 
454+77 
454+78 
454+78 
454+78 
454+78 
455+05 
455444 
455+44 
455+44 
455+58 
455+98 
456+04 
456+04 
456+04 
457+30 
457+30 
457+30 
457+44 
457+76 
457+76 
459+15 
460+09 
460+09 
460+67 
460+67 
462+62 
462+62 
462+88 
22+78 
23415 
463+83 
463483 
464+05 
464+05 
464+39 
465+29 
465+29 
466+25 
15+48 
15+48 
467434 
467+34 
468+07 
468+07 
468+92 
468+98 
470+41 
470+41 
470+64 
472+60 
472+60 
22+64 


2:49:10 PM 


TYPE B 
DESCRIPTION REMOVE 


NO PARKING 30 MINUTE LOADING ZONE (LEFT) 1 
PPG PAINTS ARENA EVENT NOTICE 

RESERVED PAY PARKING HANDICAP (SYMBOL) (RIGHT 
RESERVED PAY PARKING HANDICAP (SYMBOL) (LEFT 
PARKING (SYMBOL) PAY PARKING ( RIGHT 

PPG PAINTS ARENA EVENT NOTICE 

PARKING (SYMBOL) PAY PARKING ( BOTH) 

PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (LEFT 

PARKING (SYMBOL) PAY PARKING (RIGHT) 

TOW-AWAY ZONE 
PPG PAINTS ARENA EVENT NOTICE 

PARKING (SYMBOL) PAY PARKING ( BOTH) 
PARKING (SYMBOL) PAY PARKING (LEFT 

NO PARKING (SYMBOL) OR STOPPING ( RIGHT 
PARKING (SYMBOL) PAY PARKING (LEFT 

PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) OR STOPPING (LEFT 
PARKING (SYMBOL) PAY PARKING ( RIGHT 
PPG PAINTS ARENA EVENT NOTICE 

PARKING (SYMBOL) PAY PARKING (RIGHT) 
PARKING (SYMBOL) PAY PARKING (LEFT 
PARKING (SYMBOL) PAY PARKING ( BOTH) 

PPG PAINTS ARENA EVENT NOTICE 

PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (RIGHT) 
PARKING (SYMBOL) PAY PARKING (LEFT 
TOW-AWAY ZONE 
PPG PAINTS ARENA EVENT NOTICE 
PARKING (SYMBOL) PAY PARKING ( BOTH) 
NO PARKING (SYMBOL) (RIGHT) 
PARKING (SYMBOL) PAY PARKING (LEFT 

NO PARKING (SYMBOL) OR STOPPING (RIGHT 
PARKING (SYMBOL) PAY PARKING (LEFT 

PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (RIGHT 

NO PARKING (SYMBOL) OR STOPPING ( BOTH 
BUS STOP 

NO PARKING (SYMBOL) (RIGHT) 

PARKING (SYMBOL) PAY PARKING (LEFT 
WRONG WAY 
PARKING (SYMBOL) PAY PARKING ( BOTH) 
WRONG WAY 
PARKING (SYMBOL) PAY PARKING ( BOTH) 
PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) ( BOTH) 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
PPG PAINTS ARE EVENT NOTICE 
PARKING (SYMBOL) PAY PARKING ( BOTH) 
PPG PAINTS ARE EVENT NOTICE 
PARKING ( SYMBO PAY PARKING ( BOTH) 
PPG PAINTS ARE EVENT NOTICE 
PARKING (SYMBOL) PAY PARKING (LEFT 
PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (RIGHT) 
HORIZONTAL LEFT ONE-WAY 

NO PARKING 30 MINUTE LOADING ZONE ( RIGHT 
BUS STOP 


TYPE F 
REMOVE 


ROAD 
NAME 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
VAN BRAAM ST 
VAN BRAAM ST 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
TENBERGER 
TENBERGER 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
FIFTH AVE 
GIST ST 


TYPE B 
DESCRIPTION REMOVE 
NO PARKING 30 MINUTE LOADING ZONE (RIGHT) 1 
PARKING (SYMBOL) PAY PARKING (LEFT) 
HORIZONTAL RIGHT ONE-WAY 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
HORIZONTAL LEFT ONE-WAY 
PARKING (SYMBOL) PAY PARKING (LEFT) 
NO PARKING (SYMBOL) (RIGHT) 
PPG PAINTS ARENA EVENT NOTICE 
PARKING (SYMBOL) PAY PARKING (LEFT) 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (LEFT) 

PARKING (SYMBOL) PAY PARKING (LEFT) 
TRUCK ROUTE STRAIGHT THROUGH 
PARKING (SYMBOL) PAY PARKING (LEFT) 
PPG PAINTS ARENA EVENT NOTICE 

NO PARKING (SYMBOL) (RIGHT) 

BUS STOP 
PARKING (SYMBOL) PAY PARKING (RIGHT) 

NO PARKING (SYMBOL) (LEFT) 

NO PARKING 15 MINUTE LOADING ZONE (LEFT) 
NO PARKING 15 MINUTE LOADING ZONE (RIGHT) 
PARKING (SYMBOL) PAY PARKING (LEFT) 

NO PARKING (SYMBOL) (BOTH) 
NO PARKING (SYMBOL) (LEFT) 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
NO PARKING (SYMBOL) (RIGHT) 
PARKING (SYMBOL) PAY PARKING (LEFT) 
NO PARKING (SYMBOL) (LEFT) 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
PARKING (SYMBOL) PAY PARKING ( BOTH) 
STOP 

HORIZONTAL RIGHT ONE-WAY 
NO PARKING 15 MINUTE LOADING ZONE (LEFT) 
PARKING (SYMBOL) PAY PARKING (LEFT) 

BUS STOP 

HORIZONTAL LEFT ONE-WAY 

NO PARKING (SYMBOL) (RIGHT) 

NO PARKING (SYMBOL) (LEFT) 

PARKING (SYMBOL) PAY PARKING (RIGHT) 
PARKING (SYMBOL) PAY PARKING ( BOTH) 

STOP 

NO PARKING ( SYMBOL) 
NO PARKING (SYMBOL) 
PARKING (SYMBOL) PAY PARKING (RIGHT) 
NO PARKING (SYMBOL) (RIGHT) 

PARKING (SYMBOL) PAY PARKING (LEFT) 

NO PARKING (SYMBOL) OR STOPPING (LEFT) 
BUS STOP 
NO PARKING (SYMBOL) (LEFT) 
NO PARKING (SYMBOL) CITY OF PITTSBURGH VEHICLES ONLY 
STREET CLEANING TRUCK ( SYMBOL) 

BUS STOP 
NO PARKING 30 MINUTE LOADING ZONE (RIGHT) 
NO PARKING (SYMBOL) (LEFT) 


TYPE F 


STE REMOVE 


SIDE 


PLOTTED: 3/25/2024 


(LEFT) 


UPTOWN - FIFTH AVE TOTAL B 


UPTOWN - FIFTH AVE SIGNING TAB 5 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


% NOTE: REMOVAL OF TYPE F SIGNS ARE INCIDENTAL TO THE REMOVAL OF THE TYPE B SIGN ON THE SAME SIGN POST. 
DESIGNED 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


DRAWN NED 


"michae!.megarry" 


NOT FOR 


CHECKED AJR 


IN CHARGE JKM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB13.dgn 


OPERATOR? 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CONSTRUCTION) 


DATE 


95/01/24 


SCALE 


AS SHOWN 


Port Autiori 
connecting people to life 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


CONTRACT NO. BRT-001 
Dwe.no. SN21 


SUMMARY_OF 


ROADWAY SIGNS 


POST MOUNTED SIGNS, TYPE B AND TYPE F 
PLAN SIGN 


REMOVE STRUCTURE MOUNTED SIGNS 


SIGN DESCRIPTION 


2:49:13 PM 


TYPE B|TYPE F ROAD PLAN TYPE B 


SIDE DESCRIPTION 


STATION 
473+66 


CODE 


STREET CLEANING TRUCK ( SYMBOL 


REMOVE |/REMOVE NAM 


STATION 


CODE 


REMOVE 


FIFTH 


PLOTTED? 3/25/2024 


473+67 


STREET CLEANING TRUCK ( SYMBOL 


497+66 


ee] 


US LANE KEEP RIG 


HT 


FIF 


474482 


STREET CLEANING TRUCK ( SYMBOL 


497+68 


O PARKING ( SYMBO 


L) OR STOPPING ( BOTH) 


FI 


474+83 


STREET CLEANING TRUCK ( SYMBOL) 


499+18 


US STOP 


FI 


475+86 


STREET CLEANING TRUCK ( SYMBOL) 


501+57 


ESTRICTED LANE B 


USES ONLY 


475+86 


STREET CLEANING TRUCK ( SYMBOL) 


FI 


502+23 


ESTRICTED LANE B 


USES ONLY 


476+98 


NO PARKING (SYMBOL) (RIGHT) 


FI 


503+93 


US STOP 


476+98 


NO PARKING (SYMBOL) (LEFT 


FI 


503+99 


US STOP 


477+00 


STREET CLEANING TRUCK ( SYMBOL 


FI 


506+51 


RESTRICTED LANE B 


USES ONLY 


477T+00 


HORIZONTAL LEFT ONE-WAY 


FIFTH 


509+91 


SPEED LIMIT 25 


477+15 


DO NOT ENTER 


ALLIES 


30+44 


STOP HERE ON RED 


11+46 


PEDESTRIAN CROSSI 


NG (SYMBOL) 


ALLIES 


478+11 


RESTRICTED LANE BUSES ONLY 


11+46 


LEFT 


ALLIES 


478+17 


BUS STOP 


11+56 


TURNING TRAFFIC M 


UST YIELD TO PEDESTRIANS 


TH AVE 478+99 


SPEED LIMIT 15 


ALLIES 


114+64 


PEDESTRIAN CROSSI 


NG (SYMBOL) 


TH AVE 478+99 


VASCAR ENFORCED 


ALLIES 


DD || ie |p| aa aaa 


11+64 


RIGHT 


IFTH AVE 479+04 


STREET CLEANING TRUCK ( SYMBOL 


UPTOWN - FIFTH AVE TOTAL C 


TH AVE 480+09 


TURN ON LIGHTS 


TH AVE 482+09 


BUS STOP 


TH AVE 482+64 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


TH AVE 483+23 


NO PARKING (SYMBOL) RIGHT 


nN) T1) m1) nN} nH) nM) nM} nM) 


TH AVE 483+24 


BUS STOP 


483+61 


NO PARKING (SYMBOL) (LEFT 


FIFTH AVE 483+74 


HORIZONTAL RIGHT ONE-WAY 


TH AVE 483+74 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


I 
FIFTH AVE 486+06 


BUS STOP 


TH AVE 486+13 


BUS STOP 


IFTH AVE 486+13 


STREET CLEANING TRUCK ( SYMBOL 


TH AVE 486+68 


LOOK LEFT FOR BUSES 


487+45 


RESTRICTED LANE BUSES ONLY 


F 
F 
F 
F 
F 
F 
F 
F 
FIFTH AVE 
F 
F 
F 
F 
F 
F 
F 
F 


TH AVE 


TH AVE 488+49 


HORIZONTAL RIGHT ONE-WAY 


IFTH AVE 489+61 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


FIFTH AVE 490+30 


BUS STOP 


FIFTH AVE 490+94 


BUS STOP 


BIRMINGHAM BRIDGE 16+38 


DO NOT ENTER 


BIRMINGHAM BRIDGE 16+38 


WRONG WAY 


BIRMINGHAM BRIDGE 16+52 


STOP HERE ON RED 


BIRMINGHAM BRIDGE 16+74 


NO RIGHT TURN 


BIRMINGHAM BRIDGE 16+74 


EXCEPT BUSES 


KIRKPATRICK ST 30+86 


NO LEFT TURN (SYMBOL) 


KIRKPATRICK ST 30+86 


HORIZONTAL LEFT ONE-WAY 


FIFTH AVE 491+52 


NO PARKING (SYMBOL) (RIGHT) 


FIFTH AVE 492+68 


STOP HERE ON RED 


FIFTH AVE 492+68 


DO NOT ENTER 


AVE 492+68 


RESTRICTED LANE BUSES ONLY 


AVE 492+68 


EXCEPT BUSES 


AVE 492+71 


STOP HERE ON RED 


AVE 492+71 


NO PARKING (SYMBOL) (LEFT 


AVE 493+87 


NO PARKING (SYMBOL) (LEFT 


AVE 493+92 


VASCAR ENFORCED 


AVE 493+92 


SPEED LIMIT 25 


AVE 495+24 


NO PARKING 15 MINUTE LOADING ZONE ( RIGHT 


AVE 495+31 


BUS STOP 


AVE 496+46 


WATCH CHILDREN 


AVE 496+47 


BUS STOP 


oa a Pe ees a ees Ha es a es ese es ee ee 


AVE 496+47 


Fe SSS SS SIS lai2 


NO PARKING 15 MINUTE LOADING ZONE (RIGHT 


sr ee 
Ty 7)/7) 7) TN) 7) 71) 1) 7) 7) nm) nm) 1 


AVE 496+47 


%* NOTE® REMOVAL OF TYPE F SIGNS AR 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


"michae!.megarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB14. dgn 


OPERATOR? 


cr 
1 


E INCIDENTAL TO THE REMOVAL OF 


SHARE BIKE (SYMBOL) CAR (SYMBOL) THE ROAD 


THE TYPE B SIGN ON THE SAME SIGN POST. 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) [52 


DESIGNED 


UPTOWN - 
PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN NED 


PITTSBURGH PENNSYLVANIA 


CHECKED AJR 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE JKM 


SIGNING & PAVEMENT MARKING PLANS 


95/01/24 


SUMMARY OF ROADWAY SIGNS 


SCALE 
AS SHOWN 


Port CONTRACT NO. BRT-001 
connecting people to life 


DWG. NO. SN22 


FIFTH AVE SIGNING TAB 6 


2:49:15 PM 


PLOTTED: 3/25/2024 


PLAN 
STATION 


POST MOUNT 


SIGN 
CODE 


ED SIGNS, TYPE 


DESCRIPTION 


SUMMARY_0O 


SIZE 
(W x H) 


510+56 


SS-22 


NEIGHBORHOOD DESTINATION OAKLAND 


24"X18" 


ROADWAY SIGNS 


ROAD 
NAME 


PLAN 
STATION 


POST MOUNTED SIGNS, 


SIGN 
CODE 


TYPE F 


DESCRIPTION 


S:LZE 
(W x H) 


FIFT| 


515424 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


ROBINSON ST 


613+14 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


FIFT 


518+24 


SS-22 


NETGHBORHOOD DESTINATION OAKLAND 


24"X18" 


FIFTH AVE 


518424 


SS-34 


NEIGHBORHOOD WAYF INDERS 


24"X12" 


CRAF 


20+32 


SS-22 


NETGHBORHOOD DESTINATION OAKLAND 


24"X18" 


CRAFT AVE 


20432 


SS-35 


NEIGHBORHOOD WAYF INDERS 


24"X12" 


FIFT 


525+20 


R3-12g 


BUS LANE ENDS 


30"X36" 


FIFTH AVE 


526+76 


R3-11B( MOD) 


RIGHT LANE BUSES ONLY 


30 "X36" 


FIFT 


534453 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


FIFTH AVE 


526+76 


SSs-1 


EXCEPT RIGHT TURNS 


30"X18" 


FIFT 


535+95 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


FIFTH AVE 


526+76 


SS-60 


1-376 WEST LEFT LANE 


30 "X36" 


FIFT 


538429 


R3- 11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30 "X36" 


FIFTH AVE 


534453 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


FIFT 


540+53 


R3- 11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30 "X36" 


FIFTH AVE 


535+95 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


FIFT 


541+81 


R5-1 


DO NOT ENTER 


woln|Nia}n in| aw] w} ofa 


36 "X36" 


FIFTH AVE 


538+29 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


FIFT 


542+37 


R3-2 


NO LEFT TURN 


24"X24" 


BS 


FIFTH AVE 


540+53 


SS-1 


EXCEPT RIGHT TURNS 


30"X18" 


542+49 


R3-2 


NO LEFT TURN 


24"X24" 


BSS 


FIFTH AVE 


541+81 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36"X12" 


FIFT 


543+38 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


FIFTH AVE 


541+81 


R6-1R 


HORIZONTAL RIGHT ONE-WAY 


36 "X12" 


FIFT 


544+01 


R6-1R 


HORIZONTAL RIGHT 


ONE-WAY 


36"X12" 


FIFTH AVE 


542+37 


R7-302 


NO PARKING (SYMBOL) (RIGHT) 


12"X18" 


ET 


545435 


R2-1 


SPEED LIMIT 25 


30"X36" 


FIFTH AVE 


542+49 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36 "X12" 


546+67 


R6-1R 


HORIZONTAL RIGHT 


ONE-WAY 


36"X12" 


FIFTH AVE 


542+49 


R6-1R 


HORIZONTAL RIGHT ONE-WAY 


36 "X12" 


F 
ET 


550+11 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


FIFTH AVE 


543+38 


SS-1 


EXCEPT RIGHT TURNS 


30"X18" 


551+74 


SS-46 


NO PARKING (SYMBOL) EXCEPT BUSES (RIGHT) 


12"X24" 


FIFTH AVE 


544+01 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36"X12" 


553+01 


SS-45 


NO PARKING (SYMBOL) EXCEPT BUSES (LEFT) 


12 "X24" 


FIFTH AVE 


544+01 


RT7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


H 
H 
T 
H 
H 
H 
H 
H 
H 
H 
FIFTH 
H 
H 
H 
H 
H 
H 
H 
H 


553424 


SS-52 


BIKE WAYFINDER 


30"X24" 


FIFTH AVE 


545435 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


OW BLVD 


36+30 


R3-2 


NO LEFT TURN 


24"X24" 


FIFTH AVE 


546+67 


R6-1L 


HORIZONTAL LEFT ONE-WAY 


36 "X12" 


FIF AVE 


555+24 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


THACKERAY AVE 


30+49 


$5-2 


END SCHOOL ZONE 


24"X30" 


556+49 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


FIFTH AVE 


547+20 


R3-7bP 


EXCEPT BICYCLES 


24"X12" 


557+23 


R2-1 


SPEED LIMIT 25 


30 "X36" 


BIGELOW BLVD 


36+30 


R3-1 


NO RIGHT TURN 


24 "X24" 


557+62 


SS-2 


PARKING ( SYMBOL) 


PAY PARKING (LEFT) 


12"X18" 


BIGELOW BLVD 


36+30 


RT-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


558431 


R3- 11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


BIGELOW BLVD 


36+30 


R3-7bP 


EXCEPT BICYCLES 


24 "X12" 


557+62 


SS-2 


PARKING ( SYMBOL) 


PAY PARKING (LEFT) 


12"X18" 


BIGELOW BLVD 


36+30 


R3-7bP 


EXCEPT BICYCLES 


24"X12" 


560+62 


35-3 


PARKING ( SYMBOL) 


PAY PARKING (RIGHT) 


=|—/nJ—|NJ—|nfalajnm|e|niwlajafa 


12"X18" 


FIFTH AVE 


555+24 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


5614+34 


R3-11B( MOD) 


RIGHT LANE BUSES 


ONLY 


30"X36" 


FIFTH AVE 


557+23 


RT-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


561+56 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


FIFTH AVE 


556431 


SS-1 


EXCEPT RIGHT TURNS 


30"X18" 


562429 


R7-302 


NO PARKING (SYMBOL) (BOTH) 


12"X18" 


FIFTH AVE 


561+34 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


FIFTH AVE 


562+58 


Ss-1 


EXCEPT RIGHT TURNS 


30"X18" 


562+58 
563+64 
563+74 
564+17 
60+80 


R3-11B( MOD) 
R3-17b (MOD) 
SS-3 
SS-54 
SS-50 


RIGHT LANE BUSES ONLY 

BIKE (SYMBOL) BIKE LANE ENDS 

PARKING (SYMBOL) PAY PARKING (RIGHT) 

BIKE WAYFINDER 30"X24" 

4 HOUR PARKING 8 AM TO 9 PM MONDAY - FRIDAY (BOTH) 30"X24" 
OAKLAND - FIFTH AVE TOTAL 


30"X36" 
24 "X24" 
12X18" 


OAKLAND - FIFTH AVE TOTAL 


NORTH BELLEFIELD AVE 


OAKLAND - FIFTH AVE SIGNING TAB 1 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. SN23 


%* NOTES REMOVAL OF TYPE F SIGNS ARE INCIDENTAL TO THE REMOVAL OF THE TYPE B SIGN ON THE SAME SIGN POST. 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DESIGNED 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DRAWN NED 


"michae!.megarry" 


NOT FOR 
CONSTRUCTION) [2° Ss 


SCALE 


CHECKED AJR 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB15. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


2:49:18 PM 


PLOTTED? 3/25/2024 


ROAD 
NAME 


PLAN 
STATION 


POST MOUNTED SIGNS, TYPE B - RESET 


DESCRIPTION 


SUMMARY_OF 


QTY 
( EACH) 


ROADWAY SIGNS 


ROAD 
NAME 


FIFTH AVE 


FIFTH AVE 


513+23 


NO PARKING (SYMBOL) OR STOPPING ( BOTH) 


STATION 


PLAN SIGN 


SIDE} Cope 


512+48 


POST MOUNTED SIGNS, 


TYPE 


B AND 


DESCRIPTION 


BUS STOP 


lY 


TYPE F 
REMOVE 


FIFTH AVE 


ROBINSON ST 


612+35 


YIELD 


514421 


PEDESTRIAN CROSSING ( SYMBOL) 


FIFTH AVE 


CHESTERFIELD RD 


20436 


STOP 


515+24 


NO TURNS 


FIFTH AVE 


FIFTH AVE 


548+90 


STOP 


515+24 


EXCEPT BUSES 


FIFTH AVE 


551+32 


BUS STOP 


FIFTH AVE 


514429 


NO PARKING (SYMBOL) OR STOPPING ( BOTH) 


FIFTH AVE 


FIFTH AVE 


556+41 


NO PARKING (SYMBOL) (RIGHT) 


514+29 


RESTRICTED LANE BUSES ONLY 


FIFTH AVE 


FIFTH AVE 


557+45 


SPEED LIMIT 25 


514+29 


BUS STOP 


FIFTH AVE 


FIFTH AVE 


557+66 


NO PARKING (SYMBOL) (LEFT) 


514+52 


PEDESTRIAN CROSSING ( SYMBOL) 


FIFTH AVE 


FIFTH AVE 


559+32 


PARKING (SYMBOL) PAY PARKING (LEFT) 


515+26 


DO NOT ENTER 


FIFTH AVE 


RUSKIN AVE 


50+55 


STOP 


515429 


STOP 


FIFTH AVE 


FIFTH AVE 


563+27 


RUSKIN AVE 


515429 


NO RIGHT TURN 


FIFTH AVE 


FIFTH AVE 


564+30 


NO PARKING (SYMBOL) OR STOPPING (BOTH) 


515429 


NO TURNS 


FIFTH AVE 


NORTH BELLEFIELD AVE 


61+58 


NO TURN ON RED 


1 
1 
i 
i 
i 
1 
1 
1 
i 
i 
i 
1 
1 


515+54 


PEDESTRIAN CROSSING ( SYMBOL) 


OAKLAND - FIFTH AVE TOTAL 


13 


FIFTH AVE 


517429 


RESTRICTED LANE BUSES ONLY 


ROBINSON ST 


POST MOUNTED SIGNS, TYPE F - RESET 


613+05 


EXCEPT BUSES 


ROBINSON ST 


613+05 


STOP 


ROBINSON ST 


613+14 


EXCEPT BUSES 


ROBINSON ST 


613+86 


BUS STOP 


ROBINSON ST 


613493 


EXCEPT BUSES 


ROBINSON ST 


613+95 


EXCEPT BUSES 


ROBINSON ST 


630+26 


EXCEPT BUSES 


FIFTH AVE 


518+31 


FIFTH AVE 


FIFTH AVE 


518+31 


CRAFT AVE 


FIFTH AVE 


518+31 


BUS STOP 


CRAFT AVE 


194+67 


NO RIGHT TURN 


FIFTH AVE 


556+41 


PARKING (SYMBOL) PAY PARKING (LEFT) 


CRAFT AVE 


19467 


STOP HERE ON RED 


FIFTH AVE 


557+66 


PARKING (SYMBOL) PAY PARKING (RIGHT) 


FIFTH AVE 


522438 


STOP 


FIFTH AVE 


559+32 


NO PARKING (SYMBOL) (RIGHT) 


FIFTH AVE 


525+50 


LEFT LANE BUSES ONLY 


RUSKIN AVE 


50+55 


NO LEFT TURN 


FIFTH AVE 


525+50 


BUS STOP 


FIFTH AVE 


563+27 


FIFTH AVE 


FIFTH AVE 


526+76 


I-376 WEST AND I-579 LEFT LANE 


FIFTH AVE 


564+54 


TRUCK ROUTE ( STRAIGHT) 


FIFTH AVE 


527+61 


BUS STOP 


OAKLAND - FIFTH AVE TOTAL 


FIFTH AVE 


528429 


STOP 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB16. dgn 


OPERATOR? 


%* NOTE® REMOVAL OF TYPE F SIGNS ARE INCIDENTAL TO THE REMOVAL OF THE TYPE B SIGN ON THE SAME SIGN POST. 


DESCRIPTION 


REVISIONS 


FIFTH AVE 


528+29 


SPEED LIMIT 


FIFTH AVE 


528+29 


NO PARKING (SYMBOL) OR STOPPING ( BOTH) 


FIFTH AVE 


534419 


BUS STOP 


FIFTH AVE 


534419 


SPEED LIMIT 


FIFTH AVE 


536+71 


BUS STOP 


MEYRAN AVE 


16+89 


NO RIGHT TURN 


MEYRAN AVE 


16+89 


STOP HERE ON RED 


FIFTH AVE 


538+12 


BUS STOP BUS (SYMBOL) 


FIFTH AVE 


541+85 


NO RIGHT TURN 


FIFTH AVE 


541+85 


DO NOT ENTER 


FIFTH AVE 


5414+85 


HORIZONTAL RIGHT ONE-WAY 


FIFTH AVE 


542+34 


NO LEFT TURN 


FIFTH AVE 


542+34 


NO PARKING (SYMBOL) OR STOPPING ( BOTH) 


FIFTH AVE 


542+34 


BUS STOP 


OAKLAND AVE 


15+89 


BUS STOP 


FIFTH AVE 


542+52 


HORIZONTAL LEFT ONE-WAY 


FIFTH AVE 


542452 


NO LEFT TURN 


FIFTH AVE 


544+04 


HORIZONTAL LEFT ONE-WAY 


FIFTH AVE 


544+04 


NO PARKING (SYMBOL) OR STOPPING ( BOTH) 


FIFTH AVE 


i> 6 > ok > 6 ie 6 ke 6 > 6 mee © > © 0 Ow ww 0 mo ee © 9 vv we we 6 ee 6 ee 6 0 0 0 0 eo oe oo 


545+23 


SPEED LIMIT 25 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


OAKLAND - 


DESIGNED 


DRAWN NED 


CHECKED AJR 


INCHARGE —JKM 
DATE 05/01/24 
SCALE 


AS SHOWN 


OAKLAND - FIFTH AVE TOTAL A 


FIFTH AVE SIGNING TAB 2 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


Port CONTRACT NO. BRT-001 
connecting people to life 


DWG. NO. SN24 


2:49:20 PM 


PLOTTED? 3/25/2024 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_01_SPM_TAB17?. dgn 


OPERATOR? 


POST MOUNTED SIGNS, TYPE B AND TYPE F 


SUMMARY _OF ROADWAY SIGNS 


REMOVE 


ROAD 
NAME 


PLAN SIGN 
sTATION|°!2E| Cope 


DESCRIPTION 


TYPE B {TYPE F 
REMOVE |REMOVE 


FIFTH AVE 


545+23 RT 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


FIFTH AVE 


546+64 RT 


BUS STOP 


FIFTH AVE 


546+71 LT 


HORIZONTAL LEFT ONE-WAY 


FIFTH AVE 


547+22 RT 


PARKING (SYMBOL) PAY PARKING ( BOTH) 


FIFTH AVE 


547+48 LT 


BUS STOP 


FIFTH AVE 


548+21 RT 


PARKING (SYMBOL) PAY PARKING ( BOTH) 


FIFTH AVE 


550+75 LT 


NO LEFT TURN 


FIFTH AVE 


550+96 RT 


BUS WAY DO NOT ENTER BUS TRAFFIC ONLY 


FIFTH AVE 


550+96 RT 


SPEED LIMIT 15 


FIFTH AVE 


550+96 RT 


NO PEDESTRIAN CROSSING ( SYMBOL 


THACKERAY AVE 


30+45 RT 


DO NOT ENTER 


THACKERAY AVE 


30+54 LT 


DO NOT ENTER 


THACKERAY AVE 


30+54 LT 


END SCHOOL ZONE 


FIFTH AVE 


552+15 LT 


PARKING (SYMBOL) PAY PARKING ( BOTH) 


FIFTH AVE 


552+88 LT 


PARKING (SYMBOL) PAY PARKING (LEFT) 


FIFTH AVE 


552+88 LT 


RESERVED PAY PARKING HANDICAP ( SYMBOL 


(RIGHT) 


FIFTH AVE 


553+11 LT 


NO PARKING (SYMBOL) OR STOPPING ( RIGHT) 


FIFTH AVE 


553+23 RT 


BUS STOP 


BIGELOW BLVD 


36+29 RT 


NO RIGHT TURN 


BIGELOW BLVD 


36+29 RT 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


FIFTH AVE 


556+74 LT 


NO PEDESTRIAN CROSSING ( SYMBOL 


IFTH AVE 


556+74 LT 


USE CROSSWALK (RIGHT 


556+85 RT 


NO PARKING (SYMBOL) OR STOPPING (LEFT 


IFTH AVE 
TH AVE 


556+85 RT 


USE CROSSWALK (LEFT) 


AVE 


557+19 RT 


NO LEFT TURN 


557+19 RT 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


AVE 


557+19 RT 


SPEED LIMIT 25 


AVE 


558+99 RT 


NO PARKING (SYMBOL) OR STOPPING (RIGHT) 


H 
TH 
TH 
TH AVE 
TH 
TH 
H 


AVE 


559+79 RT 


BUS STOP 


AVE 


559+79 RT 


NO PARKING (SYMBOL) OR STOPPING ( BOTH 


AVE 


559+79 RT 


BIKE ROUTE (RIGHT ARROW) 


SON AVE 


10+70 RT 


NO PARKING (SYMBOL) RIGHT 


*/—=/—/o/—/—2/.)/4| * 


SON AVE 


10+70 RT 


PAY PARKING (SYMBOL) (LEFT. 


TH AVE 


560+13 RT 


NO LEFT TURN 


AVE 


560+40 LT 


BUS STOP 


AVE 


561+03 LT 


NO PARKING (SYMBOL) OR STOPPING (LEFT 


AVE 


561+03 LT 


PARKING (SYMBOL) PAY PARKING ( RIGHT 


AVE 


561+79 RT 


RESTRICTED LANE ENDS 


AVE 


561+79 RT 


SPEED LIMIT 25 


AVE 


561+79 RT 


BUS LANE 


AVE 


561+79 RT 


HORIZONTAL LEFT ONE-WAY 


AVE 


562+28 LT 


NO PARKING (SYMBOL) (LEFT 


AVE 


562+28 LT 


PARKING (SYMBOL) PAY PARKING (RIGHT 


AVE 


563+25 LT 


PARKING (SYMBOL) PAY PARKING (RIGHT. 


H AVE 


564+09 RT 


BUS STOP BUS (SYMBOL 


AVE 


564+09 RT 


LOOK LEFT BUS LANE 


AVE 


564+09 RT 


BUSES ONLY DO NOT ENTER 


H AVE 


564+09 RT 


BUSES ONLY DO NOT ENTER 


H AVE 


564+09 RT 


BUS TURN OFF LIGHTS 


BELLEFIELD AVE 


60+26 LT 


LOOK LEFT BUS LANE 


ae |e] ee fe | ae | ee | | 


OAKLAND - FIFTH AVE TOTAL B 


Ww 
Ww 


% NOTE: REMOVAL OF TYPE F SIGNS ARE INCIDENTAL TO THE REMOVAL OF THE TYPE B SIGN ON THE SAME SIGN POST. 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
reaper sheen act] CONSTRUCTION) [ore 


DESIGNED 


DRAWN 


NED 


CHECKED 


AJR 


JKM 


95/01/24 


SCALE 


AS SHOWN 


OAKLAND - FIFTH AVE SIGNING TAB 3 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. SN25 


2:49:23 PM 


PLOTTED? 3/25/2024 


ROAD 
NAME 


PLAN 


STATION 


POST MOUNTED SIGNS, TYPE 


SIGN 
CODE 


DESCRIPTION 


SUMMARY _OF ROADWAY SIGNS 


SIZE 
(W x #H) 


ROAD 
NAME 


PLAN 
STATION 


POST MOUNTED SIGNS, TYPE B 


SIGN 
CODE 


DESCRIPTION 


SiLZE 
(W x H) 


FORBES AVE 


122+02 


R3-11B (MOD) 


LEFT LANE BUS ONLY 


30"X36" FORBES 


AVE 


165+34 


R15-8 (MOD) 


LOOK BOTH WAYS FOR BIKES 


24 "X24" 


FORBES AVE 


122433 


R5-1 


DO NOT ENTER 


30"X30" 


JUMONVILLE ST 


21+48 


R6-1R 


HORIZONTAL RIGHT ONE WAY 


36"X12" 


BOYD ST 


2454 


R1-1 


STOP 


30 "X30" 


FORBES AVE 


166+87 


RT-302 


NO PARKING 


12"X18" 


FORBES AVE 


124+00 


R3-11B (MOD) 


LEFT LANE BUS ONLY 


30"X36" 


FORBES AVE 


167+49 


RT-302 


NO PARKING TO RIGHT 


12"X18" 


FORBES AVE 


124415 


R3-7R 


RIGHT LANE MUST TURN RIGHT 


30"X30" 


FORBES AVE 


167+89 


R7T-8M 


RESERVED PAY PARKING HANDICAPPED 


12"X18" 


FORBES AVE 


127+79 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30 "X36" FORBES 


AVE 


168+11 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" 


FORBES AVE 


130+69 


RT-302 


NO PARKING 


12"X18" 


FORBES AVE 


168+63 


R7-302 


NO PARKING 


12"X18" 


FORBES AVE 


131+65 


R7-302 


NO PARKING 


12"X18" 


FORBES AVE 


168+90 


R7-302 


NO PARKING TO LEFT 


12"X18" 


FORBES AVE 


132+62 


R7-302 


NO PARKING 


12"X18" 


FORBES AVE 


169+54 


R7-302 


NO PARKING TO RIGHT 


12°X18" 


FORBES AVE 


133458 


RT-302 


NO PARKING 


12"X18" 


FORBES AVE 


169+89 


RT-302 


NO PARKING 


12"X18" 


FORBES AVE 


134463 


R7-302 


NO PARKING 


12"X18" FORBES 


AVE 


170+46 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30"X36" 


FORBES AVE 


135+31 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30"X36" FORBES 


AVE 


170+69 


R10-15AL (MOD) 


LT TURNING VEHICLES YIELD TO BIKES 


30 "X30" 


FORBES AVE 


135+84 


RT-302 


NO PARKING 


12"X18" 


FORBES AVE 


170+88 


W11-2 


PEDESTRIAN 


36 "X36" 


MAGEE ST 


34+05 


R10-6AL 


STOP HERE ON RED 


24"X30" FORBES 


AVE 


170+93 


R3-2 


NO LEFT TURN SYMBOL 


30"X30" 


FORBES AVE 


137+04 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30"X36" 


FORBES AVE 


170+96 


Wi1-2 


PEDESTRIAN 


36 "X36" 


FORBES AVE 


137+16 


RT-302 


NO PARKING 


12"X18" FORBES 


AVE 


171+71 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30 "X36" 


FORBES AVE 


137+96 


RT-302 


NO PARKING 


12"X18" FORBES 


AVE 


173+05 


R9-7 


SHARED-USE PATH RESTRICTION 


12"X18" 


FORBES AVE 


138+81 


RT-302 


NO PARKING 


12"X18" FORBES 


AVE 


173+97T 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30 "X36" 


FORBES AVE 


140+21 


R3-11B (MOD) 


RIGHT LANE BUSES ONLY 


30"X36" FORBES 


AVE 


174+13 


R15-8 (MOD) 


LOOK BOTH WAYS FOR BIKES 


24 "X24" 


FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 

PRIDE ST 
FORBES AVE 
FORBES AVE 


140+25 
140+27 
142+22 
142432 
142454 
142+65 


R6-1R 
RT-302 
SS-56 
DOMI-214 
DOMI-214 
DOMI-214 
142+88 DOMI-214 
143+11 SS-56 
143453 T SS-2 
143+75 T SS-3 
144+36 T SS-56 
144+46 R3-7TL 
144+46 R3-11B (MOD 
145+00 R7-302 
27+54 R7-8( MOD) 
146+88 R9-7 
147+08 R3-11B 
FORBES AVE 147+10 RT-302 
FORBES AVE 147+29 R15-8 (MOD) 
MARION ST 12+25 RT-302 
MARION ST 12+45 RT-302 
FORBES AVE 149+54 R9-7 
FORBES AVE 151428 R3-11B (MOD 
FORBES AVE 153+06 R3-11B (MOD 
FORBES AVE 154+01 R15-8 (MOD) 
FORBES AVE 154+08 R9-7 
FORBES AVE 154433 R3-11B (MOD 
MILTENBERGER ST 11+50 R7T-8L 
MILTENBERGER ST 11+73 R7-8R 
MILTENBERGER AVE 12425 R7-302 
FORBES AVE 157414 T R9-7 
FORBES AVE 160+03 R3-11B (MOD 
FORBES AVE 162+03 R3-11B (MOD 
FORBES AVE 162+91 R9-7 
FORBES AVE 164+89 R3-11B (MOD 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


HORIZONTAL RIGHT ONE-WAY 

NO PARKING 

BACK-IN ANGLE PARKING ONLY 
RESERVED PAY PARKING HANDICAPPED 
RESERVED PAY PARKING HANDICAPPED 
RESERVED PAY PARKING HANDICAPPED 
RESERVED PAY PARKING HANDICAPPED 
BACK-IN ANGLE PARKING ONLY 

PAY PARKING TO LEFT 

PAY PARKING TO RIGHT 

BACK-IN ANGLE PARKING ONLY 

LEFT LANE MUST TURN LEFT 

RIGHT LANE BUSES ONLY 

NO PARKING 

RESERVED PARKING 

SHARED-USE PATH RESTRICTION 
RIGHT LANE BUSES ONLY 

NO PARKING TO RIGHT 

LOOK BOTH WAYS FOR BIKES 

NO PARKING 

NO PARKING TO RIGHT 

SHARED-USE PATH RESTRICTION 
RIGHT LANE BUSES ONLY 

RIGHT LANE BUSES ONLY 

LOOK BOTH WAYS FOR BIKES 
SHARED-USE PATH RESTRICTION 
RIGHT LANE BUSES ONLY 

RESERVED PARK ING 

RESERVED PARKING 

NO PARKING TO RIGHT 

SHARED-USE PATH RESTRICTION 
RIGHT LANE BUSES ONLY 

RIGHT LANE BUSES ONLY 

SHARED-USE PATH RESTRICTION 
RIGHT LANE BUSES ONLY 


36 "X12" 
12"X18" 
12"X18" 
12"X18" 
12"X18" 
12"X18" 
12"X18" 
12"X18" 
12 "X18" 
12"X18" 
12"X18" 
30"X30" 
30"X36" 
12"X18" 
12"X18" 
12"X18" 
30"X36" 
12"X18" 
24"X24" 
12"X18" 
12"X18" 
12"X18" 
30"X36" 
30"X36" 
24"X24" 
12"X18" 
30"X36" 
12"X18" 
12"X18" 
12"X18" 
12"X18" 
30"X36" 
30"X36" 
12"X18" 
30"X36" 


FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


174+82 SS-21 
175+00 SS-21 
176+23 R9-7 
175+60 $S-21 
176+67 M1-5 
177+71 SS-21 
178+21 $5-21 


UPTOWN 

UPTOWN 

SHARED-USE PATH RESTRICTION 
UPTOWN 

PENNSYLVANIA ROUTE MARKER 
UPTOWN 

UPTOWN 


24"X18" 
24"X18" 
12"X18" 
24"X18" 
30"X24" 
24"X18" 
24"X18" 
UPTOWN - FORBES AVE TOTAL Al 


ee Se eee es 


UPTOWN - FORBES AVE SIGNING TAB 1 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. SN26 


DESIGNED RRH 


THE PREPARATION OF THIS 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


"michael. megarry" 


DOCUMENT HAS BEEN FINANCED IN DRAWN RRH 

PART THROUGH A GRANT FROM THE 

FEDERAL TRANSIT ADMINISTRATION, N OT FO R CHEORE MRK 
INCHARGE — GEC 

URBAN MASS TRANSPORTATION ACT CO ST R U Cy | O N ) DATE 05/01/24 

OF 1964, AS AMENDED, FOR THE 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207706\BRT_O7_SPM_TABOS. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


2:49:26 PM 


PLOTTED? 3/25/2024 


"michael. megarry" 


_= A] GANNETT FLEMING 
A=COM en ELM INC. 


Gulf Tower Suite 400 


707 Grant Street 730 Holiday Drive 
’ ae ag Pittsburgh, PA. 15220 


Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_O7_SPM_ TABO6. dgn 


OPERATOR? 


DESCRIPTION 


REVISIONS 


SUMMARY _OF ROADWAY SIGNS 


ROAD 
NAME 


PLAN 
STATION 


POST MOUNT 


SIGN 
CODE 


ED SIGNS, TYP 


DESCRIPTION 


SIZE 
(W x 4H) 


FORBES AVE 


122+02 


SS-62 


EXCEPT 


LEFT TURNS 


30"X18" 


BOYD ST 


2+54 


R3-7-1L 


ALL TRAFFIC MUST TURN LEFT 


30 "X30" 


BOYD ST 


2454 


R3-7-1L 


ALL TRAFFIC MUST TURN RIGHT 


30"X30" 


FORBES AVE 


126+48 


R14-1 


TRUCK ROUTE 


24"X18" 


FORBES AVE 


127+79 


ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


135431 


ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


MAGEE ST 


34+05 


SS-43 


UPTOWN 


30"X30" 


FORBES AVE 


137+04 


SS-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


140+21 


SS-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


142+22 


SS-55 


ANGLE PARKING DIAGRAM 


12"X18" 


FORBES AVE 


142+54 


R7-8A 


VAN ACCESSIBLE 


12"xX6" 


FORBES AVE 


142+88 


R7-8A 


VAN ACCESSIBLE 


12"K6" 


FORBES AVE 


143411 


SS-55 


ANGLE PARKING DIAGRAM 


12"X18" 


FORBES AVE 


143+53 


R8-3 


NO PARKING 15 MIN LOADING ZONE 


12"X18" 


FORBES AVE 


143+75 


R8-3 


NO PARKING 15 MIN LOADING ZONE 


12 "X18" 


FORBES AVE 


144+36 


SS-55 


ANGLE PARKING DIAGRAM 


12"X18" 


FORBES AVE 


144446 


SS-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


PRIDE ST 


27+31 


R7-8( MOD) 


RESERVED PARKING 


12"X18" 


PRIDE ST 


27+54 


SS-3 


PAY PARKING 


12"X18" 


FORBES AVE 


147+08 


SS-1 


EXCEPT 


RIGHT TURNS 


30'"X18" 


FORBES AVE 


148+87 


SS-61 


ZONE P PERMIT PARKING 


12"X18" 


FORBES AVE 


151+28 


ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


153+06 


Ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


154+33 


Ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


160+03 


SS-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


162+03 


Ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


164+57 


SS-1 


EXCEPT 


RIGHT TURNS 


GH] WN] NW] Od] Ot] wm | | ms | Se] ms Sf SK KOO SK IW I Wm | 


30"X18" 


JUMONVILLE ST 


21+48 


R3-2 


NO LEFT TURN SYMBOL 


30'"X30" 


FORBES AVE 


170+46 


ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


170+88 


W16-7P 


DIAGONAL DOWNWARD POINTING ARROW PLAQUE 


24"X12" 


FORBES AVE 


170+96 


W16-7P 


DIAGONAL DOWNWARD POINTING ARROW PLAQUE 


24"X12" 


SENECA ST 


12+05 


R3-2 


NO LEFT TURN SYMBOL 


30"X30" 


FORBES AVE 


171+71 


ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


173+97 


Ss-1 


EXCEPT 


RIGHT TURNS 


30"X18" 


FORBES AVE 


174+82 


SS-28 


SOUTH SIDE STRAIGHT / OAKLAND LEFT 


24"X8" 


FORBES AVE 


175+00 


SS-28 


SOUTH SIDE STRAIGHT / OAKLAND LEFT 


24 "XB" 


FORBES AVE 


175+60 


SS-27 


OAKLAND RT / DOWNTOWN PEDESTRIAN STR / DOWNTOWN BIKE RT 24"X12" 


FORBES AVE 


176+67 


M6-3 


STRAIGHT THROUGH MARKER 


21"X15" 


FORBES AVE 


17T6+67 


M4-5 


TO MARKER 


24"X12" 


FORBES AVE 


177+71 


$S-25 


OAKLAND STRAIGHT / DOWNTOWN PEDESTRIAN STRAIGHT 24"X8" 


FORBES AVE 


178+21 


SS-24 


SOUTH SIDE RIGHT 


24 "x4" 


FORBES AVE 


178+27 


Tl] DT DDD DIK DIK DD DD DDK jAlH KH a_lHlKlKlKlKl Kl K\|al alr \al\a\Cr\c\cr\Nr 


R9-3 


NO PEDESTRIAN CROSSING 


18"X18" 


UPTOWN - FORBES AVE TOTAL A 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


NOT FOR 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE ls R Tl N 
URBAN MASS TRANSPORTATION ACT 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DESIGNED 


RRH 


UPTOWN - FOR 


BES AVE SIGNING TAB 2 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


RRH 


PITTSBURGH 


CHECKED 


MRK 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


GEC 


SIGNING & PAVEMENT MARKING PLANS 


DATE 


95/01/24 


SUMMARY OF ROADWAY SIGNS 


SCALE 


AS SHOWN 


Port Autiori 
connecting people to life 


CONTRACT NO. BRT-001 
Dwe.No. SN27 


PLOTTED? 3/25/2024 


"michael. megarry" 


OPERATOR? 


2249228 PM 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_O7_SPM_ TABO?. dgn 


(4] GANNETT FLEMING 


GANNETT FLEMING, INC. 
Foster Plaza 8 

Suite 400 

730 Holiday Drive 
Pittsburgh, PA. 15220 


ROAD 
NAME 


PLAN 


STATION 


SUMMARY_OF 


ROADWAY S$ 


TYPE 


POST MOUNTED SIGNS, 


SIGN 
CODE 


IGNS 


DESCRIPTION 


FORBES AVE 


139+32 


DOMI-119 


NO PARKING OR STOPPING 


FORBES AVE 


140+34 


DOMI-119 


NO PARKING OR STOPPING 


STEVENSON ST 


12+16 


RT-302 NO PARKING 


FORBES AVE 


144+46 


R14-1 TRUCK ROUTE 


PRIDE ST 


12+08 


R6-1R 


HORIZONTAL RIGHT ONE-WAY 


FORBES AVE 


146+04 


R7-302 NO PARKING 


FORBES AVE 


146426 


R7-302 NO PARKING 


FORBES AVE 


147+50 


SPEED LIMIT 


FORBES AVE 


148+89 


R6-1R 


HORIZONTAL RIGHT ONE-WAY 


FORBES AVE 


150+06 


PERMIT PARKING 


FORBES AVE 


151+38 


PERMIT PARKING 


FORBES AVE 


152+02 


PERMIT PARKING 


VAN BRAAM ST 


11+85 


PERMIT PARKING 


FORBES AVE 


153+27 


PERMIT PARKING 


FORBES AVE 


154+30 


SPEED LIMIT SIGN 


FORBES AVE 


155+38 


PERMIT PARKING 


FORBES AVE 


156+54 


NO PARKING 


FORBES AVE 


156+85 


RESERVED PARKING SIGN 


FORBES AVE 


157+33 


NO PARKING 


FORBES AVE 


157+85 


STREET CLEANING 


FORBES AVE 


158+45 


NO PARKING 


FORBES AVE 


158+91 


EMERGENCY SNOW ROUTE 


FORBES AVE 


160+05 


STREET CLEANING 


FORBES AVE 


160+61 


NO PARKING 


FORBES AVE 


161+03 


STREET CLEANING 


FORBES AVE 


161+73 


NO PARKING 


FORBES AVE 


161+55 


NO PARKING 


FORBES AVE 


161+97 


NO PARKING 


FORBES AVE 


162+56 


STREET CLEANING 


FORBES AVE 


163+67 


STREET CLEANING 


FORBES AVE 


164+86 


STREET CLEANING 


FORBES AVE 


164+89 


TRUCK ROUTE 


FORBES AVE 


165+72 


NO PARKING RIGHT ARROW 


JUMONVILLE ST 


11+98 


STREET CLEANING 


FORBES AVE 


167+71 


SPEED LIMIT SIGN 


FORBES AVE 


169+89 


EMERGENCY SNOW ROUTE 


SENECA ST 


12+11 


NO PARKING 


SENECA ST 


15+38 


STOP SIGN 


SENECA ST 


12+08 


HORIZONTAL RIGHT ONE-WAY 


FORBES AVE 


171+60 


NO LEFT TURN SYMBOL 


FORBES AVE 


172+53 


SPEED LIMIT SIGN 


FORBES AVE 


173+57 


STREET CLEANING 


FORBES AVE 


174448 


STREET CLEANING 


FORBES AVE 


176+59 


NO PARKING 


FORBES AVE 


178+27 


HORIZONTAL RIGHT ONE-WAY 


UPTOWN - FORBES AVE TOTAL Al 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED 


RRH 


DRAWN 


RRH 


NOT FOR 


CHECKED 


MRK 


GEC 


95/01/24 


CONSTRUCTION) [&"* 


SCALE 


AS SHOWN 


UPTOWN FORB SIGNING TAB 3 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SUMMARY OF ROADWAY SIGNS 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. SN28 


PLOTTED? 3/25/2024 


"michael. megarry" 


OPERATOR? 


PM 


SUMMARY _OF ROADWAY SIGNS 


22492 31 


POST MOUNTED SIGNS, TYP POST MOUNTED SIGNS, TYPE B AND TYPE F - REMOVE 


ROAD PLAN SIGN PLAN 
NAME STATION CODE DESCRIPTIO STATION 
PRIDE ST 12+08 R7-302 NO PARKING FORBES AVE 174453 BUS STOP 
FORBES AVE 146+26 DOMI-210 PAY PARKING FORBES AVE 175+00 STREET CLEANING 
FORBES AVE 147+10 R5-105 EMERGENCY SNOW ROUTE FORBES AVE 175+20 STOP SIGN 
FORBES AVE 148+89 STREET CLEANING FORBES AVE 175+20 NO LEFT TURN 
FORBES AVE 151438 STREET CLEANING FORBES AVE 175+20 NO RIGHT TURN 
FORBES AVE 152402 STREET CLEANING FORBES AVE 175+56 NO PARKING 
VAN BRAAM ST 11+85 STREET CLEANING FORBES AVE 175+56 NO LEFT TURN 
FORBES AVE 153+27 STREET CLEANING FORBES AVE 175+56 STOP SIGN 
FORBES AVE 154+30 PERMIT PARKING FORBES AVE 175+98 PENNSYLVANIA ROUTE MARKER 
FORBES AVE 155+38 RESERVED PARKING SIGN FORBES AVE 175+98 STRAIGHT THROUGH MARKER 
FORBES AVE 155+38 STREET CLEANING FORBES AVE 175+98 TO MARKER 
FORBES AVE 157+33 RESERVED PARKING SIGN FORBES AVE 175+98 SOUTH SIDE RIGHT LANE (STRUCTURE MOUNT) 
FORBES AVE 158+91 STREET CLEANING FORBES AVE 176+73 STRAIGHT THROUGH SIGN (STRUCUTRE MOUNT) 
GIST ST 12+38 NO PARKING FORBES AVE 176+73 STRAIGHT THROUGH SIGN (STRUCTURE MOUNT) 
FORBES AVE 161455 NO PARKING FORBES AVE 176+73 DOUBLE RIGHT SIGN (STRUCTURE MOUNT. 
FORBES AVE 161455 STREET CLEANING FORBES AVE 178+27 NO PEDESTRIAN CROSSING 
FORBES AVE 161+73 NO PARKING FORBES AVE 181+00 BIKE LANE 
FORBES AVE 165+72 NO PARKING FORBES AVE 181+20 END 
FORBES AVE 165+72 STREET CLEANING UPTOWN - FORBES AVE TOTAL B 
FORBES AVE 165+72 ONE WAY RIGHT 
JUMONVILLE ST 20+36 PERMIT PARKING 
JUMONVILLE ST 20+70 STREET CLEANING 
FORBES AVE 167+71 PERMIT PARKING 
FORBES AVE 169+88 NO PARKING 
FORBES AVE 170+69 DO NOT ENTER 
SENECA ST 154+38 FORBES AVE SIGN 
SENECA ST 15438 SENECA ST SIGN 
SENECA ST 15438 NO RIGHT TURN SYMBOL 
SENECA ST 15+38 STREET CLEANING 
SENECA ST 12+11 PERMIT PARKING 
FORBES AVE 171+60 HORIZONTAL RIGHT ONE-WAY 
FORBES AVE 172+53 STREET CLEANING 
FORBES AVE 175+63 SPEED LIMIT SIGN 
FORBES AVE 178427 NO LEFT TURN SYMBOL 


TYPE B {TYPE F 
REMOVE |REMOVE 


DESCRIPTION 


UPTOWN - FORBES AVE TOTAL Al 


UPTOWN - FORBES AVE SIGNING TAB 4 


: DESIGNED RRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN FINANCED IN DRAWN RRH PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


707 Grant Street ee pale ella ner URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SUMMARY OF ROADWAY SIGNS 
Pittsburgh PA 15219 —* . SeSoRPTION PORT AUTHORITY of ALEoHEN ee assown —_| Port CONTRACT NO. BRT-001 
MSP ont REVISIONS ! connecting people to life pwe.No. SN29 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_O7_SPM_TABO8. dgn 


Foster Plaza 8 
Gulf Tower Suite 400 Ce TO enthe CONSTRUCTION ) INCHARGE GEC SIGNING & PAVEMENT MARKING PLANS 


SUMMARY_OF 


ROADWAY SIGNS 


22 49234 PM 


PY PE JF: 


REMOV 


TYPE 


B AND TYP 


POST MOUNTED SIGNS, TYPE B AND POST MOUNTED SIGNS, 


PLOTTED? 3/25/2024 


ROAD 
NAME 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 

FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES 
FORBES AVE 
FORBES AVE 
PRIDE ST 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


PLAN 
STATION 
122437 
122+59 
122+72 
123+34 
127+47 
129+43 
130+21 
130+69 
130+69 
131417 
131417 
131+65 
132+62 
133+09 
133+99 
133+99 
134463 
134463 
135443 
135483 
136+07 
136+30 
136+89 
141+46 
1414+46 
142422 
1424+22 
1424+25 
142425 
142445 
142445 
142+61 
142461 
142+74 
142+75 
142+75 
143+87 
144437 
144482 
144+82 
145415 
145415 
145+26 
145435 
145435 
27431 
145+90 
147+33 
147+85 
1474+85 
147+99 
149402 
150+07 
150+07 


SIGN 
CODE 


TYPE B|TYPE F 
DESCRIPTION REMOVE |REMOVE 
BUS STOP 1 
R3-1 NO RIGHT TURN SYMBOL 
R1-1 STOP SIGN 
R3-2 NO LEFT TURN SYMBOL 
DOMI-119 NO PARKING OR STOPPING 
DOMI-119 NO PARKING OR STOPPING 
R7-302 NO PARKING 
R7-302 NO PARKING 
R7-8 RESERVED PARKING SIGN 
DOMI-210 PAY PARKING 
R7-8 RESERVED PARKING SIGN 
DOMI-210 PAY PARKING 
DOMI-210 PAY PARKING 
DOMI-210 PAY PARKING 
R7-302 NO PARKING 
DOMI-210 PAY PARKING 
R7-302 NO PARKING 
DOMI-210 PAY PARKING 
DOMI-210 PAY PARKING 
BUS STOP 
PAY PARKING 
NO PARKING 
PAY PARKING 
BUS STOP 
NO PARKING OR STOPPING 
RESERVED PARKING SIGN 
TOW-AWAY ZONE 
NO PARKING 
PAY PARKING 
RESERVED PARKING SIGN 
TOW-AWAY ZONE 
RESERVED PARKING SIGN 
TOW-AWAY ZONE 
PAY PARKING 
RESERVED PARKING SIGN 
TOW-AWAY ZONE 
PAY PARKING 
PAY PARKING 
PAY PARKING RESERVED 
PAY PARKING 
NO PARKING 
ADA PARKING 
BUS STOP 
PAY PARKING 
RESERVED PARKING SIGN 
PAY PARKING 
DO NOT ENTER 
PAY PARKING 
NO PARKING 
PAY PARKING 
STREET CLEANING 
NO PARKING 
PERMIT PARKING 
STREET CLEANING 


ROAD 
NAME 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
JUMONVILLE ST 
JUMONVILLE ST 
JUMONVILLE ST 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


PLAN 
STATION 
151+21 
151+76 
152+13 
152+38 
153433 
153+33 
154+30 
155+32 
155+32 
155432 
156+63 
156+84 
156+84 
157+85 
157+85 
158+87 
159447 
160+07 
160+07 
160+61 
161+10 
161+10 
161455 
161+55 
162457 
163+88 
164+74 
165+63 
165+81 
165+81 
166+14 
166416 
166416 
11495 
11+95 
21+45 
166+49 
166+49 
166+59 
167+71 
167+71 
167+71 
168+63 
168+63 
169485 
169+85 
169+85 
169+87 
170+79 
170+79 
170+89 
171454 
173+52 


TYPE B 
DESCRIPTION REMOVE 

STREET CLEANING 1 

NO PARKING LOADING ZONE i 

BUS STOP 

STOP 

PERMIT PARKING 

STREET CLEANING 

STREET CLEANING 

PERMIT PARKING 

STREET CLEANING 

BUS STOP 

RESERVED PARKING SIGN 

RESERVED PARKING SIGN 

STREET CLEANING 

NO PARKING 

STREET CLEANING 

STREET CLEANING 

NO PARKING 

NO PARKING 

STREET CLEANING 

NO PARKING 

NO PARKING 

BUS STOP 

NO LEFT TURN 

NO PARKING 30 MINUTE LOADING ZONE 

STREET CLEANING 

STREET CLEANING 

STREET CLEANING 

DO NOT ENTER 

NO PARKING 

BUS STOP 

HORIZONTAL RIGHT ONE-WAY 

HORIZONTAL LEFT ONE-WAY 

NO RIGHT TURN SYMBOL 

HORIZONTAL RIGHT ONE-WAY 

NO LEFT TURN 

BUS STOP 

NO PARKING 

NO PARKING 

PERMIT PARKING 

PERMIT PARKING 

STREET CLEANING 

RESERVED PARKING SIGN 

PERMIT PARKING 

STREET CLEANING 

PERMIT PARKING 

STREET CLEANING 

STREET CLEANING 

PERMIT PARKING 

NO PARKING 

PERMIT PARKING 

BUS STOP 

STREET CLEANING 

STREET CLEANING 


SIDE 


DOMI-210 
R7-302 
DOMI-210 


DOMI-119 
RT-8 
RT-201AP 
R7-302 
DOMI-210 
R7-8 
R7-201AP 
R7-8 
R7-201AP 
DOMI-210 
R7-8 
R7-201AP 
DOMI-210 
DOMI-210 


DOMI-210 
R7-302 


DOMI-210 
RT-8 


.- mogarry@aecom. com\d0207706\BRT_O7_SPM_TABOS. dgn 


R5-1 
DOMI-210 
R7-302 
DOMI-210 


R7-302 


UPTOWN - FORBES AVE TOTAL A 


UPTOWN - FORBES AVE SIGNING 1 


"michael. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michae 


OPERATOR? 


(4] GANNETT FLEMING 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 
Foster Plaza 8 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


Suite 400 


TRANSPORTATION, UNDER THE 


730 Holiday Drive 
Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DESIGNED RRH 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN RRH 


PITTSBURGH PENNSYLVANIA 


CHECKED MRK 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE GEC 


SIGNING & PAVEMENT MARKING PLANS 


DATE 


95/01/24 


SUMMARY OF ROADWAY SIGNS 


SCALE 


AS SHOWN 


Port CONTRACT NO. BRT-001 
connecting people to life 


DWG. NO. SN30 


SUMMARY _OF ROADWAY SIGNS 


22:49:36 PM 


POST MOUNTED SIGNS, TYPE POST MOUNTED SIGNS, TYPE F 


PLOTTED? 3/25/2024 


ROAD PLAN SIGN SIZE ROAD PLAN SIGN SIZE 
NAME STATION CODE DESCRIPTION (Wx HD NAME STATION CODE DESCRIPTION (Wx H) 
FORBES AVE 208+38 T R3-7R RIGHT LANE MUST TURN RIGHT 30"X30" FORBES AVE 208+02 R3-5R RIGHT ONLY 30"X36" 
FORBES AVE 209413 T SS-22 OAKLAND 24"X18" FORBES AVE 208+02 R3-101P EXCEPT BUSES 24"X18" 
FORBES AVE 209417 SS-22 OAKLAND 24"X18" FORBES AVE 208+02 R3-5A THROUGH ARROW ONLY 30"X36" 
CRAFT AVE 16+38 SS-22 OAKLAND 24"X18" FORBES AVE 208+38 R3-101P EXCEPT BUSES 24"X18" 
CRAFT AVE 16+42 SS-22 OAKLAND 24"X18" FORBES AVE 209+13 SS-38 UPTOWN LEFT, SOUTH SIDE LEFT 24"XB" 
FORBES AVE 210+10 SS-22 OAKLAND 24"X18" FORBES AVE 209+17 SS-38 UPTOWN LEFT, SOUTH SIDE LEFT 24"X8" 
FORBES AVE 210+18 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" CRAFT AVE 16+38 SS-36 UPTOWN STRAIGHT, SOUTH SIDE STRAIGHT 24"XB" 
FORBES AVE 215443 T R3-7L LEFT LANE MUST TURN LEFT 30"X30" CRAFT AVE 16+42 SS-36 UPTOWN STRAIGHT, SOUTH SIDE STRAIGHT 24"XB" 
FORBES AVE 215445 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 210+10 SS-37 UPTOWN RIGHT, SOUTH SIDE RIGHT 24"XB" 
FORBES AVE 217425 T R7-302 NO PARKING LEFT 12"X18" FORBES AVE 210+18 SS-22 OAKLAND 24"X18" 
FORBES AVE 219415 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 210+18 SS-37 UPTOWN RIGHT, SOUTH SIDE RIGHT 24"XB8" 
FORBES AVE 220452 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 215+45 SS-1 EXCEPT RIGHT TURNS 30"X18" 
FORBES AVE 222448 R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 219415 SS-1 EXCEPT RIGHT 30"X18" 
MCKEE PL 14+17 T R10-6AL STOP HERE ON RED 24"X30" FORBES AVE 220+52 SSs-1 EXCEPT RIGHT T 30"X18" 
FORBES AVE 224417 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 222+48 Ss-1 EXCEPT RIGHT T 30"X18" 
FORBES AVE 226+78 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" MCKEE PL 13+30 R10-6AL STOP HERE ON 24"X30" 
FORBES AVE 228438 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 224417 SS-1 EXCEPT RIGHT T 30"X18" 
FORBES AVE 234402 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 226+78 SS-1 EXCEPT RIGHT T 30"X18" 
FORBES AV 235+78 R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 228438 SS-1 EXCEPT RIGHT 30"X18" 
FORBES AV 239421 R7-302 NO PARKING RIGHT 12"X18" FORBES AVE 234402 SS-1 EXCEPT RIGHT 30"X18" 
FORBES AV 242+70 R3-7L LEFT LANE MUST TURN LEFT 30"X30" FORBES AVE 235+78 SS-1 EXCEPT RIGHT 30"X18" 
FORBES AV 243+20 R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" FORBES AVE 239+21 DOMI 210 PAY PARKING 12"X18" 
FORBES AV 243487 R10-15L (MOD)} TURNING VEHICLES YIELD TO BIKES 30"X30" FORBES AVE 243+20 SS-1 EXCEPT RIGHT 30"X18" 
SCHENLEY DR 24437 R10-6AL STOP HERE ON RED 24"X30" FORBES AVE 245414 SS-1 EXCEPT RIGHT TURNS 30"X18" 
FORBES AV 245414 T R3-11B (MOD) RIGHT LANE BUSES ONLY 30"X36" BELLEFIELD AVE 514+55 R7-301 HORIZONTAL LEFT ARROW 12"x6" 
FORBES AV 246+50 T R3-8B (MOD) LANE USE CONTROL SIGN 66 "X30" OAKLAND - FORBES AVE TOTAL 
FORBES AVE 246+76 R3-8B (MOD) LANE USE CONTROL SIGN 66 "X30" 
FORBES AVE 247+89 R10-15R (MOD)} TURNING VEHICLES YIELD TO BIKES 30"X30" 
BELLEFIELD AVE 51+55 R7-2A NO PARKING 12"X18" 


OAKLAND - FORBES AVE TOTAL POST MOUNTED SIGNS, TYPE B - RESET 


M1} mm | mm) m | mm 


Ht 
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ROAD PLAN 

NAME STATION 
FORBES AVE 212465 
CRAFT AVE 16+00 
SCHENLEY DR 23+25 
SCHENLEY DR 22+75 
FORBES AVE 245+11 
FORBES AVE 245+14 
FORBES AVE 247+01 
FORBES AVE 247+69 


DESCRIPTION 


BUS STOP 

STOP HERE ON RED 
ZIPCARS TOW- ZONE 
ZIPCARS TOW-ZONE 

ONE WAY 

BEGIN 

EMERGENCY SNOW ROUTE 
NO PARKING OR STOPPING 


2|2|2 2/2|2)2|>2 


HO es | ee | ek ee |e | ee | ee 


OAKLAND - FORBES AVE TOTAL 


OAKLAND SIGNING TAB 1 


: DESIGNED RRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN HNANCED IN DRAWN RRH PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 
Gulf Tower eas U.S. DEPARTMENT OF INCHARGE GEC SIGNING & PAVEMENT MARKING PLANS 
707 Grant Street 730 olay Drive dadannnase rgenspontarion act | CONSTRUCTION) [ore osoves SUMMARY OF ROADWAY SIGNS 
sth Floor Pisin Pee PORT AUTHORITY OF ALLEGHENY ae Port CONTRACT NO. BRT-001 
A ; DESCRIPTION . = 
Pittsburgh, PA 15219 ene COUNTY, PENNSYLVANIA | ASST Dwe.no.  SN31 


"michael. megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_O7_SPM_TAB10. dgn 


OPERATOR? 


2249239 PM 


PLOTTED? 3/25/2024 


SUMMARY_OF 


ROADWAY SIGNS 


TYP 


TYPE 


B AND TYP 


POST MOUNTED SIGNS, POST MOUNTED SIGNS, 


ROAD 
NAME 
SCHENLEY DR 
SCHENLEY DR 
SCHENLEY DR 
FORBES AVE 


PLAN 
STATION] SIDE 
22+75 RT 
23+25 RT 
23+25 RT 
245414 RT 


SIGN 
CODE 


ROAD 
NAME 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
COLTART AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AV 
FORBES AV 
FORBES AV 
FORBES AV 
FORBES AV 
HALKET S$ 
FORBES AV 
FORBES AV 
FORBES AVE 
FORBES AVE 
OAKLAND AVE 
OAKLAND AVE 
OAKLAND AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
SCHENLEY DR 
SCHENLEY DR 


FORBES AVE 
FORBES AVE 


PLAN 
STATION 
208+02 
208+02 
210426 
210+75 
211+00 
212+06 
213494 
215+91 
216402 
13+73 
242+90 
245+48 
245+64 
210+26 
211+00 
211475 
212406 


TYPE B 
DESCRIPTION REMOVE 
NO PARKING EXCEPT ZIPCARS 
NO PARKING EXCEPT ZIPCARS 
NO PARK ING 


BIKE LANE 


DESCRIPTION 


OPTIONAL RIGHT TURN 
OPTIONAL LEFT TURN 
PAY PARKING 

BUS STOP 

NO PARKING 

NO PARKING 

NO PARKING 

BUS STOP 

NO PARKING 

NO PARKING 

PAY PARKING 

NO PARKING 
RESERVED PAY PARKING 
NO PARKING 

PAY PARKING 

NO PARKING 

PAY PARKING 
212+91 PAY PARKING 
213+48 NO PARKING 
213+48 PAY PARKING 
213+94 PAY PARKING 
214+72 PAY PARKING 
216+02 PAY PARKING 
14+45 BUS STOP 

223+38 BUS STOP 

227+60 BUS STOP 

230+39 BUS STOP 

232+90 BUS STOP 

13+72 NO LEFT TURN 
13+72 NO PARKING 

13+72 BUS STOP 

236+70 BUS STOP 

239438 PAY PARKING 
242+90 EXCEPT SUNDAY 
244+10 BUS STOP 

23+45 PAY PARKING 
244+43 LANE USE CONTROL 


245+48 RESERVED PAY PARKING 
247+68 PAY PARKING 


OAKLAND - FORBES AVE TOTAL 


STRUCTURE MOUNTED SIGNS 


PLAN 
STATION 
208+02 
208+02 
208+02 


SIZE 
(W_x_H) 
30 "X36" 
24X18" 
30 "X36" 
OAKLAND - FORBES AVE TOTAL 


DESCRIPTION 


FORBES AVE 
FORBES AVE 
FORBES AVE 


R3-5R 
R3-101P 
R3-5A 


RIGHT ONLY 
EXCEPT BUSES 
THROUGH ARROW ONLY 


m/m)—4)m)m}m)/m|m 


OAKLAND - FORBES AVE TOTAL 


OAKLAND - FORBES AVE SIGNING TAB 2 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


DESIGNED RRH 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


(4] GANNETT FLEMING 


DRAWN RRH 


"michael. megarry" 


OPERATOR? 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207706\BRT_O7_SPM_TAB11.dgn 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


PART THROUGH A GRANT FROM THE 


GANNETT FLEMING, INC. 
Foster Plaza 8 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


Suite 400 


TRANSPORTATION, UNDER THE 


730 Holiday Drive 
Pittsburgh, PA. 15220 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


CHECKED 


MRK 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


GEC 


SIGNING & PAVEMENT MARKING PLANS 


DATE 


95/01/24 


SUMMARY OF ROADWAY SIGNS 


SCALE 


AS SHOWN 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. SN32 


52:04 PM 


118 


WHITE PAVEMENT MARKING 
ARROW ( OPTIONAL) 
W/24" 


(STOP BAR) 


PLOTTED? 3/21/2024 


BICYCLE WITH RIDER, 
PEDESTRIAN, AND ARROW 
DETAIL 


G/24" 


VARIES 
4’ MIN. 


BICYCLE CROSSING TWO DIRECTIO CYCLE TRACK BROKEN YELLOW BICYCLE WITH RIDER 
ZONE DETAIL BICYCLE CROSS PAVEMENT MARKING DETAIL AND ARROW DETAIL 
ZONE DETAIL 


15’ SEE PENNDOT 
PUBLICATION 

111, TC-8600 

SHEET 8 OF 13 


WHITE 
PAVEMENT 
MARK ING 
SYMBOL 


10" 
(STOP BAR) 


CROSSWALK DETAIL CHEVRON MARKING DETAIL SHARED LANE MARKING DETAIL BICYCLE DETECTOR 
PAVEMENT MARKING DETAIL 


"michae!.megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO1. dgn 


DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower > IN CHARGE JKM SIGNING & PAVEMENT MARKING PLANS 
707 Grant Street A isP TATION CO STRUCTION) DATE 05/01/24 DETAILS 


5th Floor ENDED. 5 : 
Pittsburgh, PA 15219 DESCRIPTION HEC MAC sag SCALE AS SHOWN Port Authority | CONTRACT NO.BRT-001 | NO. BRT-001 


OPERATOR? 


DWG. NO. SN33 


REVISIONS connecting people to life 


52:23 PM 


118 


PLOTTED? 3/21/2024 


N 
oO 


r er 


—— 


Bs 
c> 


OBO ORO 


BICYCLE BOX 
FORBES/DIAMOND DETAIL 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO2. dgn 


OPERATOR? 


wo 
fo) 


Lo 
eye) 


iS 


BICYCLE BOX 


FIFTH/MAGEE BIKE LANE 


BICYCLE. BOX 
FORBES/BIGELOW (NW) 
EIFTH/BIGELOW DETAI 


BICYCLE BOX 


FIFTH/BELLEFIELD DETAIL 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


DESCRIPTION 


REVISIONS 


COUNTY, PENNSYLVANIA. 


BICYCLE 


ES/BIGELOW. 


ETAIL 


Bl Cy Clie «BOX 
FORBES/BIGELOW (SE) DETAIL 


BICYCLE BOX 
FIFTH/LYTTON 
FIFTH/TENNYSON DETAIL 


NOT FOR 
CONSTRUCTION) 


DESIGNED DwP 


BICYCLE BOX 
PIFIHZUNIVERSITY DETAIL 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN NED 


PITTSBURGH PENNSYLVANIA 


CHECKED AJR 


IN CHARGE JKM 


DATE 05/01/24 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & Bee PLANS 


SCALE 
AS SHOWN 


Port Authority DWG. NO. SN34 


OPERATOR: "michael. mogarry" 


PLOTTED? 3/21/2024 


52:37 PM 


118 


FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO3. dgn 


A=COM 


Gulf Tower 
707 Grant Street 


5th Floor 
Pittsburgh, PA 15219 


DIRECTION 
OF TRAVEL 


PLL! Uo | 
17 22 2 2 17 


I) Fe 


Pllt oT TI TT] 
4.4 4.4.4.4 
10 2 8 2 2 2 10 


CURB LINE / EDGE LINE 


OR CENTER IN BIKE LANE 


BIKE LANE ENDS 
ARROW DETAIL 
NOT TO SCALE 


REFER TO TC-8600 LANE REDUCTION 
TRANSITION ARROW, REDUCE ARROW BY 50% 


YIELD 70 PEDS 
PAVEMENT MARKING DETAIL 


NOT TO SCALE 


60’ LEGAL RIGHT-OF-WAY 


5’ -O" 
.. BUFFER BIKE LANE SIDEWALK 
VARIES (VARIES) VARIES 


z ' 7 
a 
A 
ADA TRENCH DRAIN** 


* USE WHITE HOT THERMOPLASTIC ON UPTOWN BIKE LANE MARKING 
ASPHALT SURFACES. USE EPOXY ON ~ TYPICAL SECTION 


CONCRETE SURFACES. 
** BIKE LANE TO BE ON OPPOSITE SIDE NOT TO SCALE 
OF ADA TRENCH DRAIN IN THE 

FORBES AVENUE CONFIGURATION. 


LEGAL R/W LINE 
APPROX LOCATION 


THE PREPARATION OF THIS 


DESCRIPTION 
REVISIONS 


COUNTY, PENNSYLVANIA. 


ee 

S % 
x 
asenecaneeacens 


SxS 
Mee 


QO 
XSL 


BICYCLE DETECTOR 


PAVEMENT MARKING DETAIL 


NOT TO SCALE 


DESIGNED DwP 


DRAWN NED 


NOTFOR [ress ss 


CONSTRUCTION) [oe ssoizs 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & eo PLANS 


CONTRACT NO. BRT-001 


Port Authority 


connecting people to life 


DWG. NO. 


SN35 


52:50 PM 


118 


PLOTTED? 3/21/2024 


"michae!.megarry" 
FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO4. dgn 


OPERATOR? 


il 


TURNING 
VEHICLES 


\%/T0 wg 


a 


R10-15L_ (MOD) 
30"x30" 


Y 


TURNING 
VEHICLES 


\e/T0 “g 
\ 


a 


R10-15R (MOD) 
30"x30" 


EXCEPT 
LEFT TURNS 


EXCEPT 
RIGHT TURNS 


PAY PARKING 
<—) 


% REDUCE CHARACTER SPACING 15% 


24.4" 


SS-62 
30"x18" 


A=COM 


Gulf Tower 

707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


$3=1 
30"x18" 


STOPPING 


2.25" 25.5" 2,25" 


ENTER LICENSE PLATE 
NUMBER AT KIOSK 


% REDUCE CHARACTER SPACING 15% 


STOPPING 


R3-11B_( MOD) 
30 "x36" 


PAY PARKING 
—— >) 


ENTER LICENSE PLATE 
NUMBER AT KIOSK 


DESCRIPTION 


REVISIONS 


15 MINUTE 
LOADING 
ZONE 


8AM-6PM 
EXCEPT SUNDAY 


———— 


0) 
ANGLE PARKING 


BACK-IN ONLY 


oS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


oa 
(0 PARK ING 


15 MINUTE 
LOAD ING 
ZONE 


8AM-6PM 
EXCEPT SUNDAY 


BACK IN 
PARK ING 
ONLY 


PARK ING 


30 MINUTE 
LOADING 
ZONE 


8AM- 6PM 
EXCEPT SUNDAY 


—<—————| 


SS-6 
12"x24" 


NOT FOR 


CONSTRUCTION) 


DESIGNED 


30 MINUTE 
LOADING 
ZONE 


8AM-6PN 
EXCEPT SUNDAY 


NOTES: 


1. FOR FABRICATION OF SPECIAL SIGNS SS-2, SS-3, SS-4, 
§S-8, §& > S 9, 
OF PITTSBURGH PAR 


$5-5, 55-6 


» SS-T, 
SS-59 REFER TO CITY 


STANDARDS. 


RESERVED 
PAY PARKING 


RESERVED 
PAY PARKING 


(Coane at Kost 


SS-9 
12 "x24" 


SS-58, AND 
KING SIGN 


FOR FABRICATION OF BIKE RELATED SIGNS, REFER TO 
CITY OF PITTSBURGH BIKE-RELATED STANDARDS. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


SIGNING & beeen MARKING PLANS 


| CONTRACT NO. BRT-001 
DWG. NO. SN36 


52:56 PM 


118 


PLOTTED? 3/21/2024 


— 


120 TO OAKLAND |-4=9 


SS-1 
30"x12" 


FOR SS-14 AND SS-15, USE A WHITE BORDER, 


LEGEND , 


AND TEXT ON A GREEN BACKGROUND 


PARKING 
ZONE 


"michae!.megarry" 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO5. dgn 


OPERATOR? 


PARKING 
ZONE 


WATCH FOR 
Cress 


DESCRIPTION 


REVISIONS 


~—— 30. 0 > 


| 


DO NOT PASS 


WHEN BUS 
S STOPPED 


FOR SS-16 


LY|ONLY 


SS-16 
30"x30" 


USE A BLACK BORDER 


LEGEND, AND TEXT ON A WHITE BACKGROUND 


PARKING 
ZONE 


BIKE ROUTE 


© BAYARD STREET 


$$-51 
12"K18" 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 


COUNTY, PENNSYLVANIA. 


DESIGNED 


DWP 


R3-8( MO 
64 "x30" 


30" 


a ie r A 
DESTINATION 


NORTH OAKLAND 


SS-61 SS-54 
12"x18" 30"x24" 
NOTES: 


1. FOR FABRICATION OF BIKE RELATED SIGNS, REFER TO 
CITY OF PITTSBURGH BIKE-RELATED STANDARDS. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


NED 


PITTSBURGH PENNSYLVANIA 


NOTFOR [== 


AJR 


JKM 


95/01/24 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
SIGNING & ee PLANS 


CONSTRUCTION) [&"" 


SCALE 


AS SHOWN 


; 
Port Authority 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


53:02 PM 


118 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michadel. mcgarry@aecom. com\d0207708\BRT_01_SPM_DETO6. dgn 


NOTES: 


1. 


2. 


FOR ALL_SPECIAL SIGNS SHOWN BELOW, USE A WHITE BORDER 


AND LEGEND ON A GREEN BACKGROUND. 


FOR FABRICATION OF BIKE RELATED SIGNS, REFER TO 


CITY OF PITTSBURGH BIKE-RELATED STANDARDS. 


24" 


G¥% South Side » 


SS-24 
24"x4" 


24" 


¢ Downtown 


Oakland 


SS-29 
24"x8" 


24" 


@ Uptown 


# Downtown 


# South Side 


S$S-34 
24"x12" 


UPTOWN 


<< DOWNTOWN 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


24" 


# Oakland 


# Downtown 


SS-25 
24 "x8" 


24" 


# Downtown 


¢ South Side 


SS-30 
24 "xB" 


24" 


¢ Uptown 


South Side 
¢ Downtown 


S5-35 
24"xK12" 


- 


UPTOWN 


SOUTH SIDE =» 


OAKLAND > 


SS-42 
30"x30" 


Ai & 


UPTOWN 


24" 


OAKLAND 


24" 


¢ Oakland 


> Oakland 


¢ Downtown 


* % Downtown 


SS-26 
24 x8" 


24" 


> &®} Downtown 


SS-27 
24"x12" 


24" 


* Oakland 


South Side » 


# Oakland 


SS-31 
24"x8" 


24" 


GN South Side > 


@ Uptown 


SS-32 
24"xB " 


24" 


South Side 


Uptown > 


SS-36 
24 "x8" 


- 


@ SOUTH SIDE 


UPTOWN 


© OAKLAND 


DESCRIPTION 


REVISIONS 


SS-43 
30"x30" 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


South Side » 


NOT FOR 


CONSTRUCTION) [52 


SS-37 
24"xB" 


DOWNTOWN 


<< UPTOWN 
@ SOUTH SIDE 


@ OAKLAND 


7) 
SS-44 
30"x36" 


DESIGNED 


24" 


# South Side 


Oakland 


SS-28 
24""x8 " 


24" 


# Downtown 
* % South Side 
¢ & South Side 


SS-33 
24"x12" 


DRAWN 


PITTSBURGH 


CHECKED 


IN CHARGE 


95/01/24 


SCALE 
AS SHOWN 


Port Authorit 


- 


UPTOWN 


SOUTH SIDE # 


cow: LOO 


SS-49 
30"x30" 


WW" 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
DETAILS 


connecting people to ty DWG. NO. SN38 


CONTRACT NO. BRT-001 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


53:55 PM 


118 


FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207707\BRT_01_SPM_SHT11.dgn 


DOUBLETREE BY 
HILTON HOTEL & SUITES 


REFER TO TRAFFIC SIGNAL PLANS FOR ADDITIONAL SIGNING 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


SIXTH AVE 


@ AdAL 
u 9EXuOE 
(GOW) Gll-ey 


40 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DY/4" 


MATCH LINE SEE SHEET 643 


BNY MELLON CLIENT 
SERVICE CENTER 


NOT FOR 
CONSTRUCTION) 


DESIGNED NED 


DRAWN NED 


CHECKED AJR 


IN CHARGE JKM 


DATE 05/01/24 


SCALE 
AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
SIXTH AVE - STA 624+50 TO STA 628+50 


Port Authority 


54:06 PM 


118 


PLOTTED? 3/21/2024 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michadel. megarry@aecom. com\d0207707\BRT_01_SPM_SHT12. dgn 


OPERATOR? 


@ 3 
" AA 
Gow ey oe 


A32 


BW/6 wl} 


BW/6" 


af 
FIFTH AVE CONSTR B 


DESCRIPTION 


REVISIONS 


40 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


CON 


REFER TO TRAFFIC SIGNAL PLANS FOR ADDITIONAL SIGNING 


NOT FOR 
STRUCTION) 


DESIGNED 


NED 


DRAWN 


NED 


CHECKED 


AJR 


IN CHARGE 


JKM 


DATE 


95/01/24 


SCALE 


AS SHOWN 


MATCH LINE SEE SHEET 645 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


SIGNING & PAVEMENT MARKING PLANS 
FIFTH AVE - STA 428+50 TO STA 433+50 


connecting people to life 


CONTRACT NO. BRT-001 
Dwe.No. SN40 


54:26 PM 


MATCH LINE SEE SHEET 643 
/ oA. ; 2 


118 


PLOTTED? 3/21/2024 


TO TRAFFIC SIGNAL PLANS FOR ADDITIONAL SIGNING 


21 


SHINGISS ST 


SToS= 


of 


SHINGISS 
_CONSTR B 


NIT HOLVW 


Pais 
FORBES AVE LSS S 


SS 


019 LASHS 34S 


1— S gae32’ 00" E 


X w% 
PQIOLRL? 
SRV 


WATCH FOR y 


——— 


— 


SHINGISS ST 


40 FEET 


DESIGNED: "- NED PORT AUTHORITY OF ALLEGHENY COUNTY 
any HOE UREN TAS DECI LINGNEED IN DRAWN NED PITTSBURGH PENNSYLVANIA 
-= PART THROUGH A GRANT FROM THE NOT FOR CHECKED AJR BUS RAPID TRANSIT ROADWAY 


FEDERAL TRANSIT ADMINISTRATION, 


Gulf Tower U.S. DEPARTMENT OF ie CONSTRU CTION) INCHARGE _JKM SIGNING & PAVEMENT MARKING PLANS 


"michae!.megarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 03/12/21 SIXTH AVE - STA 631+50 TO STA 633+24 
: oth Floor : DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 SEVSIGNS COUNTY, PENNSYLVANIA. AS SHOWN Port Authority Sener SNA 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207707\BRT_01_SPM_SHT13.dgn 


OPERATOR? 


54:38 PM 


118 


PLOTTED? 3/21/2024 


W11-2 

36 "x36" 
TYPE B 
W16-7P 
24"x12" 
TYPE F 


RESET TYPE F 


awed penis: ~ \ ewe 


438 
I 


G/24" FIFTH AVE 
(TYP) 


% - i il 


Eel PARKING & |_| 


MATCH LINE SEE SHEET 646 


W/4" 


EW/4" 7 a \ 
= LAWN ING 8’ B \ KE WU ANE 


Cs 
W/E" —\" 
_ 


Vee g 
EXISTING. /1 9 So, 
(CROSSWALK / 350%, 40 
T9 BE REMOVED / Sse! 


40 FEET 


357 
DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
DOCUMENT HAS BEEN FINANCED IN DRAWN NED PITTSBURGH PENNSYLVANIA 
PART THROUGH A GRANT EROM THE NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower U.S. DEPARTMENT OF INCHARGE __JKM SIGNING & PAVEMENT MARKING PLANS 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STR U CT | O N ) Oare 05/01/24 FIFTH AVE - STA 433+50 TO STA 438+50 
5th Floor OF 1964, AS AMENDED, FOR THE 


Sue 
Pittsburgh, PA 15219 tule COUNTY, RENNGYIVANTAT NY AS SHOWN Port Authority | CONTRACT No. BRT-on 


THE PREPARATION OF THIS 


"michae!.megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0207707\BRT_0O1_SPM_SHT14. dgn 


OPERATOR? 


REVISIONS connecting people to life 


G.No. SN42 SHT. 645 


54:59 PM 


118 


ae Xo 1S \ \ |. RESETNTYPE B / 


[3NOZ_AVWY-NOL| 


va neva \ \ \ \ $= \ | ' eS 

ma @) \\\8 ) \ J) jo The, 
0078 STH \ \ \ IN x 1 ‘ 
ZOLLOW LAA \ \ } | i} 
wa St ty 


PLOTTED? 3/21/2024 


1901 90H 
fv 290 we 


SEE SIGNAL PLAN~ 


439 
u N i 
\BW/6 " re) G/24 FIFTH AVE 


(TYP) 


MATCH LINE SEE SHEET 647 


uw 
Tr 
wo 
= 
Ww 
wi 
x= 
n 
Ww 
wi 
2) 
uw 
z 
a 
a 
xr 
oO 
= 
ft 
= 


R9-7 
12"xK18" 
TYPE B 


WIOsAdS 
¥ Adis Hinos 
NAOLdN 
NV1d IWN9IS 33S | 


CHATHAM SQUARE 


MATCH LINE SEE SHEET 671 


40 FEET 


SEE SHEET 358 
DESIGNED DWP PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM THe NOT FOR CHECKED AR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
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REMOVE AND REMOVE AND CITY OF LED ROADWAY LED ROADWAY LED TEARDROP LED TEARDROP POLE 
REMOVE RELOCATE REPLACE REMOVE PITTSBURGH LUMINAIRE TYPE A | LUMINAIRE TYPE B | LUMINAIRE TYPE A | LUMINAIRE TYPE B 12-FOOT OFFSET POLE| OFFSET POLE| FOUNDATION, 
EXISTING EXISTING EXISTING LUMINAIRE STANDARD CONCRETE ON 25-FOOT ON 30-FOOT ON 25-FOOT ON 30-FOOT LED ACORN | ORNAMENTAL | FOUNDATION | FOUNDATION | FOUNDATION, | FOUNDATION, TYPE B 

LIGHT POLE LUMINATRE AND ARM JUNCTION BOX, JB-1 STEEL POLE STEEL POLE FLUTED POLE FLUTED POLE LUMINAIRE POLE TYPE A (MODIFIED) 


1254215 AM 


PLOTTED? 3/22/2024 


DESIGNED: "MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
JDR PITTSBURGH PENNSYLVANIA 
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FeDeRAr nA ASM STON NOT FOR CHECKED OML BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower = were S INCHARGE OME LIGHTING PLANS 
707 Grant Street eee come dadannnase rgenspontarion act | CONSTRUCTION) [ose osoves TABULATION SHEET 
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oth Floor NE EE SON eesti o ee DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE Po rt CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 COUNTY, PENNSYLVANIA. AS SHOWN ied 
connecting people to li 
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1254225 AM 


PLOTTED? 3/22/2024 


UTILITY — 


OWNED 


POLE 


POWER SUPPLY AT DLCo. 


CONTRACTOR TO COIL ENOUGH 
CABLE TO MAKE UTILITY SERVICE 
CONNECTIONS. 
BY DUQUESNE LIGHT COMPANY. 
COORDINATE WITH CITY OF 
PITTSBURGH. 


CONNECTION DONE 


14 GAUGE STEEL 
FLANGED U-SHAPED 
CABLE PROTECTOR 


TO LUMINAIRE 


EOQILUE 


NOTEs 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
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OPERATOR? 


NOT TO SCALE 


LiN DD SeArY 


a. SERVICE CONNECTIONS TO DUQUESNE LIGHT 
OR CITY OF PITTSBURGH CIRCUITS ARE 
INCIDENTAL TO THE PAY ITEM FOR 
ELECTRICAL CABLE. 


SAWCUT FULL DEPTH (TYP 


24" 
(MIN BELOW 
SUBBASE) 


CONDUIT AS 


REQUIRED 


OD OF CONDUIT — 


3"( MIN) 


ee "( MIN) 
- 


3"(MIN) 
OD OF CONDUIT 


—1 "CMIN) 


TRENCH ING-BACKF ILL ING 
AND STREET REPAIR-DETAIL 


NOT TO SCALE 


ROADWAY 


SURFACE ASPHALT MIXTURE DESIGN, 
HMA BINDER COURSE, PG 
0.3 TO < 3 MILLION ESALS, 
25MM MIX, 4" DEPTH 


AGGREGATE CLASS AA 
CEMENT CONCRETE 


64-22, 


3" WIDE, TRACEABLE 
MARKER TAPE 


NO. 57 COARSE AGGREGATE 


CLASS AA CEMENT CONCRETE 


INCREASE OVERALL WIDTH OF TRENCH INCREMENTALLY 
FOR ADDITIONAL NUMBER OF CONDUITS TO BE ENCASED. 


REFERENCE STANDARD TRENCH DETAILS ON RC-84M. 


ELECTRICAL 


ENGINEERS 


732 THIRD AVENUE, SUITE 102 
NEW BRIGHTON, PA 15066 


PHONE: (724) 847-0407 
FAX: (724) 847-0673 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


4" 


SIDEWAL 


6" 


SUBBASE 


3" WIDE, TRACEABLE 
MARKER TAPE 


BACKFILL COMPACTED 
6" LAYERS WITH 
SELECT EARTH 
MATERIALS 


IN 


DESIGNED 


( APPROXIMATELY) TOP OF 


FINISHED 
SIDEWALK 


MIN 


MIN 


MIN BELOW 
FINISHED SIDEWALK 


30" 


2" PVC SCHEDULE 40 


SAND BED CONDUIT ( TYP 


CONDUIT TRENCH UNDER SIDEWALK 


NOT TO SCALE 


INCREASE OVERALL WIDTH OF TRENCH INCREMENTALLY 
FOR ADDITIONAL NUMBER OF CONDUITS TO BE ENCASED. 


REFERENCE STANDARD TRENCH DETAILS ON RC-84M. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JDR PITTSBURGH PENNSYLVANIA 


CHECKED 


CML BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


CML LIGHTING PLANS 


DATE 


05/01/24 DETAIL SHEET 


SCALE 


Port Authority 


AS SHOWN 


TNROOGH donBREMENUM PTPE 


SEE DETAIL "A" AND 174" SUPPORT PLATE 


1254229 AM 


#304" BOTH WAYS 


ANCHOR STRAP 


PLOTTED? 3/22/2024 


ei 


NZ, 


2-13/716" 


174" te A Oeer ae It fe rs @ #3e10"% 
1 © eB he ee i a 


ae 7 : EP aailie Be ea? 2-1/2" 
3/16" JUNCTION BOX Fue, Dotan mee ee eer Sy Shae se CLEARANCE 
surgeries 7 Me = = ays 


6061-T6 ALUMINUM FRAME 


DETAIL "A" CONDUIT . See 


JUNCTION BOX SUPPORTING FRAME PLAN aNOC KES KNOCKOUTS 
NOT TO SCALE NOT TO SCALE 


SECTION C-C 
NOT TO SCALE 


CITY OF PITTSBURGH STANDARD CONCRETE JUNCTION BOX, JB- 
ITEM #* 02897. 001 


@ CONCRETE, CLASS AA, 4000 PSI 
@® ALUMINUM PLATE 


SEE DETAIL "A", THIS SHEET, FOR JUNCTION 
BOX SUPPORTING FRAME DIMENSIONS. 


FIXTURE AND POLE SUMMARY 


POLE DESCRIPTION LUMINAIRE DESCRIPTION SOURCE LUMENS MOUNT ING POLE FOUNDATION REMARKS 


LED 3000K 
12-FOOT ORNAMENTAL STEEL | LED ACORN STYLE LUMINAIRE 5400 POST-TOP : 
POLE PAINTED BLACK NO GLOBE, BLACK = | igre MOUNT BOUND ES e NOTED OTHERS ESE ene S 


25-FOOT TAPERED LED ROADWAY (COLOR & HEAD) | LED 3000K 
STEEL POLE W/6-FOOT ARM, LUMINAIRE (A) » FULL ABM ENON LESS NOTED OTHERWISE ee Ore eenter eres 
PAINTED BLACK BLACK CUT-OFF , 


25-FOOT TAPERED, FLUTED LED TEARDROP LUMINAIRE (A) sr ie 


STEEL POLE W/4-FT ARM 
BEER BLaben FLAT GLASS, BLACK CUT_OEF 


PENDANT 
MOUNT LESS NOTED ERWISE 


30-FOOT TAPERED LED 3000K 
STEEL POLE W/6-FT ARM, LED ROADWAY ( COBRAHEAD) FULL ARM TENON LESS NOTED OTHERWISE PROVIDE TRANSFORMER BASE 


PAINTED BLACK LUMINAIRE (B, BLACK CUT-OFF SEE NOTES 1, 2 & 3 


30-FOOT TAPERED, FLUTED LED. 3000K 
STEEL POLE W/6-FT ARM, LED TEARDROP LUMINAIRE (8) FULL 


PAINTED BLACK PRT Ghee HOACR CUT-OFF 


PENDANT T 
MOUNT LESS NOTED OTHERWISE SEE NOTES 1, 2 & 4 


NOTES: 
REFERENCE SPECIFICATIONS FOR COMPREHENSIVE LUMINAIRE AND POLE INFORMATION. 
REFERENCE TYPICAL DETAILS OF LUMINAIRES AND POLES ON DRAWING LP4. 
COLOR IS TO BE BLACK UNLESS OTHERWISE STATED. 
DISTRIBUTION TYPE III, UNLESS NOTED OTHERWISE. 
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OF 1964, AS AMENDED, FOR THE 
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OPERATOR? 
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PHOTOCELL 


LED FULL CUTOFF 
ROADWAY LUMINAIRE 


6’ TAPERED ARM 


STEEL POLE 


TRANSFORMER BASE 


25’ OR 30’ 
MOUNT ING 
HEIGHT 


PAVEMENT 


TYPICAL LED ROADWAY LUMINAIRE WITH 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


STEEL POLE DETAIL 


NOT TO SCALE 


4’ OR 6’ ARM 


PAVEMENT ! 


TYPICAL FLUTED POLE DETAIL 


NOT TO SCALE 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


EMeN San 


FEDERAL TRANSIT ADMINISTRATION, 


ELECTRICAL ENGINEERS 


732 THIRD AVENUE, SUITE 102 


NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 


DESCRIPTION 


FAX: (724) 847-0673 


COUNTY, PENNSYLVANIA. 
REVISIONS 


FLAT LENS 


TYPICAL LED TEARDROP LUMINAIRE 


DETAIL 


NOT TO SCALE 


NOT FOR 
CONSTRUCTION) 


DESIGNED 


MEM 


FULL CUTOFF 
LED LUMINAIRE 


PAVEMENT 


TYPICAL ACORN LUMINAIRE AND 
12-FOOT ORNAMENTAL POLE 


NOT TO SCALE 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


JDR 


PITTSBURGH PENNSYLVANIA 


CHECKED 


CML 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


CML 


LIGHTING PLANS 


DATE 


95/01/24 


DETAIL SHEET 


SCALE 


AS SHOWN 


Port Authori y CONTRACT NO. BRT-001 


| oweno. LP5 | No. LP5 | sx. 699 | 699 


connecting people to life 


1254236 AM 


PLOTTED? 3/22/2024 


CONDUIT AND GROUND WIRE Pe 
TO BE CENTERED WITHIN "F™ CL Bre mee al areola 


OF CENTER-POINT OF FOUNDATION 


1" PLASTIC TUBE EMBEDDED IN 27" 
FOUNDATION FOR GROUND WIRE 


CHAMFER 
1/2" EXPANSION JOINT MATERIAL ALL SIDES 
WITH APPROVED CAULKING (TYP) 
CEMENT CONCRETE 


CURB (CITY) 
EXISTING PIPE Nn ASN 


T 


Re 4 SIDEWALK 


18" (TYP) 


30" (MIN) 


e) 


BOLT CIRCLE PER MANUFACTURER’ S @2" CONDUIT 18" MINIMUM 
SPECIFICATIONS. BOLT CIRCLE AND RADIUS (TYP) 
PATTERN ARE SHOWN SCHEMATICALLY ! 
AND ARE NOT INTENDED TO INDICATE | 
THE ACTUAL PATTERN AND ORIENTATION COPPERWELD GROUND 
OF THE BOLTS. : ROD ( TYP) 


CLASS AA CEMENT CONCRETE 


SECTION 


0) FOR 12-FOOT POLES. REDUCE CONDUIT 
TO 1%" DIAMETER BEFORE ELBOW. 
OPENING BASE OF POLE IS ONLY 5 INCHES 


POLE FOUNDATION DETAIL FOR THE 15-FOOT POLE. 


NOT TO SCALE 


FOUNDATION DIMENSIONS CAISSON REINFORCEMENT GROUND 
FOUNDATION 
TYPE VERTICAL TIE RODS 


SIZE | SPAC’G 


4 1/72" N/A N/A 


REFERENCE CITY OF PITTSBURGH STANDARDS OF CONSTRUCTION DWG. PF-1 


REFERENCE THE STRUCTURE PLANS FOR OFFSET AND MODIFIED FOUNDATION DETAILS. 
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OPERATOR? 


DWG. NO. LP6 


FAX: (724) 847-0673 REVISIONS connecting people to life 


PLOTTED? 3/22/2024 
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OPERATOR? 


102 33:31 PM 
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INLEI 


DI16 


@f PWSA_ ID: CBOO2FO11 


Of GRATE = EL 765. 31 
EL 761.01, WATER 


STA. 
SEE 


pLEGAal R/W LINE 


434484, LT 


NOTE 2 


=_EL 765. 20 
1.70, WATER 


MANHOLE 5323 


RIM = EL 765.717 
INV EL ?, FULL OF WATER 


MANHOLE 5321 
PWSA_ ID: MHOO2FOO1 


RIM = EL 765. 37 
INV EL 753.72 


STA. 437443, LT 


GY] 122 Ww GAS 


ra 


5 
PM 


FOUR 


R/W LINE 


32" —-G 
ST CONSTR 


, 


7 
LEGAL R/W LINE 


NOTE? 


1. EXISTING EXTENET POLE TO REMAIN. 


U (AEE TELL SIZE) 


\ 


REMOVE LUMINAIRE AND ARM. 


2. USE FOUNDATION, TYPE B (MODIFIED) , AT THIS LIGHT POLE LOCATION. 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


SANTANGELO 
ee 


LINDSAY 


Ze Gia TETH "AVE_CONSTR i Piola 


a 


MATCH LINE SEE SHEET 702 


l oMH Ne 


STA. 436410, RT 


PARKING 


40 FEET 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


732 THIRD AVENUE, 


ELECTRICAL ENGINEERS 


NEW BRIGHTON, PA 15066 


PHONE: (724) 847-0407 
FAX: (724) 847-0673 


SUITE 102 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CON 


®) 3#6, #6G, 2" CONDUIT 


2#6, #6G, 2" CONDUIT 


NOT FOR 
STRUCTION) 


DESIGNED 


DRAWN 


JDR 


CHECKED 


CML 


IN CHARGE 


CML 


DATE 


95/01/24 


SCALE 


AS SHOWN 


LEGEND: 


ACORN LUMINAIRE ON 12’ POLE 
ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 


ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 


LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 


REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 


RELOCATED LIGHTING STANDARD 


2" DIRECT BURIAL CONDUIT 
CONCRETE ENCASED CONDUIT 
JUNCTION BOX 


S 


EE SHEET 357 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
LIGHTING PLANS 
FIFTH AVE - STA 433+50 TO STA 438+50 


Port Authority 


connecting people to life 


DWG. NO. 


LP7 


<A) 3#6, #66, 2" CONDUIT 
2#6, #66, 2" CONDUIT 


10:33:51 PM 


INLET 5391 

PWSA_ ID: CBOO2G009 
GRATE = EL 772.64 
INV EL 765.84, WATER 


PLOTTED? 3/22/2024 


VZ ouct Gove lea st S47 yor 
MH/VAULT. AT INTERSE 
He TT Ty NOP TN USE 
MANHOLE 5499 AND CONTAINS EMBTY CONDUIT 
PWSA_ [Ds MHOO2GO67 AND CUT CABLES ONLY 
RIM = EL 773.18 
ae wade 85 
(B)INV EL 763. 18 BM ean ge t2 
SEE NOTE 1) OMIM 
BOLLARDY (TYP) UPTOWN WEST STATION 
INLET 5389 
PWSA_ID: CB002G010 STA. 443431, LT 


GRATE = El 773.58 
~----5 57 ¢P Ree SEG SEE NOTE 2 
a FE 2307 TA. 442+74, LT 
RIM = EL 771.39 f LYGHT POLE ’ 
EL 756.99, ACCESS MH { . ey ee SEE NOTE 2 


N d 
STA. 438454, RT \ STA. 441485, LT WH 
, i \ SEE NOTE 2 Oo OMH 


INLET 5509 
PWSA ID? CBOO2F 04 
GRATE =_EL 769, 56 
INV EL 765. 56, 


WASHINGTON 


ae oe 


L 
“oP —|_ _PLAGE-CONSTR &\- 


A 


BENCHES |Z BOL DS (TYP) 


GB y\" a LEGAL R/W 
conc WW L ®. fa 


RR 


SS — 


MATCH LINE SEE SHEET 703 


LT ULT 


LEGAL R/W LINE = PAUP RELEGAL\ R/W 
MANHOLE 5508 ‘ { 
PWSA [IDs MHOOZF 129 TUE SEE NOTE 3 
e : : ; 
a a EL 771 24 I STA. 441411, RT STA. 4azeTa, 
¢ SEE NOTES 4 & 5. SEE NOTES 4 & 


[o) 
a 
= 
Ww 
wi 
x= 
wn 
Ww 
Ww 
2) 
Ww 
z 
a 
on 
xr 
oO 
FE 
5 
= 


SEE NOTE 3 


LEGEND: 


MANHOLE 5515 LED ACORN LUMINAIRE ON 12’ POLE 
PWSA_ ID: MHOO2G065 


FT 6392 
: Litoozs003 a ees LED ROADWAY LUMINAIRE A WITH 25’STEEL POLE 
68. 02 INV EL 758. 26 LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
; LED ROADWAY LUMINAIRE B WITH 30’STEEL POLE 
LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


— 


NOTE 

1. INTERCEPT EXISTING LIGHTING CIRCUIT WITH JUNCTION BOX, JB-1. 
2. USE OFFSET FOUNDATION, TYPE A, AT THIS LIGHT POLE LOCATION. 

3. INSTALL BELOW SYSTEMS CONDUIT. 

4. USE TYPE B MODIFIED FOUNDATION AT THIS LIGHT POLE LOCATION. 

5. € OF POLE IS 2-FEET FROM BACK OF CURB. 


LEGAL R/W LINE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


ZLEGAL R/W LINE 


+-—— 


40 FEET 
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732 THIRD AVENUE, 


Sth Floor NEW BRIGHTON, PA 15066 Sescaeron PORT AUTHORITY OF ALLEGHENY SCALE Port Authority CONTRACT NO. BRT-001 
iG. NO. 


j PHONE: (724) 847-0407 COUNTY, PENNSYLVANIA. AS SHOWN 
Pittsburgh, PA 15219 Ee eos REVISIONS connecting people to lite LP8 702 


DESIGNED MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
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OPERATOR? 
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OPERATOR? 


NOTES 
INTERCEPT EXISTING LIGHTING CIRCUIT WITH JUNCTION BOX, JB-1. 
pe: BINS: HREM 2087 USE OFFSET FOUNDATION, TYPE A, AT THIS LIGHT POLE LOCATION. 
MANHOLE 5510 | x9, 
Bien Fis m0 20063 INSTALL BELOW SYSTEMS CONDUIT. 
RIM = EL 780. 86 USE TYPE B MODIFIED FOUNDATION AT THIS LIGHT POLE LOCATION. 


INV EL 764. 11 
€ OF POLE IS 2-FEET FROM BACK OF CURB. 


MANHOLE 5512 


RIM = EL_785, 40 
INV EL 775.90 


MANHOLE 55/1 & 
RIM = EL 782. 33 yy 


INV EL XXX. XX (SEALED) 


STA. 444463, LT 


MANHOLE 5388 PARKING 
STA. 444+01, LT RIM = EL 782.86 


SEE NOTE 2 np? WSE EL 779. 86 


ER! UU! Fire OLeEN 


LIGHT-FOLE 
-—W/FOUNDAT 10 STA. 445436, LT ; 
/ crye) ~ | \ | < nw 

TLUED W/DEBRIS) 


STA. 446403, LT 


GUIDE Rglt 


reid 1 ya i 
= 
WV 


eer <7 gape ei Scie 
Sqr 
WV, 


: 1{6-!" W 
cos — W- —— 
Vv 60" 
a cas FIFTH AVE CONSTR _| Ww PON gays aera got 
ea ie Zp y f -— vg : W2ZSM Z 


ZZ r 
= SS opp NV FIFTH AVE 


| Fr 
Wi = are oe 


=. T ais aii 
ee == === “ SS SSS: 
ti (Prat aRetiee® re = = 
= = = 


VAULT AULT POST Ole 
R/ 1 


MATCH LINE SEE SHEET 704 


N 
{fo} 
a 
= 
Ww 
Ww 
x= 
wn 
Ww 
Ww 
2) 
Ww 
Zz 
a 
oa 
oo 
re 
5 
= 


A 


STA. 444432, RT SEE ae 3 | 4 . VAUL 
SEE NOTES 4 & 5 STA. 445494, RT 


| ~*~ 
SEE NOTES 4 & 5 


OTE 3 
INLET |5394 SEE NOTE 


DING A De CRON PRN ZK 


== 


UNLET 5386 

|RWSA ID: CBOD2G013 
RIM = EL_7912. 08 
SE = 787. 38 


36_ 


INLET 5887 
PWSA_IDeCB00260 14 _// PARKING 


RIM = oy, 791.70 
LEGEND: PARKING WSE EL V86.70 


LED ACORN LUMINAIRE ON 12’ POLE 
LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


fLEGAL R/W LINE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 
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RIM = EL 
+INV EL 9 
INV E 

(B) El 

4 
ya 


oa 


914, 98 

02, 98 

E909. 38:5... FAN CL 
L904;.38, 15" CL 


jay RS) 
FL 9 


SANTANGELO 


—_—_— 


LINDSAY 


ELECTRICAL ENGINEERS 


732 THIRD AVENUE, SUITE 102 


NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 


DESCRIPTION 


FAX: (724) 847-0673 


REVISIONS 


EL 9/4. 21 
09.51, WATER 
11.56, LEAF 


SHARED 
KE-PEB 


MANHOLE 5071 
PWSA_ ID: MHO28J002 


Q/; DTM 
STA. 515+764 RT=) 5 


INV 


EL 921.00 
10. 50 
EL B19. 55> 15 CLAY 


INLET 7524 


PWSA_ ID: CBO28J/015 


GRATE_= : 
EL 977. TER / 
EL 919.08, LEAF GUARD / 


STA. 517+17, RT 


40 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


S 


/ 
/} 


; 


/WESTy OAKLAND. STATION 


® 3#6, #66, 2" CONDUIT 


NOT FOR 
CONSTRUCTION) 


> 2#6, #66, 2" CONDUIT 


DESIGNED MEM 


DRAWN JDR 


CHECKED CML 


IN CHARGE CML 


DATE 05/01/24 


SCALE 
AS SHOWN 


EXISTING ERUV WIRE TO BE DISCONNECTED FROM 
TO BE REMOVED AND RELOCATED TO POLE AT 
STATION 517+17, RT. 


LEGEND: 


LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


S 


EE SHEET 372 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 

BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 
FIFTH AVE - STA 513+50 TO STA 517+50 


Port Authority 


LEGEND: 

LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


10: 46:19 PM 


PLOTTED? 3/22/2024 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 


RELOCATED LIGHTING STANDARD 
2" DIRECT BURIAL CONDUIT 
CONCRETE ENCASED CONDUIT 
JUNCTION BOX 


| 


COFFIN BOX FOR FIBER OPTICS 
FIBER ORIGINATES HERE FOR 
ENTIRE CAMPUS 


40 FEET 


S 


EE SHEET 373 
DESIGNED MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM + rae LE ERMA TS coy — 


"michae!.megarry" 


—_—_— 


LINDSAY FEDERAL TRANSIT ADMINISTRATION NOT FOR CHECKED CML BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower PATTI RTT = INCHARGE CML LIGHTING PLANS 
707 Grant Street See ae es ae ee TRANSPORTATION UNDER THE | CONSTRU CTION) DATE 05/01/24 FIFTH AVE - STA 517+50 TO STA 522+50 


sth Floor Pen er san a eh eae DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE ; CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 COUNTY, PENNSYLVANIA. AS SHOWN Port Authority : 
, FAX: (724) 847-0673 REVISIONS connecting people to life DWG. NO. LP23 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0223691\BRT_10_RD_ELEC30. dgn 


OPERATOR? 


NOTE? 
1. INTERCEPT EXISTING LIGHTING CIRCUIT WITH JUNCTION BOX. 


2. REMOVE AND REPLACE EXISTING LUMINAIRE WITH LED ROADWAY 
LUMINAIRE - B (GREY 
CARLOW UNIVERSITY 


10: 46:37 PM 


PLOTTED? 3/22/2024 


IM = EL 932. 47 
fi EL 922, WS 


47, 12 
CB) IW EL 356. 47, 15 
(C) INV EL 925. 37, I 


INLET 7522 


PWSA_ IDs ae 


GRATE 5 93 
Bl 5929.35: 


War 
EL 980: 88; LEAP GUARD 


oO 


f 


LIN 


= 


INLET 7523 i 
PWSA ID: CBO28EOII “ce 


GRATE = EL 931. 24 
EL 929. 34, WATER a SEE NOTE 2 


| 
CHESTERFIELD RD STATION 


LEGAL R/W 
a 


SEE NOTE 1 


| paggegoan{ “5 |e oa 
SEE NOTE 2 : e t Se on e ‘ = r" n_@ ef a) : =o ; pEBAL RAM ae 


(jee or 
ERFIELD 


as 
| = 


R/W_LINE ; J ue FR St = 
fLEGAL = TU 5 6" GAS . a? i 


= T tNG A 
OS a —lq.-B-, 
Se ee al ine toms 

aa \\/ 


=a 
aL-B = 4 


Sy 
\ 
© 


Ww 

FIFTH AVE CONSTR B ae 

FIFTH AVE 525 6" GAS 528 FIFTH Ave 
| a | i ee ee, 


"8" BUFFER N 47°53’ 50" 


1o/p it’ 


| 


MATCH LINE SEE SHEET 719 


EU a = 
C10" BTKE GA 
we LEGAL R/W LINE 


MATCH LINE_SEE SHEET T17 


LEGAL R/W LINE 


SEE NOTE 2 


SKYVIEW 
APARTMENTS 


FUTURE 
tv CAP] TAL 
0 


° INNOVATION RESEARCH 
LEGEND: TOWER DEVELOPNENT, 
LED ACORN LUMINAIRE ON 12’ POLE 


LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE PARKING PARKING 


I ST CONST 


HAL 


HAIN Al °d2’ 29" W 


EU 


q 


LEGAL R/W LINE 


=— 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL q 
LIGHTING EQUIPMENT & APPURTENANCES 


a 
EXISTING POLE & LIGHTING EQUIPMENT TO BE oort J 
REMOVED & RELOCATED ——w-F 6 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED MATCH LINE — SHEET 742 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


= 374 
DESIENED?” MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
LINDSAY FEDERAL TRANSIT ADMINISTRATION, CHECKED CML BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower Ta a an Siena U.S. DEPARTMENT OF SIERIRGER 7 UL TGHTING DUANE 
707 Grant sret oe ae nee inaawnnes rensnorraron scr] CONSTRUCTION) fore —ssuras FIFTH AVE - STA 522+50 TO STA 628+60 
j Nt Pe Gee et aoe ; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
Pittsburgh, PA 15219 STONE a) ee SESIGNG COUNTY, PENNSYLVANIA. AS SHOWN Port Authority er pa 


a 


40 FEET 


"michae!.megarry" 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0223691\BRT_10_RD_ELEC31.dgn 
! 


OPERATOR? 


NOTE: 


1. INSTALL POLE AND LUMINAIRE ON EXISTING FOUNDATION. 
BOLT CIRCLE TO MATCH EXISTING FOUNDATION. POLE AND 
PARKING LUMINAIRE ARE TO BE BLACK. 


REMOVE AND REPLACE EXISTING LUMINAIRE WITH LED 
ROADWAY LUMINATRE - B (GREY). 


UPMC MONTEFIORE 


10:47:20 PM 


PLOTTED? 3/22/2024 


Za. 


28 888e8 6/7 | 5065 


15" 
(B)INV EL 926.80; 12" CLAY 


Bee MH 5066 \ 

SA_ ID: MHO28F027 

Bri ; UPMC MONTEFIORE INLET 7521 
4 


PWSA_ID: CBO28F003 
?. War 31 


PWSA MH 5064 
PWSA JD? MHO28B8007 


RIM = EL 929,99 
INV EL 919.99 


GA RN EN oo 
HH. B = 


SIGN 


o SEE NOTE 2 


ls 


G 


TU 


W 


FIFTH AVE CONSTR B 


FIFTH AVE 


oor 
N 46° 04’ 17" E 


= tH 
N 47°53" 50" E 


MATCH LINE SEE SHEET 720 


MATCH LINE SEE SHEET 718 


EU ; ) 3, Gye 2 
é 10" BIKE LANE > To” &4 BTR ANE SY & WTR 
R/W LINE XL EGAL R/W LINE LEGAL R/W LINE BR | 


> 


STA. 534419, RT 


531+39, RT 


rose 


N_42°047 


LEGEND: 


LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


16 


MCKEE PLACE CONSTR B 


pLEGAL R/W LINE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EU aw EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
MATCH LINE SEE SHEET 739 


MCKEE PL 


RELOCATED LIGHTING STANDARD 
2" DIRECT BURIAL CONDUIT 
CONCRETE ENCASED CONDUIT 

40 FEET JUNCTION BOX 


375 
DESIGNED MEM PORT AUTHORITY OF ALLEGHENY COUNTY 


SANTANGELO THE PREPARATION OF THIS 


"michae!.megarry" 


DOCUMENT HAS BEEN FINANCED IN DRAWN JDR PITTSBURGH PENNSYLVANIA 
BOS o FeDeRAt nat ASMS SON NOT FOR CHECKED GML BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower CeeTRIEAh Baw eeneme = INCHARGE CML LIGHTING PLANS 
707 Grant Street ben ate Ga eee URBAN MASS TRANSPORTATION st} CONSTRU CTION) DATE 05/01/24 FIFTH AVE - STA 528+50 TO STA 534+50 
sh Fl ee gene om 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 ; acacia COUNTY, PENNSYLVANIA SY AS SHOWN Port Authority CONTRACT NO. BRT-001 
, FAX: (724) 847-0673 REVISIONS connecting people to life G. NO. LP25 SHT. 719 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0223691\BRT_10_RD_ELEC32. dgn 


OPERATOR? 


10:47:37 PM 


Ae 
Mm 
QD 
INLET 7519 a 
PWSA_ID: CB028B008 


PLOTTED? 3/22/2024 


D 


WATER 
EL 922.24; LEAF GUARD 


S 
= 
cr 
= 
ae 
Mm 


PWSA MH 5062 
PWSA ID? MHO28B04 
RIM = EL 928, 49 

INV EL ?, PAVED OKWER 


PWSA MH 5062 
PWSA ID? MHO28B040 


RIM = EL 929. 14 
fr EL 921.54 


SEE NOTE 3 


LEGAL R/W LINE 


INLET 7518 
PWSA_ID: CB028B009 


GRATE = EL 930. 56 


El 927.56, WATER 
EL 929.36, LEAF GUARD 


PWSA MH 5060 
ae ID: MHO28B0 18 
IM = EL 929.93 
TA El. G24, 33 
(A) INV EL 923.73, 15" CL 
CBP INV.EL 922,98, FS" CL 


INLET 7517 
PWSA_ ID: CBO28B01 1 


WATER 
EL 926.49; LEAF GUARD 


AY 
AY 

PWSA MH 5059 
PWSA_ID: MHO28B034 


RIM = EL 931.83 
INV EL 925.83, DEBRIS 


Al i 
SEE NOTE 1 


FUT 
UPMC PRE 
DEVELC 


—SEF NOTE 
LEGAKR INE, 


NP Fy 


= 


f 


MATCH LINE SEE SHEET 719 


ai EIA 


ue GV Gv 


ee 


= BIA 
R/W LINE 


STAND 
El PIPE 


PWSA MH 5 


NOTE? 
LUMINAIRE AND POLE ARE TO BE BLACK. 


REPLACE EXISITNG POLE FOUNDATION 
WITH JB-1 TO INTERCEPT EXISTING STREET 
LIGHTING CIRCUIT. 


REMOVE AND REPLACE EXISTING LUMINAIRE 
WITH LED ROADWAY LUMINAIRE - B (GREY) 


REFERENCE ROADWAY PLANS. PROPOSED CURB, 
SIDEWALK AND CURB RAMPS ON THE NORTH SIDE 
OF FIFTH AVE BETWEEN ATWOOD ST AND DESOTO 
ST TO BE CONSTRUCTED BY UPMC CONTRACTOR. 


SANTANGELO 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


732 THIRD AVENUE, 


—_— 
LINDSAY 


= 


PWSA 


PWSA_ ID? MHO2 


HW 761 


MATCH LINE SEE SHEET 721 


'G 


: POSTS Osyfy 


INLET 
PWSA_ JD: 


F516 


CBO028BO 


RAME 


2 EGAL R/W L 


= & 


RIM = 
INV EL? 


L 929, 


LLEGAL R/W LINE 


MEY RAN AVE 


EE NOTE 3 
a a 


LEGAL R/W LINE 


EL 930. 33 
83, WATE 
- 97, NO 


PWSA MH 5058 
PWSA_ID: MHO28B037 


RI 1932. 
PIPE Box s Pee iW Eu > PAVED over 
aq 


LEGEND: 

LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & ESTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 


RELOCATED LIGHTING STANDARD 


2" DIRECT BURIAL CONDUIT 


40 FEET 


THE PREPARATION OF THIS 


CONCRETE ENCASED CONDUIT 
JUNCTION BOX 


A) 2#6, #6G, 2" CONDUIT 


DESIGNED 


fLEGAL R/W LINE 


VAULT[- ~ 
| 


ATWOOD ST CONSTR 
LEGAL R/W LINE 


& 


ATWOOD ST 
N 42902”34" W 


15 


DRAWN 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


ELECTRICAL ENGINEERS 


SUITE 102 

NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


JDR 


CHECKED CML 


NOT FOR 


IN CHARGE CML 


DATE 


STRUCTION) 


05/01/24 


SCALE 
AS SHOWN 


376 
PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 
FIFTH AVE - STA 534+50 TO STA 540+50 


Port Authority 7D 


10? 48:19 PM 


\  \\ \ \ 
PARRAN HALL \  \\ \ : | 
\  \\ \ be 
\ 


FUTURE \ r ; 
UPMC PRESBYTERIAN \ \  \\ | 
DEVELOPMENT \ \ ,  \\ | i 


PLOTTED? 3/22/2024 


PWSA MH’ 5053 
PWSA_JD: MHO28 BO33 


Cz. 0 & 
INLET W512 & yeh ui eegee: \ \ PWSA MH 5048 
PWSA ID? CB028C0 19 PWSA IDs salen | BEM 71 92842" 
B oGRALe “Lgl ge 928. 33 L 
oer srohiM = EL 927.85 


as EL 335° 95 
LEAF GUARD 


. 30 
INY EL 924.05,/12" CLAY 


PWSA MH 5054 
PWSA AI Di MHO28 BO36 
EL Boh oe, 


920. 
INV EL 925. 33, 


15" CLAY 


SEE NOTES ZL 
LEGAL A LINE 6 


ST? ~* > x 
9989986 808 5] 
so) 2292888888 8888 8 
PWSA MH 5046 
e PWSA_ID: MHO28C008 
RIM = EL 926.01 
SEE NOTE 1 IW EL 916. 56 


4== 


W 


apy 8" 
: 8’ PAR 
: u 2 NM iH 6" 


ei. : fa) y 
7 Ee soy * ¢- te FIRTH AVE CONSTR B EAT 

= aa, ¢ \ 
SE} ——___—_——————__— x = = t = ToD an PAS -_ 
N 46°59/55'£ = iS 8" GAS 

I] = 
" a 
\ Ww 


545 


N 47°56’ 52" E eae) 


MATCH LINE SEE SHEET 722 


MATCH LINE SEE SHEET 720 


ew Se qn aRE Fie 


v pains : --- = = wy 
LEGAL R/W LINE, LEGAL R/wW ll 22S 
SEE NOTE 1 \ 
oof 4 : STAIRS 

\ RAMP 


\Lecal R/W LINE = 


PWSA MH 5050 
SA_ID: MHO28CO11 


RIM = EL 928.31 
INV EL 917.71 


ARTS 


/A LITCHFIELD 
U[LDING 


INLET 7513 
PWSA_ID: CB028B0 1 3 
929. 98 


ATER 
LEAF GUARD 


Be 9 a 


LEGEND: 


LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
ROADWAY LUMINAIRE B WITH 30’ STEEL POLE NOTEs 


TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 2 : \ \ \ 1. REMOVE AND REPLACE EXISTING LUMINAIRE WITH 
° : S \ LED ROADWAY LUMINAIRE - B (GREY). 


2. REFERENCE ROADWAY PLANS. PROPOSED CURB, SIDEWALK AND CURB 
RAMPS_ON THE NORTH SIDE OF FIFTH AVE BETWEEN ATWOOD ST 
AND DESOTO ST TO BE CONSTRUCTED BY UPMC CONTRACTOR. 


92 
EL 927: 38; 


LEGAL R/W LINE 
OAKLAND AVE 


r 


LED 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


40 FEET 


317 
PORT AUTHORITY OF ALLEGHENY COUNTY 


DESIGNED 


"michae!.megarry" 
FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0223691\BRT_10_RD_ELEC34. dgn 


OPERATOR: 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, 


SANTANGELO 
—_— 


LINDSAY 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


ELECTRICAL 
732 THIRD AVENUE, SUITE 102 
NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


ENGINEERS 


PA 15219 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


DRAWN JDR 


CHECKED CML 


IN CHARGE CML 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authority 


PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 
FIFTH AVE - STA 540+50 TO STA 545+50 


G. NO. LP27 SHT. 


connecting people to life 


CONTRACT NO. BRT-001 


721 


102 48:36 PM 


- 


PWSA MH 5043 
PWSA JD: MHO27 RO?24 


PWSA MH 5041 
PWSA_ ID: MHO27 RO24 


RIM = EL 922.78 
INV EL 911.58 


= 
= 


gl EGAL R7W l TNE Oe 


15" CLAY 


PLOTTED? 3/22/2024 


na 
PWSA MH 5037 
PWSA_ ID: MHO27 ROO 


INLET 7511 
PWSA ID? INO27 ROOT | 
= B 922, 42 


WATER 
EL 921.57, LEAF GUARD 


THACKERAY AVA 
NEGAL R/W LINE 


CONSTR B 


INLET 7508 

PRESBY LERTAN RATE = EL SIE Le 
EL 913.52, WATER 

CHORE EL 913.62; 15" RCP 


SOLDIERS AND 
LAWN 


PWSA MH 5037 
PWSA ID: MHO27 


88 8 880 8 89839 86 88 at 


LEGAL R/W LINE 
LEGAL R/W LINE 


y= 


PARKING 


PWSA MH 5039 
PWSA_ID MHO27 ROZ 
><GIM = EL 922 


\ 
t 


I 
< 
me): E\ 
= = 
—— 


\ 


gsosss dye 


15" CLAY 


POST 
POST 


UNIVERSITY PLACE CONSTR B 


ae 
THACKE AV 
ACKER® 3 


Bs 86 8s BS 
& & & 


PWSA MH 5038MARK A. NORDENBERG 
eS PWSA_ ID: MHO27ROO1 © HALL 
Zo © RIM = EL 919.43 

46 INV EL 907. 63 


| BIGELOW BLVD STATION 
LEGAL Wary FANE 


S 


5 
Y Sota R/W LIN. 
_ fbEGal R/W LINE e_& 


hINE speed c SEE NOTE 1 
ee — | £ 
Ms G G O 13 LD-ED XD la CNY Pou 
5 4 OT . =e DY: TAs BOE 


723 


546 
= = 
N 47456" 52" E 8H GAS 


‘-8" BUFFERS 


MATCH LINE SEE SHEET 


E 


MATCH LINE SEE SHEET 721 


9 4B TKETLANES ; = 


f 4 ee er BENCH a i ASH 


7 RAYN n Tu 
LEGAL R/W LINE INGENCA BENCH 


INLET 7510 
PWSA [De CBO28C024 
GRATE =_EL 922. 30 


EL 918.30, WATER 
EL 921.75, LEAF GUARD 


LEGAL R/W LIME 


SEE NOTE 1 


TER 
EL 914.64; L PAF GUARD 


LEGEND: 

LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25/STEEL POLE 
RCHENEEY” QUADRANGLE, \ LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
- : LED ROADWAY LUMINAIRE B WITH 30’STEEL POLE 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


N 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


378 
PORT AUTHORITY OF ALLEGHENY COUNTY 


NOTE: 


1. REMOVE AND REPLACE EXISTING LUMINAIRE WITH 
LED ROADWAY LUMINAIRE - B (GREY). 


40 FEET 


DESIGNED 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michadel. megarry@aecom. com\d0223691\BRT_10_RD_ELEC35. dgn 


OPERATOR? 


SANTANGELO 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


—_—_— 


PART THROUGH A GRANT FROM THE 


LINDSAY 


FEDERAL TRANSIT ADMINISTRATION, 


ELECTRICAL ENGINEERS 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


732 THIRD AVENUE, SUITE 102 


URBAN MASS TRANSPORTATION ACT 


NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


FAX: (724) 847-0673 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DRAWN JDR 


NOT FOR 


CHECKED CML 


IN CHARGE CML 


CONSTRUCTION) 


DATE 


05/01/24 


SCALE 


AS SHOWN 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 
FIFTH AVE - STA 545+50 TO STA 551+50 


Port Authority 


connecting people to life 


[weno LP28d sHt. 722 


NOTEs 


1. EXTENET POLE TO BE REMOVED AND RELOCATED. WORK 
DONE BY OTHERS. 


REMOVE AND REPLACE EXISTING LUMINAIRE WITH LED 
ROADWAY LUMINAIRE - B (GREY). 


10:49:19 PM 


PWSA MH 5031 
——PWSA_IDs MHO2Z7 ROO7 


PLOTTED? 3/22/2024 
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PWSA MH 5029 
PWSA_ ID MHO27 RO13 


RIM = EL 911.77 
INV EL 900. 07 
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NS ae 


INLET 7507 
PWSA_ IDs CBO27 RO13 


SEE NOTE 1 
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5 N 49°30753° — 
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MATCH LINE SEE SHEET 724 
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—- 
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PWSA MH 5030 
PWSA_ID: MHO27R 


TOP Eb Off 57 
INV EL 899. 57 & 


= _y 
\ LEGAL R/W LINE 


PWSA MH 5033 
PWSA_ID: MHO27 RO 
RIM = EL 915.03 


INV EL 902. 63 Se 


INLET 7505 

PWSA 1D: CBO27 RO16 
GRATE = EL 912.1 
EL 909. 18, LEAVES 

EL 910.18, LEAF GUARD 


SEE NOTE 2 


INLET 750 


LEGEND: 


LED ACORN LUMINAIRE ON 12’ POLE 
LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 


PWSA MH 5025 LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
PWSA [ID MHO27 RO10 Ww2 


RIM = EL 911, ie 
THU 1 b08y LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
iy, Bb gOS. 77, LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


EL 909: 34; 


ATER 
EAF GUARD 
we 


pLEGAL R/W_LINE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE 710 BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 

2" DIRECT BURIAL CONDUIT 

CONCRETE ENCASED CONDUIT 

JUNCTION BOX 


BIGELOW BLVD 
LEGAL R/W LINE 


40 FEET 


379 
PORT AUTHORITY OF ALLEGHENY COUNTY 


DESIGNED 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


SANTANGELO 
—_— 


LINDSAY 


ELECTRICAL ENGINEERS 


732 THIRD AVENUE, SUITE 102 


NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DRAWN 


JDR 


CHECKED 


CML 


IN CHARGE 


CML 


DATE 


05/01/24 


SCALE 


AS SHOWN 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 


FIFTH AVE - STA 551+50 TO STA 555+50 


CONTRACT NO. BRT-001 
G. NO. LP29 SHT 


Port Authorit 


connecting people to life 


y 


723 


PWSA MH 5017 
PWSA _1D§ MHO27 M008 


M= EL 917.70 


INV EL 977.90, 
12" CLAY + 


we? 


= 
“pwsa mH 5016 §& 
F MHOLT MQ O 
M = EL 917,10 


10:49:37 PM 


TENNYSON AVE 


53, 


PLOTTED? 3/22/2024 
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PWSA_ ID: MHO27 R029 EL 917.75; 


RIM = EL 914.50 
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Sit a sen! ba PwSA_IDs MHOLTMO23 
é EL 59 1S; 80 
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Qo ————7} 


LEAVES 
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MATCH LINE SEE SHEET 725 
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PWSA_ID: CBO27 ROO8 
SEE NOTE 2 


GRATE = EL Pears 
EL 910.03, “ EMERGENCY 
CALL BOX 


LEAVES 
EL 911.73; LEAF GUARD 
p og o> 


: DENSE VEGETATION 
is a é LEGEND: 


CHILLED EL 908.99, ' 
XL WAGER LED ACORN LUMINAIRE ON 12’ POLE 


Y 


LEGAL R/W LINE 
SEE NOTE 1 


EL 910.99, 
We . c LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
&> LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 


NOTE? 


1. REMOVE AND REPLACE EXISTING LUMINAIRE WITH ‘ 
LED ROADWAY LUMINAIRE - B (GREY). 2" DIRECT BURIAL CONDUIT 


40 FEET 
REMOVE AND REPLACE EXISTING LUMINAIRE WITH CONCRETE ENCASED CONDUIT 
LED ROADWAY LUMINAIRE - B (BLACK). JUNCTION BOX 


RELOCATED LIGHTING STANDARD 


380 
PORT AUTHORITY OF ALLEGHENY COUNTY 


DESIGNED 


"michae!.megarry" 


SANTANGELO 
—_—_— 


LINDSAY 


A=COM 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


NOT FOR 


DRAWN 


JDR 


PITTSBURGH PENNSYLVANIA 


CHECKED 


CML 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


U.S. DEPARTMENT OF IN CHARGE CML 
ie 29805 cr] CONSTRUCTION = 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


LIGHTING PLANS 
FIFTH AVE - STA 555+50 TO STA 561+50 


[CONTRACT NO. BRT-001 | 
Port Authority a7 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


ELECTRICAL ENGINEERS 
732 THIRD AVENUE, SUITE 102 
NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0223691\BRT_10_RD_ELEC37. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


PLOTTED? 3/25/2024 


"michael. megarry" 


OPERATOR? 


3:32:57 PM 


PWSA MH 5013 
PWSA_ ID: MHO27 M012 
RIM = EL 920. 87 
INV EL 909. 12 


INLET 5081 
eh ye -BORD PWSA_ ID: CBO27 M002 
PWSA_ID MHO27 M022 GRU EL 976. 00, 73" CONC 
RIM = EL 920. 36 
INV EL 907. 86 


PWSA MH 5014 
PWSA_MHO27 MO 11 
RIM = EL 920. 52 
INV EL 909. 02 


O 
PWSA MH 5010 = 
PWSA_ID? MHO27 MOV 3 / ff; 6 
~ | RIM = EL 921.97 / PWSA 5077 
| INV EL 909. 67 b f PWSA_ID: 88027 M004 


ki EGA R. LINE 
RUSKIN V 


| STA. 563+25, LT 
SEE NOTE 17 


INLET 


=| 
hos 
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EGAL R/W 
hs 
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At =e OHA 
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MATCH LINE SEE 


184 BIKE LA 
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eae STA. 564+09, RT 
LEGAL R/ SEE NOTE 1 
INLET 5081 : 


SEE NOTE PWSA_ID: CBO27 M001 
E = EL 918. 


GRAT 73 : ; 
INV EL 915. 63,~EAVES / 
INV EL 318: S16 Pa LEAF GUARD ' / PWSA MH 50 
& / / PWSA_ID: CBO27 
se S RIM 22, 
v7 Z é 7 
Ni : F 
</ : LEGEND: 
2 y 7 LED ACORN LUMINAIRE ON 12’ POLE 
2 a é 
& LED ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
N 
LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


COL Ml a EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
RELOCATED LIGHTING STANDARD 


NOTEs 2" DIRECT BURIAL CONDUIT 


1. INSTALL POLE AND LUMINAIRE ON EXISTING FOUNDATION. BOLT CIRCLE TO CONCRETE ENCASED CONDUIT 
MATCH EXISTING FOUNDATION. POLE AND LUMINAIRE TO BE BLACK. dotceey JUNCTION BOX 


eye AND REPLACE EXISTING LUMINAIRE WITH LED ROADWAY LUMINAI 
GREY). 
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A=COM SN Agana LE EF TS ceo — 
LUN DS AY Eas ame NOT FOR Cnecre OM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Guilt Tower —.. U.S. DEPARTMENT OF INCHARGE — CML LIGHTING PLANS 
707 Grant Street 732 THIRD AVENUE, SUITE 102 URBAN MASS TRANSPORTATION AGT CO STRU CT | ON ) one 98/01/24 alas ae : ol pet) 1g SIA abGts0 
5th Floor Ree Rie on ek ieee OF 1964, AS AMENDED, FOR THE 


: E DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE A h 1 CONTRACT NO. BRT-001 
PHONE: (724) 847-0407 : AS SHOWN rl 
Pittsburgh, PA 15219 steed : : : fer REGGAE COUNTY, PENNSYLVANIA Port Aut 10! f ty SWONe LPH 
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10:50:40 PM 


PLOTTED? 3/22/2024 
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MATCH LINE SEE SHEET 702 
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WALK 
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POT STA 21+00.00 CHATHAM SQ CONSTR B 


TEMB, CONSTR EASE 


LEGEND: 

ACORN LUMINAIRE ON 12’ POLE 

ROADWAY LUMINAIRE A WITH 25’ STEEL POLE 
TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


LUMINAIRE_ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE 
REMOVED & RELOCATED 


EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 


RELOCATED LIGHTING STANDARD 
2" DIRECT BURIAL CONDUIT 
CONCRETE ENCASED CONDUIT 
JUNCTION BOX 
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"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


SANTANGELO 
ce 


LN DD Sear 


AN 
POT STA 129+24. 


R/W LINE 
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UPTOWN WE 
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Wee = SEOUNDAT ION TYPE A 
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2" CONDUIT 


3*6, 


#66, 


NOTE: 


1. 


INTERCEPT EXISTING LIGHTING CIRCUIT 
WITH JUNCTION BOX, JB-1 AT REMOVED 
FOUNDATION LOCATION. EXTEND CONDUIT 
ENE ST EANGS #6G TO RELOCATED LIGHT 


DESIGNED 


OG 


ELECTRICAL ENGINEERS 


732 THIRD AVENUE, SUITE 102 
NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


DRAWN 


JDR 


CHECKED 


CML 


IN CHARGE 


CML 


DATE 


05/01/24 


SCALE 


AS SHOWN 


TEMP CONSTR 
EASEMENT 


384 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


LIGHTING PLANS 
FORBES AVE - STA 128+00 TO STA 133+50 


Port Authority aE 


LEGEND: 

LED ACORN LUMINAIRE ON 12’ POLE 

LED ROADWAY LUMINAIRE A WITH 25’STEEL POLE MATCH LINE SEE SHEET 703 

LED TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 

LED ROADWAY LUMINAIRE B WITH 30’ STEEL POLE Se : ¥ —- 
GUIDE RAIL GUIDE’RAIL 

LED TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


10:53:59 PM 


PLOTTED? 3/22/2024 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE FUTURE 
REMOVED & RELOCATED UQUESNE UNIVERSIT 

STUDENT HOUSING 
EXISTING LUMINAIRE & ARM ONLY TO BE REMOVED 
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MATCH LINE SEE SHEET 728 
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Gulf Tower Gee CRicnt RESIN TERS = INCHARGE CML LIGHTING PLANS 
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Si ee ce gen mae 
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OPERATOR? 


LEGEND: 
ACORN LUMINAIRE ON 12’ POLE 
ROADWAY LUMINAIRE A WITH 25’ STEEL POLE MATCH LINE SEE SHEET 704 
TEARDROP LUMINAIRE A WITH 25’ DECORATIVE POLE 
ROADWAY LUMINAIRE B WITH 30’ STEEL POLE 
TEARDROP LUMINAIRE B WITH 30’ DECORATIVE POLE 


10:54:15 PM 


PLOTTED? 3/22/2024 


LUMINAIRE ON SIGNAL POLE, FOR INFORMATION 
ONLY (REFERENCE TRAFFIC SIGNAL PLANS) 


EXISTING POLE TO BE REMOVED INCLUDING ALL 
LIGHTING EQUIPMENT & APPURTENANCES 


EXISTING POLE & LIGHTING EQUIPMENT TO BE FUTURE 

REMOVED & RELOCATED DUQUESNE UNIVERSITY 
COLLEGE OF OSTEOPATHIC 
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7:50:08 PM 


PLOTTED? 3/21/2024 


ACCESSIBLE RAMPS? SEE AR-003 FOR SHELTER SIZE AND AMENITIES SCHEDULE. SEE AR-100s FOR 

STATION AREA WORK IS TO OCCUR AS SPECIFIED IN TERMS AND CONDITIONS. MAX. ALLOWABLE? 8.3% TYPICAL SHELTER PLANS, ROOF PLANS, REFLECTED CEILING PLANS (RCPs) AND 
_ ELEVATIONS. SEE AR-200s FOR TYPICAL SHELTER SECTIONS. SEE AR-340 FOR 
CONTRACTOR IS RESPONSIBLE FOR COORDINATING WORK. ADA - FACILITIES ACCESSIBILITY REQUIREMENTS: SITE FURNITURE AND CABINET DETAILS. 


CONTRACTOR IS RESPONSIBLE FOR REVIEWING AND UNDERSTANDING THE ENTIRE SET OF CONTRACT ALTHOUGH THIS PROJECT HAS BEEN DESIGNED TO COMPLY WITH ADA REQUIREMENTS, IT SHALL SHELTER DESIGN IS TO ACCOMMODATE REQUIRED STATION LIGHTING LEVELS. 
DOCUMENTS. BE THE RESPONSIBILITY OF THE CONTRACTOR TO CONSTRUCT ALL FACILITIES WITHIN ADA 
REGULATIONS REGARDLESS OF CONSTRUCTION TOLERANCES WHICH MAY BE SPECIFIED ELSEWHERE FER TO STRUCTURAL DWGS FOR MORE INFORMATION ON STATION PAD DETAILS AND 
CONTRACTOR IS TO NOTIFY THE ENGINEER OF ANY DISCREPANCIES BETWEEN EXISTING IN THESE CONTRACT DRAWINGS OR IN THE SPECIFICATIONS. FOR THE CONCRETE STATION FOUNDATION LOCATIONS. SHELTERS ARE DIMENSIONED 
CONDITIONS, DRAWINGS, AND SPECIFICATIONS. NO WORK WILL COMMENCE PRIOR TO RESOLUTION FROM EDGE OF STATION PAD. SEE DWG ST-1 FOR STRUCTURAL DESIGN LOADS. 
OF DISCREPANCIES. NOTE: THE CONTRACTOR’ S ATTENTION IS DIRECTED TO THE FACT THAT CONSTRUCTION 
TOLERANCES ARE ZERO WHEN PERTAINING TO ADAAG REQUIREMENTS. REFER TO CONTROL SYSTEMS DWGS FOR CONDUIT LAYOUT AND EQUIPMENT 
DO NOT SCALE DRAWINGS. REQUIREMENT/QUANTITIES. CONDUIT CONNECTIONS ARE TO BE LOCATED TO CENTER 
POINT OF COLUMNS. REFER TO CONTROL SYSTEMS DWGS FOR CCTV LAYOUTS. 


APPL ICAB CODES AND STANDARDS REFER TO ROADWAY PLANS DWGS FOR RAIN LEADER CONNECTIONS. 
THE FOLLOWING OUTLINES THE GENERAL QUALITY OF THE WORK EXPECTED: ALL MATERIALS USED 


ARE REQUIRED TO BE GOOD AND NEW QUALITY AND MEET OR EXCEED ALL APPLICABLE INDUSTRY = REFER TO ROADWAY PLANS AND STRUCTURAL DRAWINGS FOR STATIONING. 

STANDARDS. WHERE SPECIFIC PRODUCTS OR MANUFACTURERS ARE NOT NOTED OR SPECIFIED, THE REFER TO THE TECHNICAL PROVISIONS FOR APPLICABLE CODES. DURING THE DESIGN 

CONTRACTOR IS TO NOTIFY THE ENGINEER IN ORDER TO OBTAIN A STANDARD OR QUALITY. OF THE PROJECT. PENNSYLVANIA UNIFORM CONSTRUCTION CODE ADOPTED THE IBC 2018. DIMENSION LINES ARE SHOWN TO FINISH MATERIAL UNLESS NOTED OTHERWISE. 
THE APPLICABLE CODE REFERENCES AND SECTIONS FOR DESIGN ARE AS FOLLOWS: 

PROVIDE MATERIALS AND WORKMANSHIP IN ACCORDANCE WITH PENNDOT PUBLICATION 408, ANSI/ THE ARCHITECTURAL SHELTER DRAWINGS ARE MEANT TO PROVIDE VENDORS WITH THE 

AASHTO/ AWS/ D1.2/ D1.2M STRUCTURAL WELDING CODE/ 2014 AND CONTRACT DOCUMENTS. PERTINENT ASPECTS OF THE DESIGN REQUIRED TO FIT SITE CONDITIONS, MEET 

2018 IBC - INTERNATIONAL BUILDING CODE, AS AMENDED BY THE PENNSYLVANIA TECHNICAL AND OPERATIONAL NEEDS, AND ACHIEVE A DESIRED AESTHETIC. 

ALL WORK IS TO BE DONE WITH THE APPROPRIATE TOOL(S) AND MATERIAL(S). THE ENGINEER BUILDING CODE 2018 

HAS THE RIGHT TO REJECT ANY WORK NOT DONE APPROPRIATELY. 2018 IFC - INTERNATIONAL FIRE CODE ALTERNATIVE DETAILS THAT MEET THE DESIGN INTENT INCLUDING EXTRUSIONS, 

Cit 2018 IPC - INTERNATIONAL PLUMBING CODE SHAPES, AND/OR CONNECTIONS ARE ACCEPTABLE PENDING APPROVAL OF THE 

CONTRACTOR SHALL PROVIDE AND MAINTAIN ALL NECESSARY TEMPORARY BARRICADES, PERSONAL = AUTHORITY AND THE ENGINEER. SEE 10 734 BUS SHELTERS. 

PROTECTION EQUIPMENTS AND SHORING NECESSARY FOR SAFE CONDITIONS. COORDINATE ALL 2018 IMC - INTERNATIONAL MECHANICAL CODE 

LOCATIONS WITH THE ENGINEER. 2018 IECC - INTERNATIONAL ENERGY CONSERVATION CODE, AS AMENDED BY THE PENNSYLVANIA TEXT TO SPEECH BUTTON TO BE MOUNTED AT AN ADA COMPLIANT HEIGHT ELEVATION. 

ENERGY CODE 2018 

CONTRACTOR SHALL PROVIDE AND MAINTAIN ALL NECESSARY TEMPORARY LIGHTING. COORDINATE NEPA 70 - 2017 NEC NATIONAL ELECTRIC CODE 

ALL TEMPORARY LIGHTING LOCATIONS WITH THE ENGINEER. APPL ICABI DESIGN STANDARDS 


ALL DIMENSIONS ARE MEASURED HORIZONTALLY, UNLESS NOTED OTHERWISE. 


CONTRACTOR IS RESPONSIBLE FOR PROTECTING THE WORK FROM DAMAGE DUE TO THE ONGOING 2010 ADA STANDARD FOR ACCESSIBLE DESIGN PORT AUTHORITY OF ALLEGHENY COUNTY BUS STOP AND STREET DESIGN 


OPERATIONS. DAMAGE TO WORK IN PLACE SHALL BE REPORTED TO THE ENGINEER IMMEDIATELY GUIDELINES, PUBLISHED 07/18/19 
UPON DISCOVERY. PENNSYLVANIA ACCESSIBILITY CODE FOR 2009, A1171 


PUBLIC RIGHT OF WAY ACCESSIBILITY GUIDELINES AS PUBLISHED AUGUST 8, 2023 PRT WAYFINDING GRAPHICS STANDARDS MANUAL, DRAFT DATED MAY 03, 2018. 


CONTRACTOR IS RESPONSIBLE FOR THE SECURITY OF ITS MATERIALS, EQUIPMENT, AND TOOLS. 


noes SHELTERS WILL BE BUILT OF TYPE II CONSTRUCTION PER IBC. THE FOLLOWING PRT BRAND GUIDELINES 1.0 
Vv 
SOREL eC RAR EEEUENTC TUchereo Br MOCK AT THE oe OTHER PANDSEAPE FIRE RATINGS ARE REQUIRED TO MEET TYPE II IN ACCORDANCE WITH IBC: 
UNPROTECTED NON-COMBUSTIBLE: 0 HOURS COL CENTERLINE 
60’ -0" (CANOPY WIDTH VARIES) 


13’ -10" 


—6-FT x 1-FT TACTILE BOARDING STRIP, SEE 5/AR-340 
— 8-FT DEPTH ADA BOARDING ZONE 

LEADING EDGE OF FRONT BUS DOOR 

FRONT OF BUS, VARIES 

FACE OF CURB 


BUS DOOR PLANNING MODULE 


BUS DOOR TEMPLATE IS BASED ON THE PAAC BUS STOP AND STREET DESIGN 
GUIDELINES V 2.0 ISSUED 6/12/19. 


PROJECT STATIONS ARE DESIGNED TO ACCOMMODATE THE PAAC’S FULL BUS FLEET AS 
DEFINED IN THE PAAC BUS STOP GUIDELINES, AND THE REQUIRED 5-FT x 8-FT 
REQUIRED ADA BOARDING AREA IS ADJUSTED TO ACCOMMODATE ALL BUSES. PLANNING 
MODULE ASSUMES LEADING EDGE OF FRONT DOORS STOP AT SAME POINT ALONG CURB. 


STATIONS ARE DESIGNED WITH THE ASSUMPTION THAT ONLY THE FRONT BUS DOOR 
REQUIRES AN 8-FT DEPTH BOARDING AREA. 


DESIGNED JS PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM ete eqare etree oRaw_aa PTSBURG FENNSYLVANA 
PART THROUGH A GRANT FROM THE NOT FOR CHECKED LS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower U.S. DEPARTMENT OF INCHARGE OA ARCHITECTURAL PLANS-GENERAL NOTES, APPLICABLE 
707 Grant Street URGAN MASS TRANSPORTATION sr} CONSTRU CTION) BATE peyote CODES AND STANDARDS, AND CODE SUMMARY 
4 a i 
Pittsburgh, PA 15219 DESCRIPTION PORT AUTHORITY OF ALLEGHENY Ae StOWN Port Authority CONTRACT NO. BRT-001 


COUNTY, PENNSYLVANIA. 
REVISIONS connecting people to life pwe.no.  AROO2 


"michae!.megarry" 


FILE PATH? c% \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0233567\BRT001_01_ACH_AROO2. dgn 


OPERATOR? 


SE 
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win NOMINAL | NOMINAL BENCH trash | tvw AD WAYFINDING/ 2 ort) ¢ 
e* STATION NAME QUTBOND) | SHELTER| SHELTER Peres cater S| SHEGTER CABINET DISPLAY BOARDING 
a WIDTH LENGTH are A QTy QTY PANEL QTY |STRIP QTY 
my 

5 UPTOWN WEST STATION INBOUND 7 30! 3 1 2 1 

al 

iis. 


PRIDE ST STATION INBOUND 5! 30’ 2 1 


UPTOWN CENTRAL STATION INBOUND 30’ 1 


JUMONVILLE ST STATION INBOUND 30° 1 


SOHO STATION INBOUND 30° 


WEST OAKLAND STATION INBOUND 30° 


CHESTERFIELD RD STATION INBOUND 60’ 


SEALANT ALL 


ATWOOD STATION INBOUND NONE ERC OO EEC te AROUND 


2"x2"x10’ SIGN POST POWDER COATED BLACK 


BIGELOW BLVD STAT INBOUND 30’ SSTL CORNER BOLT 
WITH NUT & WASHER 


4" MAX 
8' MIN 


TENNYSON AVE STAT INBOUND 60’ 
CONC PAVEMENT 


eloooc000000000 & 


NOT USED 


NOT USED 


2220/0 


UPTOWN WEST STATION OUTBOUND 60’ 


PRIDE ST STATION OUTBOUND 60’ 


UPTOWN CENTRAL STATION OUTBOUND 30’ GALV ANCHOR 
POST SLEEVE 


JUMONVILLE ST STATION OUTBOUND 30 a 
GALV ROD ANCHOR » — Ven eEe OTN 
TYP 


SOHO STATION OUTBOUND 30’ 


WEST OAKLAND STAT OUTBOUND 60’ 


McKEE PL STATION OUTBOUND 60’ 


CENTRAL OAKLAND STATION OUTBOUND 60’ (QTY 2) 
SIGN POST FOUNDATION 


BIGELOW BLVD STATION OUTBOUND 60’ NTS 


NOTES: 
SEE DWG AROO2 ENERAL AND SHEET NOTES 


FOR EQUIPMENT L TS, REFER TO SITE PLAN 
ON DWGS ARO16 GH ARO25, & ARO28 
THROUGH ARO38 IMENSIONS SHOWN ON 
EQUIPMENT SHALL PROTOTYPICAL UNLESS 
NOTED OTHERWISE. FER TO CONTROL SYSTEMS 
PLANS FOR EQUI REQUIREMENTS AND 
QUANTITIES. 


USE PROTOTYPIC YOUT OF AD PANEL 

CABINETS AS _IN ED IN SHELTER ELEVATIONS 
ON DWGS AR103, 5, AND AR107. WINDSCREEN 
PANEL LAYOUT VARIES 


FOR LOCATION OF REAL-TIME INFORMATION 
DISPLAY BOX AND AD PANEL CABINET, SEE 
STATION SHELTER SITE PLAN ON DWGS ARO16 
THROUGH ARO38 


CONTRACTOR SHALL INSTALL SIGN POSTS FOR BUS 
STOP SIGNS SUPPLIED AND INSTALL BY PAAC 
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PLOTTED? 3/21/2024 


KEYNOTES: 

OUTLINE OF STATION PAD 

REAL-TIME INFORMATION DISPLAY 
(SMALL) WITH STATIC WAYFINDING AND 
TEXT TO SPEECH BUTTON 

TICKET VENDING MACHINE ( TVM) 
FUTURE TVM 

S&B VALIDATOR 

MJR VALIDATOR 

EMERGENCY BLUE LIGHT PHONE 


REAL-TIME INFORMATION DISPLAY 
(LARGE) WITH TEXT TO SPEECH BUTTON 


OUTLINE OF SHELTER CANOPY ROOF ABOVE 
TACTILE BOARDING STRIP 

TVM SHELTER, "TVM-1" 

BENCH TYPE 1 (3-SEATS) 

BENCH TYPE 2 ( 2-SEAT) 

CONCEALED RAINWATER LEADER / DOWNSPOUT 
TRASH RECEPTACLE 

AD PANEL CABINET 

STATIC WAYFINDING 

BICYCLE RACK / STORAGE 


KX 


STATION LOCATION PLAN (2 \ 20 FEET 
SCALE 1220 


30’-0" (4 EQUAL SPACES @ 7.5’ 


, 
(2) 
(3) 
(4 
(5) 
(8) 
@ 
(» 
() 
(12) 
(3) 
5) 
(1) 


ELECTRICAL/ 
COMMUNICATIONS 
CABINET 


EASEMENT 
NOTES? 


SEE DWG AR-002 FOR GENERAL AND SHEET 
NOTES. 


FOR STATION SHELTER WINDSCREEN TYPES AND 
it BAY TAGS, SEE DWG AR-095 AND AROY96. 


- _SEE_3/AR331 1) | Ji: IW Bw \ . FOR WIDTH AND HEIGHT DIMENSIONS OF WIND- 


SCREEN BAYS, SEE WINDSCREEN SCHEDULE 
ON DWG AR-O96. 


LEGAL R/W LINE . FOR STATION SHELTER CANOPY ROOF AND 
REFLECTED CEILING PLANS, SEE DWG AR-102. 


ALL SCREENED LINES INDICATE EXISTING. 


enti 


€ 2"x2" SIGN POST, —— | a 
SEE DWG 1/ARO03 -— FACE OF CURB 


STATION SITE PLAN 0 4 


SCALE® 1/4"=17-0" SCALE: 1/4" = 1' 


FOR ROADWAY PLAN SEE SHEET 358 
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LEGAL R/W LINE_ 


PLOTTED? 3/21/2024 


LEGAL R/W LINE 


STEVENSON ST 


FIFTH AVE 


KEYNOTES: 

OUTLINE OF STATION PAD 

REAL-TIME INFORMATION DISPLAY 
(SMALL) WITH STATIC WAYFINDING AND 
TEXT TO SPEECH BUTTON 

TICKET VENDING MACHINE ( TVM) 
FUTURE TVM 

S&B VALIDATOR 

MJR VALIDATOR 

EMERGENCY BLUE LIGHT PHONE 


REAL-TIME INFORMATION DISPLAY 
(LARGE) WITH TEXT TO SPEECH BUTTON 


OUTLINE OF SHELTER CANOPY ROOF ABOVE 
TACTILE BOARDING STRIP 

TVM SHELTER, "TVM-1" 

BENCH TYPE 1 (3-SEATS) 

BENCH TYPE 2 ( 2-SEAT) 

CONCEALED RAINWATER LEADER / DOWNSPOUT 
TRASH RECEPTACLE 

AD PANEL CABINET 

STATIC WAYFINDING 

BICYCLE RACK / STORAGE 


STATION LOCATION PLAN (2 0 20 FEET 
SCALE TDS ———e 


30’-0" (4 EQUAL SPACES @ 7.5’ 


/ 


iy 3 fon UB " 


f-1" / 


ELECTRICAL/ 
COMMUNICATIONS 
CABINET 


SOOGOOOOGE GOEELSE SO 


EE 3/AR331 


NOTES? 


SEE DWG AR-002 FOR GENERAL AND SHEET 
NOTES. 


FOR STATION SHELTER WINDSCREEN TYPES AND 
BAY TAGS, SEE DWG AR-095 AND AROY96. 


, SEE - FOR WIDTH AND HEIGHT DIMENSIONS OF WIND- 
— 7AR331 SCREEN BAYS, SEE WINDSCREEN SCHEDULE 
N\ -1\ ON DWG AR-O96. 


\ — i i ; - FOR STATION SHELTER CANOPY ROOF AND 
[ee REFLECTED CEILING PLANS, SEE DWG AR-102. 


ALL SCREENED LINES INDICATE EXISTING. 


l 
FACE OF “ig t 2"x2"| SIGN POST core net 
SEE |DWG 1/ARO03 1-0 S’-The" | 


CLEAR 


127-14" 


STATION SITE PLAN 0 4 


SCALE 1/4"=17-0" SCALE: 1/4" = 1' 


FOR ROADWAY PLAN SEE SHEET 361 
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dy ly 
KS | x _y _y SLEGAL RYW LINE REAL-TIME INFORMATION DISPLAY 
Sie (SMALL) WITH STATIC WAYFINDING AND 
=aQG TEXT TO SPEECH BUTTON 
STATION LOCATION PLAN (2 0 10 20 FEET TICKET VENDING MACHINE ( TVM) 
—_—_—— 


SCALE 1320 ARO18 


FUTURE TVM 

$&B VALIDATOR 

MJR VALIDATOR 

EMERGENCY BLUE LIGHT PHONE 


REAL-TIME INFORMATION DISPLAY 
(LARGE) WITH TEXT TO SPEECH BUTTON 


OUTLINE OF SHELTER CANOPY ROOF ABOVE 
TACTILE BOARDING STRIP 

TVM SHELTER, "TVM-1" 

BENCH TYPE 1 (3-SEATS) 

BENCH TYPE 2 ( 2-SEAT) 

CONCEALED RAINWATER LEADER / DOWNSPOUT 
TRASH RECEPTACLE 

AD PANEL CABINET 

STATIC WAYFINDING 

BICYCLE RACK / STORAGE 


30’-0" (4 EQUAL SPACES ®@ 7.5’ 


FUTURE FIFTH AND 
DINWIDDIE DEVELOPMENT 


LEGAL R/W LINE 
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SEE 
3/7AR331 


ELECTRICAL/ 

COWMUN CATIONS 

A MRT 
OH 


¢ 1 [Sister eierer'sce ‘- | 


+ 1 


NOTES: 


€ 2"x2" SIGN POST, 20K] |S -TY 
SEE DWG 1/AROO3 CLEAR 


STATION SITE PLAN CAN 4 0 4 


aa ae OF CURB 


1. 


2. 


3. 


SEE DWG AR-002 FOR GENERAL AND SHEET 
NOTE 


FOR STATION SHELTER WINDSCREEN TYPES AND 
BAY TAGS<, SEE DWG AR-O95 AND AROQE. 


FOR WIDTH AND HEIGHT DIMENSIONS OF WIND- 
SCREEN BAYS, SEE WINDSCREEN SCHEDULE 
ON DWG AR-O96. 
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SCALE: 1/4"=1/-0" RON 


SEALE EEA, 4. FOR STATION SHELTER CANOPY ROOF AND 
REFLECTED CEILING PLANS, SEE AR-096 


5. ALL SCREENED LINES INDICATE EXISTING. 
DESIGNED JS. PORT AUTHORITY OF ALLEGHENY COUNTY 
DOCUMENT HAS BEEN FINANCED IN DRAWN RA PITTSBURGH PENNSYLVANIA 
PART THROUGH A GRANT FROM THE NOT FOR CHECKED LS. BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF INCHARGE OA ARCHITECTURAL PLANS 
eausrontation moer THe | CCONSTRU CTION) SATE 5/01/24 8 UPTOWN CENTRAL STATION-OVERALL SITE PLAN 


OF 1964, AS AMENDED, FOR THE 7 
PORT AUTHORITY OF ALLEGHENY SCALE Port Authority CONTRACT NO. BRT-001 
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THE PREPARATION OF THIS 
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707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 
REVISIONS 


COUNTY, PENNSYLVANIA. AS SHOWN 
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ao KEYPLAN 
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LEGAL RAN LANE ASS 


KEYNOTES: 

OUTLINE OF STATION PAD 

REAL-TIME INFORMATION DISPLAY 
(SMALL) WITH STATIC WAYFINDING AND 
TEXT TO SPEECH BUTTON 

TICKET VENDING MACHINE ( TVM) 
FUTURE TVM 

S&B VALIDATOR 

MJR VALIDATOR 

EMERGENCY BLUE LIGHT PHONE 


REAL-TIME INFORMATION DISPLAY 
(LARGE) WITH TEXT TO SPEECH BUTTON 


OUTLINE OF SHELTER CANOPY ROOF ABOVE 
TACTILE BOARDING STRIP 

TVM SHELTER, "TVM-1" 

BENCH TYPE 1 (3-SEATS) 

BENCH TYPE 2 (2-SEAT) 

CONCEALED RAINWATER LEADER / DOWNSPOUT 
TRASH RECEPTACLE 

LEGAL R/W LINE AD PANEL CABINET 


STATIC WAYFINDING 
Ss ia BICYCLE RACK / STORAGE 
ne i 


2’ -0 


ONVILLE 


JU. 
ST 


STATION LOCATION PLAN (2 \ 20 FEET 
SCALE 1220 


NOTES: 
1. SEE DWG AR-002 FOR GENERAL AND SHEET 
NOTES. 


2. FOR STATION SHELTER WINDSCREEN TYPES AND 
BAY TAGS, SEE DWG AR-0O95 AND AROY6. 


- FOR WIDTH AND HEIGHT DIMENSIONS OF WIND- 
-O" (4 EQUAL SPACES @ 7.5’) SCREEN BAYS, SEE WINDSCREEN SCHEDULE 
ON DWG AR-O96. 


FOR STATION SHELTER CANOPY ROOF AND 
REFLECTED CEILING PLANS, SEE DWG AR-102. 


ALL SCREENED LINES INDICATE EXISTING. 


SOOOOOOOOE GOEELSE SO 


SEE es 
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ELECTRICAL/ 7 (1 T7AR331 
COMMUNICATIONS a —— 
CABINET 
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t 2"x2" SIGN POST, —— "| \ 
SEE DWG 1/ARO03 FACE OF CURB 


/i\ FIFTH AVE 


STATION SITE PLAN 


SCALE: 1/4"=17-0" SCALE: 1/4" =1' 


FOR ROADWAY PLAN SEE SHEET 365 
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KEYNOTES: 

OUTLINE OF STATION PAD 

REAL-TIME INFORMATION DISPLAY 
(SMALL) WITH STATIC WAYFINDING AND 
TEXT TO SPEECH BUTTON 

TICKET VENDING MACHINE ( TVM) 
FUTURE TVM 

S&B VALIDATOR 

MJR VALIDATOR 

EMERGENCY BLUE LIGHT PHONE 


REAL-TIME INFORMATION DISPLAY 
(LARGE) WITH TEXT TO SPEECH BUTTON 


OUTLINE OF SHELTER CANOPY ROOF ABOVE 
TACTILE BOARDING STRIP 

TVM SHELTER, "TVM-1" 

BENCH TYPE 1 (3-SEATS) 

BENCH TYPE 2 ( 2-SEAT) 

CONCEALED RAINWATER LEADER / DOWNSPOUT 
TRASH RECEPTACLE 

AD PANEL CABINET 

STATIC WAYFINDING 

BICYCLE RACK / STORAGE 


KIRKPATRICK STF. 


STATION LOCATION PLAN (2 \ 20 FEET 
SCALE TDS ———e 


30’-0' (4 EQUAL SPACES @ 7.5’ 


LEGAL R/W LINE 


RETAINING WALL 


SOOOOOOOOGE SOEESE SO 


“NELECTRICAL/ 
COMMUNICATIONS 
CABINET - 


NOTES: 


1. SEE DWG AR-002 FOR GENERAL AND SHEET 
NOTES. 


28° = 1.0" | 5’ -7Y2" 2. FOR STATION SHELTER WINDSCREEN TYPES AND 


BAY TAGS SEE DWG AR-095 AND AROS6. 
CLEAR FACE OF CURB © 


€ 2"x2" SIGN post, —— « FOR WIDTH AND HEIGHT DIMENSIONS OF WIND- 
SEE DWG 1/ARO03 SCREEN BAYS, SEE WINDSCREEN SCHEDULE 


AR ON DWG AR-O96. 
STATION SITE PLAN . FOR STATION SHELTER CANOPY ROOF AND 
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TYPICAL SHELTER SECTIONS 


STRUCTION) fore — 


SCALE 


AS SHOWN 


Port Authority | one mop a 


connecting people to life 


SHOWN, SEE DWG 4/AR330. 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


CONCEALED 3" INSIDE 
DIAMETER SCHEDULE 40 
PVCDOWNSPOUT 


90-DEGREE PVC ELBOW 


82:03:40 PM 


PLOTTED? 3/21/2024 


OPP HAND 
SI 


7’ -0'" NOM (+/-) 7’ -O" NOM (+/- 


CANOPY ROOF WITH GLASS PANELS 


f 3" ALUMINUM 
DOWNSPOUT NOZZLE, 
POWDER COAT BLACK 


~—t—__———— ¢ OF COL 


y——_ SQUARE ALUM 
SHELTER COLUMN ————— 


teal 


FINISHED GRADE ‘ 
S V/ v 


SERVICE CARRIER, TYP 


SERVICE CARRIER 


2/-7" (+/-) 
OC MOUNTING HEIGHT 


CCTV / PA SPEAKER BEYOND, TYP 


REAR ELEVATION SIDE ELEVATION 


TYP T.O WINDSCREEN 


STATION SIGNAGE BANNER, TYP 


ee 


ELEVATION DETAILS - 15’ SHELTER DRAINAGE ONLY 


SCALE 3"=1’-0" SQUARE ALUM 
SHELTER COLUMN 


3" INSIDE DIA 
N, SCHEDULE 40 PVC 
DRAIN PIPE, SEAL 1" DIA WEEP HOLE 
AT BASE ON REAR 
CONNECTION TO ELEVATION OF 

ian EMBEDED ELBOW OR COLUMN 

BELL END PIPE, 
j.__SEE DRAINAGE OWGS 


GROUT-PACK AFTER 
SETTING COLUMN 


LEVELING NUT 
AND WASHER, AS 
REQUIRED 


ALUMINUM BASE 
PLATE 


—— € OF col ————————} 


Ny 


SECTION DETAIL - ELEVATION DETAIL - 
TACTILE BOARDING | YP COL BASE TYP COL BASE WEEP HOLE (4 
STRIP SCALE: 3"=1/-0" SCALE: 3"=1/-0" \aR20y 


1" MAX GROUT 
(FROM BASE PLATE @ ) 


FABRICATED METAL BENCH, 
SIDEWALK MOUNTED TYP 


HAND HOLE COVER ae R340 
SEE DWG 5/AR201 a ee? 


Nog 


SLOPE 
DOWN, TYP 


"o1Q" =7- 


ALUMINUM COLUMN 
HAND HOLE COVER 
W/ TAMPER- PROOF 
COUNTERSUNK 
MOUNTING SCREW 
HOLES. POWDER 
COAT BLACK, TYP 


ALUMINUM COLUMN 
TOP COVER W/ 
TAMPER-PROFF 
COUNTERSUNK 
MOUNTING SCREW 
HOLES. POWDER 
COAT BLACK, TYP 


1 
€ OF COL TO 
¢ OF BENCH 


LOCATION AS 
REQUIRED FOR 
ACCESS OF CONDUI 
AND PLUMBING 


¢ OF COL 
SHELTER SECTION - NOM 7’ WIDTH 
SCALE: 1"=17-0" 


SQUARE ALUM 
SHELTER COLUMN 


SIDE 


REAR ELEVATION ELEVATION 


NOTE: LOCATION 


NOTE: LOCATION AS REQUIRED FOR 
ACCESS OF CONDUIT AND PLUMBING 
AS REQUIRED FOR 


ACCESS OF COL HAND HOLE DETAILS /5\ PLAN DETAIL - COL COVER (6 
PLUMBING SCE Sang: (R20) SCALEF 6 "= 1"-0" yy 


DESIGNEDA Ss PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ARCHITECTURAL PLANS 
TYPICAL SHELTER SECTIONS 


| 
Port Authortty 


ALTERNATIVE DETAILS THAT MEET THE DESIGN INTENT 
INCLUDING EXTRUSIONS, SHAPES, AND /OR CONNECTIONS 
ARE ACCEPTABLE PENDING APPROVAL OF THE AUTHORITY 
AND THE ENGINEER, SEE 10 734 BUS SHELTER. 


"michae!.megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


THE PREPARATION OF THIS 

DOCUMENT HAS BEEN FINANCED IN DRAWN 

PART THROUGH A GRANT FROM THE N OT FO R CHECKED 

FEDERAL TRANSIT ADMINISTRATION, — 
U.S. DEPARTMENT OF IN CHARGE 
TRANSPORTATION, UNDER THE STRUCTION — 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


FILE PATH? c3 \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0233567\BRT001_01_ACH_AR201. dgn 


OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


82:03:46 PM 


PLOTTED? 3/21/2024 


EXTEND AND TURN DOWN 
HORIZONTAL LEG OF STOP 
ANGLE TO CAPTURE GLAZING 


CONT CANOPY BEAM 


COL COVER, SEE 6/AR-201 — 


51-4" (+/-) 


TAPERED CANOPY ROOF BEAM, TYP 
Jr STOP ANGLE, TYP 


( OF CANOPY COL & BEAM / 
INTERMEDIATE CANOPY BEAM 


TAPERED ALUMINUM CANOPY ROOF 


+ T/O SHELTER 
T/O BEAM 


a BEAM 


STOP ANGLE, TYP 


< 


T}1/8" THICK NEOPRENE 
RUBBER STRIP, TYP 


SECTION DETAIL 


EX 


SCALE? 6"=1’-0" 


SEALANT , 
TYP + 


—_ 


ae € OF CANOPY COL & BEAM / 
| 


INTERMEDIATE CANOPY BEAM 


"michae!.megarry" 


Gulf Tower 
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FILE PATH? oc? \pwwork ing\gecom_ds16_na\michael. megarry@aecom. com\d0233567\BRT001_01_ACH_AR300. dgn 


OPERATOR? 


STOP ANGLE, TYP 


STRIP, TYP 


ROOF BEAM 


NEOPRENE RUBBER SUPPORT 


2.5 DEG 


FRITTED CANOPY GLASS, GLS-2 


5/-9" (=/-) 


TYPICAL CANOPY BAY SECTION - NOM 7’ WIDTH (1.\ 


SCALE: 1 1/2"=1’-0" 


EXTEND AND_TURN DOWN —— 


HORIZONTAL LEG OF STOP 
ANGLE TO CAPTURE GLAZING 


CONT CANOPY BEAM 
COL COVER, SEE 6/AR-201 —™ 


FRITTED GLASS CANOPY PANEL, GLS-2 


Aarleyie , TYP 


—F NEOPRENE RUBBER SUPPORT SPACER, TYP 


T/O SHELTER ‘, 
T/O BEAM 


+ 1/8" THICK NEOPRENE RUBBER 


TAPERED ALUMINUM CANOPY END 


4! -4" (+/-) 


TAPERED CANOPY ROOF BEAM, TYP 
/ STOP ANGLE, TYP 


2.5 DEG 


37-9" (+/-) 


FRITTED CANOPY GLASS, GLS-2 


— 


No SS SS 


TYPICAL CANOPY BAY SECTION - NOM 5’ WIDTH “2 \ 


SCALE8 


t 417255170" 


TAPERED CANOPY ROOF BEAM 
ae STOP ANGLE, TYP 


vA 


————an ALIGN 


1/8" THICK NEOPRENE RUBBER STRIP, TYP 
FRITTED CANOPY GLASS, GLS-2 


Ann 


EXTEND AND TURN DOWN 
HORIZONTAL LEG OF STOP 
ANGLE TO CAPTURE GLAZING 


SPACER, TYP 


| 


SECTION DETAIL 


SCALE? 6"=17-0" 


A=COM 


Pittsburgh, PA 15219 


FRITTED CANOPY GLASS PANEL , 
GLS-2 


NOTE? 


NEOPRENE RUBBER SUPPORT SPACER, TYP 
ts EDGE OF TAPERED CANOPY ROOF BEAM 


TES OM CALA TYR. 


SECTION DETAIL 


5 


SCALE: 6"=1'-0" 


ALTERNATIVE DETAILS THAT MEET THE DESIGN INTENT 
INCLUDING EXTRUSIONS, SHAPES, AND _/OR_ CONNECTIONS 
ARE ACCEPTABLE PENDING APPROVAL OF THE AUTHORITY 
AND THE ENGINEER, SEE 10 734 BUS SHELTER. 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


DESIGNED 


DRAWN 


NOT FOR 


CHECKED 


95/01/24 


CONSTRUCTION) fore — 


SCALE 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ARCHITECTURAL PLANS 
SHELTER CANOPY DETAILS 


; 
Port Authority 


7-6" 


é 7’ -6" (TYP BETWEEN COLS) 


8:03:54 PM 


PLOTTED? 3/21/2024 


¢ MULLION 


EQ (TYP) 


EQ (TYP) 


TC COL 


aan 


TYPICAL WINDSCREEN PLAN 


SCALE: 1"=1’ 


-0" 


7’-6" (TYP BETWEEN COLS) 


TYPICAL WINDSCREEN REFLECTED CEILING PLAN CROP) £25 


SCALE? 1"=1’-0" 


NOTES: 


1. FOR WINDSCREEN LAYOUT, SEE 
SITE PLAN DWGS ARO16 THROUGH 


ARO25, & ARO28 THROUGH ARO38. 


eFOR WINDSCREEN BAY TYPES 
AND DIMENSIONS, SEE AR-095 
AND AR-O96. 


CCTV CAMERA AND STATION 
IDENTIFIER SIGNAGE BANNER 
NOT SHOWN FOR CLARITY. 


FACE OF COL 
ee re apes INSERTS, TYP 


MOUNTING BRACKET BOLTED 
TO COL 


FLAT HEAD COUNTERSUNK 
BOLT W/ NUT AND WASHER 


ALUM ANGLE GLAZING 
STOP, SECURE TO HEAD 
FRAME. GLAZING STOP 
LENGTH TO BE EQUAL TO 
THE WIDTH OF A SINGLE 
WINDSCREEN BAY FROM 
MULLION TO MULLION. 
PROVIDE ONLY A HAIRLINE 
JOINT BETWEEN ADJACENT 
GLAZING STOPS. 


SEALANT 


——— ALUM ANGLE HEAD FRAME, 
SECURE 70 
MOUNTING BRACKET 


GLAZING, GLS~-1 


MULLION SECURE TO ANGLE 
GLAZING HEAD FRAME W/ 2 
FLATHEAD COUNTERSUNK 

BOLTS W/ NUT AND WASHER 


CAPPED NUT, TYP 


| ALUM BASE PLATE 
; ST atu COL 


€ END COL AND 


MOUNTING BRACKET 


THREADED INSERT, TYP 


NOTE 


ALTERNATIVE DETAILS THAT MEET 
THE DESIGN INTENT INCLUDING 
EXTRUSIONS, SHAPES, AND/OR 
CONNECTIONS ARE ACCEPTABLE 
PENDING APPROVAL OF THE 
AUTHORITY AND THE ENGINEER, 
SEE 10 734 BUS SHELTER. 


CAPPED NUT, TYP 
ALUM BASE PLATE 
ALUM COL 


MOUNT ING 
BRACKET, BOLTED 
TO COL 


TAMPER- PROOF 
COUNTERSUNK SCREW, 
TYP, EVENLY SPACED 


GLAZI LL FRAME 


STOP OVER 


LL 
ECURE_1TO 
RACKET , 


TYP 


GLAZING SILL 
FRAMING 


MULLION W/ BASE 
PLATE 


r— TAMPER- PROOF 
COUNTERSUNK SCREW, 
TYP, EVENLY SPACED 


@ INTERMEDIATE COL, 
MULLION (U.N.O.) y 
MOUNTING BRACKET , 
AND SILL FRAME JOINT 


THREADED INSERT, TYP 


MOUNT ING 
BRACKET, BOLTED 
TO COL 


MULLION W/ BASE 
TE 


LAZING SILL 


RAMING , 
ECURE 10 
OUNTING 
RACKET, TYP 


PLAN DETAIL faa 


—— SILICONE SEALANT, TYP 


MULLION W/ BASE PLATE 


END PLATE 
PLAN DETAIL 


SCALE: 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


7 GLAZING SILL_FRAME 
STOP AND COVER 
SILICONE SEALANT, TYP 
GLAZING, GLS-1, TYP 


4 


6"=1/-0" SCALE: 6"=1’-0" 


DESCRIPTION 


REVISIONS 


PLAN DETAIL 


\y 


SECTION DETAIL (6 \ 


SCALE: 6"=1’-0" RESTy 


FACE OF 


t COL COL 


AY, 


[ ---__—_—_ GLAZING, GLS-1 


MULLION W/_ BASE PLATE 
BOLTED TO SILL FRAME W/ 
2 FLATHEAD COUNTERSUNK 
BOLTS W/ NUT AND WASHER 


SEALANT 


SILL FRAMING, BOLTED TO 
MOUNTING BRACKET 


TAMPER-PROOF COUNTERSUNK 
SCREWS , EVENLY SPACED, 
TYP 


© GLAZING SILL FRAME STOP 
AND COVE 


| PLATE MOUNTING BRACKET 
W/ MOUNTING PLATE BOLTED 
TO COLUMN 


TAMPER-PROOF COUNTERSUNK SCREW, TYP, 
EVENLY SPACED 


7’ -6" LONG GLAZING SILL FRAME STOP 
AND COVER 


~SILICONE SEALANT, TYP 


5 


SCALE: 6"=1’-0" 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DESIGNED 


aan INSERT, TYP 


SECTION DETAIL ase 


SCALE: 6"=1’-0" NERY. 


TO FIN GRADE 


VARIES, 5" MIN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


NOT FOR 


CHECKED 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


ARCHITECTURAL PLANS 


DATE 


95/01/24 


SHELTER WINDSCREEN DETAILS 


CONSTRUCTION) 


SCALE 


AS SHOWN 


Port Authority a 


8:04:00 PM 


PLOTTED? 3/21/2024 


THREADED INSERT y 
TYP 


@ COL_& MOUNTING 
BRACKET 
ALUM COL 


MOUNT ING 
BRACKET, BOLTED 
TO COL & SILL 
FRAME 


HEAD FRAME, 


SECURE TO 
MOUNTING 
BRACKET 


A 


—" 


THREADED INSERT, 
TYP 


@ INTERMEDIATE 
COL, MULLION & 


MOUNTING BRACKET 
ALUM COL 


MOUNT ING 
BRACKET, BOLTED 
TO COL & SILL 
FRAME 


HEAD FRAME, 


SECURE TO 
MOUNT ING 
BRACKET 


CAPPED NUT 
TYP 


THREADED INSERT, 
TYP 

€ COL, MOUNTING 
BRACKET & MULL ION 
/ALUM COL 


—=—COL BASE 


PLATE 


178) 


MOUNT ING 
i 7 BRACKET, BOLTED 
/TO COL & TO 


ESILL FRAME 


MULLION _W/ BASE PLATE 


BOLTED TO SILL FRAME, 
TYP 


GLAZING, GLS-1 


—— FLAT HEAD COUNTERSUNK 
BOLT W/ NUT AND WASHER 


SILICONE SEALANT, TYP SILICONE SEALANT, TYP 


MULLION W/ MOUNTING FLAT HEAD COUNTERSUNK MULLION W/ MOUNTING 
PLATE BOLT W/ NUT AND WASHER, PLATE 


TYP SILL GLAZING 
RCP DETAIL EIS 


GLAZING, GLS-1 
— SILICONE SEALANT, TYP 


MULLION W/ MOUNTING 
PLATE 


GLAZING, GLS-1 


FLAT HEAD COUNTERSUNK 
BOLT W/ NUT AND WASHER 


TAMPER-PROOF—* 
COUNTERSUNK SCREW, 
TYP, EVENLY SPACED 


SILICONE 
SEALANT, TYP 


if ANGLE HEAD GLAZING 
STOP ' 
‘fs SILL FRAME 


GLAZING, GLS-1 


RCP DETAIL Le» RCP DETAIL Las cee ol 
SCALE? 


SCALE: 6"=1'-0" eel 


€ COL, MOUNTING 
BRACKET , MULLION 
& SIDE PANEL 


6"=1'-0" 


CAPPED NUT, TYP 
THREADED INSERT, 
TYP 


ALUM COL 


——!—— ALUM BASE PLATE 


MOUNTING BRACKET 
TO COL & TO SILL 


SILICONE 
SEALANT , 


TYP a 
SILL GLAZING ! 


STOP _& FRAME 
COVER, TYP 


POST BASE PL ————~—~ 


NON-SHRINK GROUT—= 


SILICONE SEALANT, TYP 
MULLION W/ BASE PLATE 


— FLATHEAD COUNTERSUNK 
BOLT 


GLAZING, GLS-1 


| 
| 
| 
| 
i 
| 


PLAN DETAIL 


GLAZING SILL 
FRAME STOP AND 
COVER, TYP 


SILL FRAME SECURED 
EACH END TO POST 

& TO MULLION SILL 
FRAME 


| 
| FLATHEAD COUNTERSUNK 
|—7—_ BOLT 


ALUM POST W/ 
BASE PLATE & 


, BOLTED 
FRAME 


SCALE: 6"=1’-0" 


THREADED INSERT, 
TYP 


€ coL, MULLION, 
MOUNTING BRACKET 


& SIDE PANEL 
ALUM COL 


MOUNT ING 
BRACKET BOLTED 


TO COL & SILL 
FRAME 


HEAD FRAME , 


SECURE TO 
MOUNTING 
BRACKET 


BOLTED TO THE 
FLOOR 


SCALE® 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


6"=17-0" 


NOTE? 


ALTERNATIVE DETAILS THAT MEET 
THE DESIGN INTENT INCLUDING 
EXTRUSIONS , SHAPES, AND/OR 
CONNECTIONS ARE ACCEPTABLE 
PENDING APPROVAL OF THE 
AUTHORITY AND THE ENGINEER, 
SEE 10 734 BUS SHELTER. 


SILICONE 
SEALANT, TYP 


ANGLE HEAD 
GLAZING STOP 


DESCRIPTION 


REVISIONS 


RCP DETAIL 


GLAZING, GLS-1, TYP 


FLAT HEAD COUNTERSUNK 
BOLT W/ NUT AND WASHER, 


TYP 


MULLION W/ MOUNTING 


PLATE 


— FASTEN TO PERPENDICULAR 
wee W/ COUNTERSUNK 


EACH END TO POST & TO 
MULLION HEAD FRAME 


SILICONE SEALANT, TYP 
FLATHEAD COUNTERSUNK 
BOLT 


ALUM POST 


5 


SCALE: 6"=1'-0" 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


Le HEAD FRAME SECURED 


DESIGNED 


= © SIDE PANEL 
NOTE: 


FOR END POST, SEE 
DWG 4/AR-311 


PLAN DETAIL 
SCALE? 6"=1'-0" 


THREADED INSERT, 
TYP 


€ COL, MOUNTING 
BRACKET & MULLION 


ALUM COL 


MOUNT ING 
BRACKET, 
BOLTED TO 
COL& TO HEAD 
FRAME 


SILICONE | 
SEALANT, TYP 
| 
T 


GLAZING, GLS-1 


HEAD GLAZING ———* 
STOP, TYP | 


Se HEAD FRAME 


€ SIDE PANEL ————— 


RCP DETAIL 
SCALE: 6"=1'-0" 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH PENNSYLVANIA 


CHECKED 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


ARCHITECTURAL PLANS 


DATE 05/01/24 


SHELTER WINDSCREEN DETAILS 


SCALE 


AS SHOWN 


| 
Port Authortty 


LIMIT OF GLAZING 


27-0" NOTEs 

ALTERNATIVE DETAILS THAT MEET THE DESIGN INTENT 
INCLUDING EXTRUSIONS, SHAPES, AND /OR CONNECTIONS 
ARE ACCEPTABLE PENDING APPROVAL OF THE AUTHORITY 
AND THE ENGINEER, SEE 10 734 BUS SHELTER. 


8:04:31 PM 


ALUMINUM CANOPY 


BEAM————_______ | 
ALUMINUM CANOPY 


COLUMN) ————____ 
COLUMN @ ————____ | | Eeianey GLAZING, 
GLS-2 


TOP OF 


TO 
SHEL TER/TOP 
OF COL 


PLOTTED? 3/21/2024 


ALUMINUM OUTRIGGER NOTES: 


1. REFER TO SITE PLAN 
DRAWINGS AR-016 THROUGH 
AR-025, & ARO28 THROUGH 
ARO38 FOR LOCATION OF 
RAIN LEADERS. _COLUMNS 
NOT PERMITTED TO SHARE 
ELECTRICAL/COMMS CONDUIT 
WITH DRAINAGE PIPING. 


* MOUNTING BOLTS FOR 
REMOVABLE CARRIER LIGHT 

r FIXTURE LOCATED AT 
3" INSIDE DIAMETER — GULLWING SHELTER ONLY 
Tare ne : wiles igeigeTapegne 
PIPE RAIN LEADER v A 
SEE NOTE 1 : i AND NUTS. BOLT SPACING IS 

ff 12" OC, MAX. 


| 
l 
\ 


SERVICE CARRIER——____ | 


90-DEG PVC ELBOW —-~ 


LOD 


ae —_ 
SSS SSS 


SECURITY CAMERA, SEE CONTROL 
SYSTEMS DRAWINGS AND 
ARCHITECTURAL ELEVATIONS FOR 
LOCATIONS 


SHELTER/TOP 
SEE 5/AR-201 


OF COL 


TO TOP OF 
4"x8" HANDHOLE 


SIGNAGE BAND 


CONDUIT AS REQUIRED, 
ACCESSIBLE VIA REMOVABLE 
BACK PANEL ———_____— 


COLUMN @, TYP 


ENLARGED SECTION £AN | SSTL SCREEN DRAIN ALUMINUM GUTTER 
SCALE: 3"=17-0" E29. LED UPLIGHTING COVER @ OUTLET | HIGH POINT 


LOCATION LOCATION VARIES 
1/4" POWDER COATED 
GUTTER 
SECOND Ny FLASHING, 1.5% ALUMINUM CARRIER 


SLOPE TO DRAIN FOR LIGHT FIXTURE 

ates setae Tee 

7-6" 0C ALUMINUM — 

TAMPER- PROOF CARRIER HANGER END PANEL BTEE BEVOnG 

FASTERNERS, TYP. BEYOND BEYOND POWDER COATED ’ INTERIOR 

ST FSsC ALUMINUM SERVICE 1/4" TO 

CARRIER FOR GUTTER, 
ALUMINUM GUTTER BOLTS, SEE SLOPE INTERIOR 


HIGH POINT BEYOND, yf NOTE 2, TYP GUTTER TO DRAIN GUTTER 


SLOPE 1/4" PER OUTLET AS INDICATED 
1’-0" TO DRAIN ‘ MOUNTING ON STATION SHELTER 


LEADER PLATE SITE PLANS 
\ . \. 
CARRIER MOUNTING N te) 


BOLT WITH WASHER NN 


AND THREAD INSERT 
TO COLUMN BEYOND, 
TYP. 3" INSIDE DIAMETER 
r GUTTER LOW | 


| SCHEDULE 40 PVC 
E pie Phe. ee POWDER COATED PIPE RAIN LEADER, 
7 POINT , LOCATION , Re ALUMINUM ENCLOSURE A 
s NOTE 2, TYP AQ TYP FOR ALL SIDES, NOTE 1 Be tCMNS WaERe NOL 


VARIE 
| N © FULLY ENCLOSED Poe ea 
we le GUTTER DRAIN BASIN FOR 
CONTINUOUS LED 


OUTLET TO INTERIOR 
WEEP HOLES, 4 DOWNSPOUT 

POWDER COATED DOWNL IGHT ING EVENLY SPACED t 

ALUMINUM SERVICE 
CARRIER FOR GUTTER PB 6" 5 6" 
AND LIGHT FIXTURE 


SERVICE CARRIER CROSS SECTION DETAIL Le SERVICE CARRIER LONGITUDINAL SECTION DETAIL eaN 


SCALE? 6"=1'-0" R320) SCALEs 6"=17-0" \QR329) 


DESIGNED aS. PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPREPARATON OF Ts a PORT J COUNTY 
abe PeSona Wah SoM TR NOT FOR CnEGKED LG BUS RAPID TRANSIT UPTOWN TO OAKLAND 
ult }ower ae IN CHARGE OA 
707 Grant Stee ineonmnss tenstoettenacr] CONSTRUCTION) | [ore —exeras SHELTER SERVICE CARRIER DETAILS 
; th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE : 
Pittsburgh, PA 15219 COUNTY, PENNSYLVANIA. AS SHOWN Port Authority pweno. AR320 


REVISIONS connecting people to life 


"michae!.megarry" 
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OPERATOR? 


8:04:38 PM 


B/O SERVICE CARRIER ¢ COL FOR 5’-8 1/2" WINDSCREEN ELEC CONDUITS 

ae BAY HEIGHT (TOTAL 2 CONDUITS GOe THe Heep caiue 
€ COL, END OF REMOVABLE BACK ALIGN, END FOR 6’-4 1/2" WINDSCREEN : PER DIGITAL BOX) A ADS ERAME . 
9 


SIGN PANEL, UON PANEL , BEYOND OF SIGN BAY HEIGHT 
PANEL, EDGE 7 
OF COL 


7— WINDSCREEN WINDSCREEN 


PLOTTED? 3/21/2024 


"michae!.megarry" 


OPERATOR? 


rt GLAZING GLAZING 
CAMERA, FOR 60-FT : a. ———4 a eeersnee HEAD FRAME, HEAD FRAME, 
SHELTERS ONLY , SEE_DWG G 
WINDSCREEN ALUM 


fof 

Lu 

7 LICKEIS Vu SEALANT ot ALUM TOP MOUNTING 6/AR310 2 

oi) AINE =i 5 Ve W/ SPACER - ANGLE BOLTED TO. 200 BRACE a IE 

= MULLIONS W/ HOLE TO SPACER 

APPLIED LETTER SIGNAGE, FONT AND ‘i —y CLEAR ELEC CONTUIT, UON : 

NRE TNE BUTT COLOR TO BE SELECTED BY THE ae POWDER ae : ine 
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NOTES: 


1.COORDINATE WITH CONTROL 
MG CANOPY SYSTEMS DIGITAL SIGN 

DISPLAY MONITOR AS SHOWN 
ON DWGS CS10 & CS11 THE 
VIEWING CUTOUT DIMENSION 
TO THE ALUM BOX DOOR. 


1/2" 
TYP 


M 


2. SEE ARCHITECTURAL SHEET 
GENERAL NOTES #12 ON DWG 
AROO2. 


POWDER COATED AD MOUNTING PANEL 
ALUM SIGN PANEL SECURED TO ALUM 
CONSISTING OF 4" \\ CABINET FRAMING 
HIGH TEXT STATION 


LY NAME_AND BRANDING 
SSO canera, TYP FOR ALL SHELTERS AS DETERMINED BY 


ALIGN, END OF SIGN PANEL, EDGE OF COL ALL EXT. ICONS , LIFTING CABINET aa 


AND FONTS, AND NG DOOR SUPPORT 


ELEVATION - SIGN BAND STARTING PANEL Cas COLORS TO BE 
PROVIDED BY THE 


SCALE? 1"=1°-08 \QR339 AUTHORITY 
= CABINET DOOR 
| 
| 
| 
| 
J 


SEE NOTE 1 


VIEWING CUTOUT 


GITAL DISPLAY 
NITOR 


— B/O SERVICE GLAZING PANEL 


CARRIER 

PN POWDER COATED POWDER COATED 
GUTTER DRAIN, BEYOND WAYFINDING ALUM WAYFINDING ALUM 

BOX FRAMING W/ BOX FRAMING W/ 

SWING DOOR, SWING DOOR AND 

COUNTERSUNK STAINLESS SEE DWG 6/AR330 SECURED TO MOUNTING 

STEEL _AND VANDAL PROOF FOR INFORMATION ANGLES 

SELF-TAPPING SCREWS 


VIEWING CUTOUT 


FACE OF 
~~ COLUMN, FACE OF 


BACK PANEL 


NOT SHOWN 


WAYFEINDING MOUNTING 
PANEL SECURED TO 
ALUM BOX FRAMING 


POWDER COATED ALUMINUM 
SIGN BAND W/ VENTS AND BAR MULLION BEYOND 
WEEP HOLES 


— ELECTRICAL CONDUIT, TYP 


& 6-4 172" 


POWDER COATED 

DIGITAL DISPLAY 

AND WAYFINDING (UNO) 

AUN EER EMA 
au A 

1'@ HOLE SIDE SECURED TO TOP AND BOT GLAZING 


VENT (TOTAL 2 
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. ALL AROUND 
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AD PANEL ALUM s 


Ss | COATED STTL_ ———_ 
C CAMERA , SIGN CABINET FRAMING OVAL HEAD 
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SYSTEMS DWGS 
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INCLUDING EXTRUSIONS, SHAPES, AND /OR CONNECTIONS 
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U.S. DEPARTMENT OF 
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SIDE OF CABINET 
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Ty 
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~~ “er 
SJ Ne 
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CABINET 


NOTE: DIMS TO COL CENTERLINE ARE UNLESS NOTED 
OTHERWISE ON SITE PLAN DRAWINGS AR-010 THROUGH AR-092 


TYP CABINET LOCATION DETAIL (EN 


SCALE: N.T.S. 


BACK OF ae 


BIKE RACK, 
SURFACE MOUNTED 
PER 


MANUFACTURER’ S 
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€ 


NOTE: DIMS ARE 
UNLESS NOTED 
OTHERWISE ON SITE 
PLAN DRAWINGS 


AR-010 THROUGH 
AR-092 


EDGE OF STREET CURB 


BIKE RACK PLAN DETAIL 


SCALE: N.T.S. 


DRAWN 


NOT FOR 


CHECKED 


95/01/24 


STRUCTION) fore — 


SCALE 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 


ARCHITECTURAL PLANS 
MISC SHELTER & WINDSCREEN DETAILS 


Port Authority 


own. ARSAO 


connecting people to life 


GENERAL NOTES 


GENERAL® 


PROVIDE MATERIALS AND WORKMANSHIP IN ACCORDANCE WITH CONTRACT CONSTRUCTION 
TECHNICAL PROVISIONS. 


ALL DIMENSIONS ARE HORIZONTAL, EXCEPT AS NOTED. 


VERIFY ALL DIMENSIONS AND ELEVATIONS PRIOR TO STARTING WORK. NOTIFY THE 
ENGINEER OF ANY DISCREPANCIES. 


CONTRACTOR SHALL EXERCISE EXTREME CARE DURING CONSTRUCTION TO AVOID DAMAGE 
TO EXISTING STRUCTURES AND FACILITIES. CONTRACTOR IS RESPONSIBLE FOR 
PROVIDING ALL MEANS AND METHODS REQUIRED FOR FACILITATING CONSTRUCTION OF 


THE WORK AND FOR ENSURING THE SAFETY, STABILITY, AND INTEGRITY OF ADJACENT 
STRUCTURES AND FACILITIES. 


UTILITY: 


COORDINATE REQUIREMENTS FOR PROTECTION AND/OR RELOCATION OF UTILITIES WITH 
THE UTILITY OWNERS PRIOR TO STARTING WORK. 


DESIGN REFERENCES: 
INTERNATIONAL CODE COUNCIL, INTERNATIONAL BUILDING CODE (IBC) , 2015 EDITION. 


9207211 AM 


PLOTTED? 3/22/2024 


DESIGN IS IN ACCORDANCE WITH LOAD AND RESISTANCE FACTOR DESIGN (LRFD) METHOD. 


DUQUESNE LIGHT COMPANY, SPECIFICATION 8721500 - Eoeelebeee TRANSFORMER VAULT 
STRUCTURAL GUIDELINE, REVISION G - JUNE 29TH, 202 


DESIGN LOADS: 
STATIONS 


DEAD LOADS: SELF-WEIGHT OF BUS SHELTER AND SUPPORT COMPONENTS, SEATING, 
AND MISCELLANEOUS STATION AMENITIES. 


LIVE LOAD ON STATION SLAB = 100 PSF. 
SNOW LOADING ON ROOF = 
GROUND SNOW LOAD, Pg = 25 
FLAT-ROOF SNOW LOAD, Pr = 
SNOW EXPOSURE FACTOR , Ce = 00. 
SNOW LOAD IMPORTANCE "FACTOR, Is 
THERMAL FACTOR, Ct = 1.20 
WIND LOADING PER ASCE 7-16. 
DESIGN WIND SPEED, V = 110 MPH. 
RISK CATEGORY, G = 0.85. 
RISK CATEGORY II. 
EXPOSURE B. 
NET ALLOWABLE SOIL BEARING PRESSURE = 2000 PSF. 
SITE CLASS IS D. 
VAULTED SLABS? 
DEAD LOAD SELF-WEIGHT OF SLAB 
LIVE LOAD 100 PSF OR 
AASHTO H10 VEHICLE (FOR COMPLETE SLAB REPLACEMENTS) , 
WHICHEVER LOAD CASE GOVERNS 
DLC CUSTOMER OWNED VAULT ROOFS: 
DEAD LOAD = SELF-WEIGHT OF SLAB 
LIVE LOAD = 300 PSF _OR 
16000 LB WHEEL LOAD 
WHICHEVER LOAD CASE GOVERNS 
OFFSET LIGHT POLE FOUNDATIONS TYPE A AND B AND FOUNDATION TYPE B, MODIFIED: 
DEAD LOAD = SELF-WEIGHT OF POLES, LUMINAIRES, AND ATTACHMENTS. 
WIND LOAD = V = 120 MPH FOR A MEAN RECURRENCE INTERVAL OF 1700 YEARS 
ALLOWABLE BEARING PRESSURE = 3000 PSF 
KIRKPATRICK PARKING RETAINING WALL? 
LIVE LOAD SURCHARGE? 3 FT 


EARTH PRESSURE LATERAL LOAD: ite UNIT WEIGHT = 120 PCF 
INTERNAL ANGLE OF FRICTION = 32 DEG 


COLLISION LOAD: 2 KIP/FT 


MATERIALS? 
CONCRETE? 
PROVIDE 2 INCH CONCRETE COVER ON REINFORCEMENT BARS, EXCEPT AS NOTED. 


PROVIDE CLASS A CONCRETE, IN THE STATION SLABS AND _KIRKPATRICK PARKING 
LOT RETAINING WALLS AS PER TECHNICAL PROVISION "03305 - CAST-IN-PLACE 
eaueitale AND CEMENT CONCRETE STRUCTURES" OR "02786 - EXPOSED AGGREGATE 


PROVIDE CLASS AA CONCRETE MODIFIED IN VAULT ROOF REPLACEMENTS, VAULT 
HATCH CLOSURE SLABS, AND CLOSURE WALLS IN ACCORDANCE WITH THE "TECHNICAL 
PROVISION "SECTION 63305 - CAST IN PLACE CONCRETE AND CEMENT CONCRETE 
STRUCTURES". 


PROVIDE CLASS AA CONCRETE IN OFFSET POLE FOUNDATIONS TYPE A AND 
B_ AND FOUNDATION TYPE B, MODIFIED IN ACCORDANCE WITH THE TECHNICAL 
PROVISION "SECTION 16536 - MODIFICATIONS TO EXISTING STREET LIGHTING". 


PROVIDE CLASS AA CONCRETE, LIGHTWEIGHT IN VAULT SLAB MODIFICATIONS 
INVOLVING SIDEWALK REPLACEMENTS, AND HYDRODEMOLITION AND OVERLAY IN 
ACCORDANCE WITH THE TECHNICAL PROVISION "SECTION 03305 - CAST IN PLACE 
CONCRETE AND CEMENT CONCRETE STRUCTURES". 


A HIGHER CLASS CONCRETE MAY BE SUBSTITUTED FOR A LOWER CLASS CONCRETE AT 
NO ADDITIONAL COST TO THE AUTHORITY. 


CO ee ene NORMAL WEIGHT CONCRETE WHERE LIGHTWEIGHT CONCRETE IS 


APPLY A PROTECTIVE COATING AS REQUIRED BY CONTRACT TECHNICAL PROVISIONS, 
TO EXPOSED SURFACES OF STATION SLABS AND VAULT SLABS. 


COORDINATE CONCRETE WORK WITH ALL CIVIL, DRAINAGE, ARCHITECTURAL , 

PLUMBING, ELECTRICAL, AND CONTROL SYSTEMS WORK. VERIFY INSTALLATION 

LOCATIONS OF ALL EMBEDDED ITEMS INCLUDING BUT NOT LIMITED TO ANCHOR 

Br ueneae cee CONDUITS, AND STATION AMENITIES PRIOR TO CONCRETE 
ACEM ° 


ALL CONCRETE IS TO BE PLACED TO MATCH PROPOSED FINAL SIDEWALK GRADES PER 
THE ROADWAY PLANS AND CROSS-SECTIONS. 


UNLESS NOTED OTHERWISE, ROUGHEN AND COAT ALL EXISTING CONCRETE SURFACES, 
WHERE FRESH CONCRETE IS PLACED ON EXISTING CONCRETE, WITH EPOXY BONDING 
COMPOUND, TYPE V. 


REINFORCING STEEL? 


PROVIDE REINFORCING STEEL, WELDED WIRE FABRIC AND DOWELS IN ACCORDANCE 
et ute TECHNICAL PROVISION, "SECTION 03211-REINFORCEMENT BARS AND 
DOWELS". 


USE EPOXY-COATED REINFORCEMENT BARS AND WELDED WIRE FABRIC. 
USE FLAT SHEETS WHERE WELDED WIRE FABRIC IS SPECIFIED. 


PROVIDE REINFORCING STEEL FABRICATION DETAILS AS PER PENNDOT PUBLICATION 
219, 2016 EDITION, STANDARD DRAWING BC-736M, CHANGE 4. 


DO NOT WELD REINFORCEMENT BARS OR WELDED WIRE FABRIC. 
FABRICATED STRUCTURAL STEEL? 


PROVIDE_STRUCTURAL_ STEEL CONFORMING TO ASTM A992/A992M GRADE 50 
DESIGNATION, EXCEPT WHEN NOTED OTHERWISE. 


ALL STRUCTURAL STEEL SHALL BE IN ACCORDANCE WITH TECHNICAL PROVISION 
"05120 - STRUCTURAL STEEL". 


MISCELLANEOUS: 


SEE ARCHITECTURAL PLANS AND TECHNICAL PROVISIONS FOR REQUIREMENTS ON 
ANCHOR BOLTS, GROUT FOR LEVELING PAD, AND DETECTABLE WARNING SURFACE. 


SEE TECHNICAL PROVISION "SECTION 16536 - MODIFICATIONS TO EXISTING 
STREET LIGHTING" FOR REINFORCEMENT STEEL, ANCHOR BOLTS, PREMOLDED 
EXPANSION JOINT FILLER, AND JOINT SEALING MATERIAL. 


TEMPORARY SHORING? 


DESIGN OF THE TEMPORARY SHORING, IF NEEDED, IS THE RESPONSIBILITY OF THE 
CONTRACTOR. UTILIZE APPROPRIATE DESIGN LOADINGS AND CRITERIA AS NECESSARY 
TO ENSURE SATISFACTORY PERFORMANCE, BUT NOT LESS THAN THE MINIMUM DESIGN 
CRITERIA IN THE CONTRACT TECHNICAL PROVISION, "02251 - TEMPORARY SHORING". 
DESIGN CALCULATIONS AND DRAWINGS SHALL BE PREPARED AND STAMPED BY AN 
ENGINEER LICENSED IN THE COMMONWEALTH OF PENNSYLVANIA. 


EMBEDDED ITEMS: 


LOCATE EMBEDDED ITEMS SUCH AS ANCHOR BOLTS, CONDUITS, AND PIPES TO AVOID 
CONFLICT WITH REINFORCEMENT BARS. ADJUST SPACING OF REINFORCEMENT BARS BY UP 
TO 1", IF REQUIRED, TO AVOID CONFLICT WITH EMBEDDED ITEMS. 


AFTER CONSTRUCTION OF SLAB AND PRIOR TO INSTALLATION OF BUS SHELTER, 
EMBEDDED ITEMS SHALL NOT PROTRUDE ABOVE FINISHED TOP OF SLAB. PREY ADE JOINTS 
IN PIPES AND CONDUITS AND TEMPORARILY CAP THEM FLUSH WITH THE TOP 

SIDEWALK. DURING INSTALLATION OF SHELTERS, STATION AMENITIES, AND PQUIPMENT, 
REMOVE CAPS AND EXTEND PIPES AND CONDUITS AS NECESSARY. 
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COUNTY, PENNSYLVANIA. 


URBAN MASS TRANSPORTATION ACT CO ST R U Cr | O N ) 


OF 1964, AS AMENDED, FOR THE 
DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


VAULTS: 


TO MAINTAIN CURRENT REQUIRED SERVICES DURING CONSTRUCTION, CONTACT EACH 
PROPERTY OWNER OR BUSINESS MANAGER PRIOR TO STARTING VAULT AND SIDEWALK 
CONSTRUCTION. REVISE SEQUENCING OF WORK AS NECESSARY AND OBTAIN APPROVAL 
FROM THE ENGINEER. 


CONSTRUCT, PLACE, AND MAINTAIN TEMPORARY WALKWAYS AS REQUIRED OVER 
BREE eroNa AREAS TO PROVIDE NECESSARY PEDESTRIAN ACCESS DURING BUSINESS 


RIOR TO STARTING WORK, VERIFY, SUPPORT AND PROTECT EXISTING UTILITIES 
URING ALL OPERATIONS IN ACCORDANCE WITH "SECTION 02500 -_ TEMPORARY SUPPORT 
UTILITIES" IN THE VAULTS AT THE FOLLOWING LOCATIONS: 437+12.03 RT, 
42+54.33 RT AND 469+59.93 LT AT FIFTH AVE CONSTR BL. REFER TO SECTION 
0200, ARTICLE 2.6.D.56 FOR PHOTOS OF EXISTING VAULTS. 


HE VAULT LIMITS SHOWN IN THE CONTRACT PLANS ARE APPROXIMATE. THE 
ONTRACTOR SHALL FIELD VERIFY THE LIMITS OF VAULTS INCLUDING THICKNESS OF 
LS, PRIOR TO STARTING WORK. ADJUST LIMITS OF WORK AS NECESSARY. 


URVEY ALL VAULTS IDENTIFIED IN STRUCTURE PLANS BEFORE START OF ANY WORK 
AFTER CONSTRUCTION IS COMPLETE. 


LEMENT DUST CONTROL MEASURES IN Poh oR oe WITH TECHNICAL PROVISION, 
CTION 01815 - CONSTRUCTION DUST CONT 


ACCORDANCE WITH THE TECHNICAL PROVISION, "SECTION 02212 - BORINGS, 
LORATORY DRILLING AND TEST PITS" - AT VAULT LOCATIONS WHERE 
RODEMOLITION AND OVERLAY, AND SIDEWALK REPLACEMENT ARE PERFORMED, DRILL 
"DIAMETER CORE HOLE AT A CURBSIDE CORNER OF EACH VAULT SPACE TO VERIFY 
LT SLAB AND SIDEWALK THICKNESSES. 


HYDRODEMOLITION AND OVERLAY NOTES: 


CONDUCT HYDRODEMOLITION IN ACCORDANCE WITH TECHNICAL PROVISION "02221 - 
HYDRODEMOL ITION". 


UNTIL CONSTRUCTION IS COMPLETE, DO NOT LOAD 10’-0O" WIDE TRAFFIC LANE 
IMMEDIATELY ADJACENT TO THE VAULT LOCATIONS WHERE HYDRODEMOLITION AND 
OVERLAY IS PERFORMED. 


HYDRODEMOLITION AND CONSTRUCTION EQUIPMENT MUST BE LOCATED OFF THE 
VAULT SLABS DURING HYDRODEMOLITION OPERATIONS. ONLY AFTER CONCRETE IS 
CURED TO MEET THE REQUIRED 28-DAY COMPRESSIVE STRENGTH, OPEN SIDEWALKS 
TO PEDESTRIAN TRAFFIC. 


HYDRODEMOL ISHED SURFACE SHALL BE CLEAN OF DEBRIS PRIOR 10 
rg OF FRESH CONCRETE AND HAVE A ROUGHENED SURFACE WITH 4" 
AM . 


FIELD VERIFY PRESENCE OF VAULT AT THE FOLLOWING ADDRESSES. PERFORM 
EXPLORATORY DRILLING OR TEST PITS FOR VERIFICATION IN ACCORDANCE WITH THE 
eae PROVISION, "SECTION 02212 - BORINGS, EXPLORATORY DRILLING AND 
1514 5TH AVENUE (STA 458+19 RT AND STA 458+31 RT) 
2026 5TH AVENUE (STA 480+62 


REPAIR/REPLACE DAMAGED EXISTING BUILDING FACADE, COLUMNS, BEAMS, WALLS, 
FOOTINGS, UTILITIES, OR OTHER FACILITIES RESULTING DIRECTLY OR INDIRECTLY 
FROM OPERATIONS TO THE SATISFACTION OF THE AUTHORIZED REPRESENTATIVE AND 
OWNER AT NO ADDITIONAL COST TO THE AUTHORITY. 


REMOVE EXISTING SIDEWALK HATCHES AND REPLACE WITH CONCRETE SLAB AT THE 
LOCATIONS INDICATED IN THE PLANS AND_IN ACCORDANCE WITH THE TECHNICAL 
See tuRee "SECTION 03305 - CAST IN PLACE CONCRETE AND CEMENT CONCRETE 


REMOVE EXISTING SIDEWALK HATCHES AND REPLACE WITH NEW SIDEWALK HATCHES AT 
THE LOCATIONS INDICATED IN THE PLANS AND IN ACCORDANCE WITH THE TECHNICAL 
PROVISION "SECTION 08305 - SIDEWALK HATCHES". 


DUQUESNE LIGHT CUSTOMER OWNED VAULTS: 


CONTRACTOR IS_TO PROTECT ELECTRICAL EQUIPMENT AS DIRECTED BY THE 
DUQUESNE LIGHT COMPANY SUPERINTENDENT OF UNDERGROUND CONSTRUCTION AND 
IS TO RELOCATE AND RECONNECT VAULT LIGHTING FACILITIES AS NECESSARY. 


IMMEDIATELY BEFORE REBUILDING THE EXISTING VAULT ROOF, THE CONTRACTOR 
SHALL CONTACT THE COORDINATOR OF UNDERGROUND CONSTRUCTION. 


SURVEY THE VAULTS AT THE FOLLOWING LOCATIONS FOR HAZARDOUS MATERIALS, IN 
ACCORDANCE WITH THE TECHNICAL PROVISION "SECTION 02030 -_ INVESTIGATION, 
ANALYSIS, REMOVAL, AND DISPOSAL OF ASBESTOS AND OTHER HAZARDOUS MATERIALS". 


FORBES AVE CONSTR B FIFTH AVE CONSTR B 
149+48 LT 437+12.03 RT 449+79 
153+78 RT 441+42 RT 457+66 
153+85 RT 442+54.33 RT 457+71 
156+39 RT 442+74 RT 458+05 
156+94 RT 445+40 458+59 
163+90. 86 445446 463+68 
174+63 LT 446434 464443 
446454 465+61 
447+14 465+85 L 
448+40 469+59. 
448+69 
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PLOTTED? 3/22/2024 


TOTAL 
ITEM NO. | ITEM DESCRIPTION QUANTITY 


HAZARDOUS MATERIAL INVESTIGATION, SAMPLING AND 
02030. 001 | REBORTING : 1 


02030. 002 | ASBESTOS BULK SAMPLE ANALYSIS 


02030. 003 | LEAD PAINT CHIP SAMPLE ANALYSIS 


02030. 004 MISCELLANEOUS UNFORESEEN HAZARDOUS MATERIALS 
: SURVEY , SAMPLING, AND ANALYSIS 


MISCELLANEOUS UNFORESEEN HAZARDOUS MATERIALS 
02030. 005 | ABATEMENT 


UNFORESEEN EXPLORATORY INVESTIGATIONS 
02212. 001 | as- DIRECTED ; 


EXCAVATION ( 1) 
REINFORCEMENT BARS, 
EPOXY COATED 
PROTECTIVE COATING ( 2) 


02212. VAULT EXPLORAT ION ITEM NO. 


a 
~< 
rc 
iss) 
”n 
~< 


02212. VAULT SLAB THICKNESS EXPLORATORY DRILLING 


02216. UNFORESEEN WALL RESTORATION, AS DIRECTED OeTeese4 


02320. AASHTO NO. 57 COARSE AGGREGATE 


QUANTITY 


03305. 001 


02320. PENNDOT TYPE D FLOWABLE BACKFILL 


02353. GEOTEXTILE, CLASS 4, TYPE C 


02786. EXPOSED AGGREGATE CONCRETE , BROWN 


03305. CLASS A CONCRETE, STATION SLABS 


03305. CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL 


03305 MISCELLANEOUS UNFORESEEN VAULT MODIFICATIONS, 
y CLASS AA CONCRETE LIGHTWEIGHT, AS DIRECTED 


LASS AA CONCRETE LIGHTWEIGHT, VAULT 


03305. 004 | HYDRODEMOLITION AND OVERLAY 


03305. 005 | CLASS AA CONCRETE LIGHTWEIGHT , VAULT SIDEWALK 


03305. 006 | CLASS A CONCRETE, RETAINING WALL 


WATERPROOF ING MEMBRANE 
HYDRODEMOL ITION 
TEMPORARY SHORING 
(NUMBER OF LOCATIONS) 
REINFORCEMENT BARS , 
EPOXY COATED 
PROTECTIVE COATING ( 2) 
REINFORCED CONCRETE 
FABRICATED STEEL 


05511.001 | DLC LADDER 


n 
~< 
n 
~< 
4 
oO 
rc 
iss) 
n 
~< 
ie) 
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08305. 001 | SIDEWALK HATCH ITEM NO. 


08305. 002 | 5 X 9 DLC HATCH 
03305. 002 


08305. 003 | 6 X 12 DLC HATCH 


08305. 004 | 2’-11" X 3/-4" DLC HATCH 03305. 004 


08305. 005 | 3 X 3 VAULT GRATE 


03305. 005 


QUANTITY 


08305. 001 


NOTES: 


1. QUANTITIES INCLUDE EXCAVATION OF CONCRETE SIDEWALK AND SUBBASE. 


2. APPLY PROTECTIVE COATING TO TOP OF STATION SLAB. DO NOT APPLY PROTECTIVE 
COATING TO DETECTABLE WARNING SURFACES. 
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THICKNESS @ @) 


F (SEE NOTE 8) 
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NOTE 8) | 


;—-CURB REVEAL, C 
(SEE NOTE 8) 


PAVEMENT BASE DRAIN 
(ROADWAY ITEM) 


AASHTO NO. 57 


GEOTEXTILE, AGGREGATE 


CLASS 4, TYPE C 
DETAIL 5 


ar, 


DETAIL 
n) 1 2 FEET 


REINFORCEMENT DETAILS ARE NOT 
REPEATED TO MAINTAIN CLARITY 


_ ie) 1 2“ FEET: 
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(FOR EXCAVATION AND BACKFILL 

ADJACENT TO EXISTING WALLS) 


(1 
eS 


AASHTO_N 
COARSE AGGRE 
GEOTEXTILE, GEOTEXTILE, 
CLASS 4, TYPE C CLASS 4, TYPE 


SLAB WIDTH, W (SEE NOTE 8) 


SEE NOTE 9 


___ SIDEWALK 


OR ADJACENT 
EXISTING 
STRUCTURE 

(SEE NOTE 5) 


ROADWAY __ 
PAVEMENT 


CURB 


Yo" EXPANSION JOINT (BACK & SIDES) 


F (SEE NOTE 8) 
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SZ_( SEE Z 


NOTE 8) 


(SEE NOTE 9) 


TYPICAL SECTION: CANTILEVER STATION 
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——— — 


SLAB 


CURB REVEAL, C 


( COLUMN (SEE NOTE 8) 


Yo" EXPANSION JOINT (BACK & S 


SEE 
NOTE 11— 
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AASHTO NO.57 COARSE 


AGGREGATE 
GEOTEXTILE, 
CLASS 4, TYPE C CLASS 4, TYPE C 


SLAB WIDTH, W (SEE NOTE 8) 


F (SEE NOTE 8) 


SIDEWALK 


ae ROADWAY 
(SEE NOTE 5) 


PAVEMENT 
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(SEE NOTE 8) 
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TYPICAL SECTION: STATION 
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AASHTO NO. 57 
COARSE AGGREGATE 
GEOTEXTILE, 


CLASS 4, TYPE C 


SEE NOTE 9 


SEE 
NOTE 11 
GEOTEXTILE, 
CLASS 4, TYPE C 


NOTES: 


FOR GENERAL NOTES SEE SHEET 785 7 
FOR INDEX OF DRAWINGS SEE SHEETS 3-16 8. 
FOR ARCHITECTURAL DRAWINGS SEE SHEETS 744-784 9. 
CURB_TYPES SHOWN IN THE TYPICAL SECTIONS ARE FOR 
INFORMATION ONLY. SEE ROADWAY PLANS FOR ACTUAL CURB 
TYPE AT EACH STATION. 


OMIT EXPANSION JOINTS IN STATION SLABS PLACED 
ADJACENT TO SOIL. 


FOR STATION SLABS CONSTRUCTED ADJACENT TO RETAINING 
Meret ECcANnTe AND BACKFILL IN ACCORDANCE WITH 
A . 


FOR EXPANSION JOINT DETAIL SEE SHEET 796 
FOR DIMENSIONS SEE SHEET 793 


SLAB THICKNESS IS 1’-0" AT THE THINNER EDGE OF THE 
SLAB, EXCEPT AT TYPE 3 DRAINAGE LOCATIONS, WHERE THE 
SLAB THICKNESS IS 1’-1" AT THE THINNER EDGE. 


10.BOTTOM OF AASHTO NO. 57 COARSE AGGREGATE BEDDING AND 
BOTTOM OF THE SLAB SHALL BE HORIZONTAL. 


11.REFER TO ELECTRICAL PLANS AND CONTROL SYSTEMS PLANS 
FOR LAYOUT OF CONDUITS LOCATED BELOW AASHTO NO. 57 
COARSE AGGREGATE BEDDING. 
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Yo" PREMOLDED 
JOINT MATERIAL 
(FULL DEPTH) 


STATION SLAB ADJACENT 
TO SIDEWALK 


0) 1 FOOT 
| 


COLUMN 


Ve" EXP JT 


__STATION SLAB ||. EXISTING 


STRUCTURE 


DOWNSPOUT/CONDUIT 


BACK OF STATION SLAB 


LEVELING PAD 
12" MAX X 12" 


ANCHOR BOLT CLEARANCE 
ENVELOPE (TYP, SEE 


ANCHOR BOLT 
(TYP) 


6" SQUARE 
COLUMN 


6" (TYP) 


ANCHOR BOLT DETAIL 


vt 


SEALANT 
( POLYURETH 
ELASTOMERI 


Vp" PREMOLDED 
JOINT MATERIAL 
(FULL DEPTH) 


ANE-BASED 
C SEALANT) 


| 


EMBEDMENT 
(SEE 
NOTE 4) 

v 


€ COLUMN/DOWNSPOUT/CONDUIT 


PLAN VIEW 


IkK—@ EMERGENCY BLUE LIGHT 
' PHONE INSTALLATION 


ANCHOR BOLT 


STATION SLAB ADJACENT 
TO EXISTING STRUCTURE 


) 1 FOOT 


EXPANSION JOINT DETAIL 


MERGENCY BLUE LIGHT PHONE ANCHOR BOLT DETAIL 
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OPERATOR? 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) [32"* Sc 


NTS 


DESIGNED HCF 


1} 
'-€ COLUMN/DOWNSPOUT/CONDUIT 


FINISHED TOP 


OF STATION ae — 


CONCRETE AS 


SPECIFIED 


SCORED OR 
TOOLED JOINT 


CONTROL JOINT 


NTS 


NOTES? 


1. FOR GENERAL NOTES SEE SHEET 785 
2. FOR INDEX OF DRAWINGS SEE SHEETS 3-16 
3. FOR ARCHITECTURAL DRAWINGS SEE SHEETS 744-784 


4. ANCHOR BOLT NOTES 
a. LOCATE REINFORCEMENT BARS 1" MIN CLEAR FROM 


ANTICIPATED LOCATION OF ANCHOR BOLTS. 


b. DESIGN, DRILL AND INSTALL POST- INSTALLED 
ANCHOR SYSTEM, BASED ON MANUFACTURER’ S 


RECOMMENDATIONS. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN HCF 


PITTSBURGH 


CHECKED RK 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE RK 


SCALE 
AS SHOWN 


STRUCTURAL PLANS 
MISC DETAILS 


CONTRACT NO. BRT-001 


DWG. NO. ST12 


ACCESS HATCH CLOSURE LOCATIONS 

REMOVAL LIMITS LEGEND LOCATION HATCH DIMENSIONS | REINFORCEMENT BARS 

BASELINE | REFERENCE | LENGTH(2)] WIDTH( 2)| NUMBER_ | NUMBER 
LENGTH (SEE TABLE, THIS SHEET) STA (1) (FT-IN) | (FT-IN))] OF X (3) | OF Y (3) 


LIMITS OF HATCH AND 
SUPPORT WALL REMOVAL FORBES 156439 RT a2" 3’ -8" 


ACCESS HATCH yo FIFTH 441+42 RT 5/-0" 5/-0" 
— FIFTH | 442+74RT | 4/-3" 6’ -0" 


9:08:39 AM 


PLOTTED? 3/22/2024 


FIFTH | 4464+34RT | 3/-6" 47-0" 


FIFTH 446454 RT 3’ -6" 5’-6" 


FIFTH 458+59 RT 6’ -8" 6’ -1" 


HATCH SUPPORT WALL HATCH SUPPORT WALL 

- + - = : (1) STATION REFERENCE CORRESPOND TO APPROXIMATE LOCATION OF INSIDE FACE OF 
TYPICAL SECTION: VAULT HATCH REMOVAL (2) DIMENS ONS. SHOWN” ARE APPROX IMATE CONTRACTOR TO FIELD VERIFY ALL 
ee ee DIMENSIONS PRIOR TO CONSTRUCTION. 

(3) NUMBER AND LENGTH OF BARS BASED ON THE ASSUMPTION THAT THE ACCESS 

TCH WALLS ARE 1’-6" THICK. ADJUST NUMBER AND LENGTH OF BARS BASED ON 
THE FIELD VERIFIED DIMENSIONS. APPLY AN APPROVED EPOXY PAINT TO THE 
ENDS OF ANY BARS THAT ARE CUT IN THE FIELD. 


_ CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL 


E#4 (BOT) 
LENGTH 1 


SIDEWALK (SEE ROADWAY SEE NOTE 3 BUILDING FACE Y 


WWE 4x4-W4. OxW4. 0 ( TOP) PLANS FOR DETAILS) 4x4-W4. OxW4. 0 
X-E#4 @ 9" SPA (BOT) aaah FACE WELDED WIRE FABRIC 


3" (TYP) 


| 


(TOP) (SEE NOTE 6) 


i | 
U 


v\ 
E#4 DOWEL | HATCH SUPPORT WALL 
SECTION 


NTS 


__CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL, 
E*4 (BOT) 
4x4-W4. OxW4.0 SIDEWALK (SEE ROADWAY 


WELDED WIRE FABRIC PLANS FOR DETAILS) 
(TOP) (SEE NOTE 6) 


X——_x 


INSIDE FACE OF 
HATCH SUPPORT WALL 


@ 9" SPA (BOT) 


—OUTSIDE FACE 
OF HATCH 
SUPPORT WALL 


Y-E#4 


SPACING (TYP ALL 3 SIDES) 


| 

v) 
| 

SEE NOTE 5) E#4 DOWEL ( TYP) HATCH SUPPORT WALL 


SECTION 


NTS 


12" 


—E#4 DOWEL (TYP, 


NOTES: 
FOR GENERAL NOTES SEE SHEET 785 
FOR INDEX OF DRAWINGS SEE SHEETS 3-16 
SET DOWELS IN 5" MIN = 


DIA HOLE AND FILL WITH MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
APPROVED EPOXY ADHESIVE——] SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 


PLAN: VAULT HATCH CLOSURE SLAB CROSS-SECTIONS. 


NTS LENGTH IS MEASURED ALONG BASELINE, WIDTH 


EXISTING HATCH | MEASURED PERPENDICULAR TO THE BASELINE. 
SUPPORT WALL 


E®4 DOWEL— 


LOCATE AND DRILL DOWELS AT MID-THICKNESS 0O| 
WALLS. TIE DOWELS TO WWF 4x4 - W4.0xW4.0. SEE 


DOWEL DETAIL DOWEL DETAIL. 


NTS USE EPOXY COATED FLAT WELDED WIRE FABRIC SHEETS. 


DESIGNED BCE PORT AUTHORITY OF ALLEGHENY COUNTY 
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REMOVAL LIMITS USING HYDRODEMOL ITION 


9:09:28 AM 


WIDTH (SEE HYDRODEMOLITION LOCATIONS TABLE, THIS SHEET) HYDRODEMOL ITION LOCATIONS 


APPROX IMATE 
LOCATION EXISTING 
m— BUILDING FACE pened STRUCTURAL 


SLAB 
REFERENCE STA 
BASELINE (SEE NOTE 3) aw ie 


FIFTH 437452. 55 RT 6 


PLOTTED? 3/22/2024 


— SO nn OO a ee, SO OOS ee Be SS FIFTH 444419. 65 RT 6 


REINFORCEMENT — oad a a = = == a 
STAY - IN-=PLACE 


METAL FORM 


EXISTING 
VAULT SLAB 


SUPPORT BEAM (TYP) VAULT WALL 


TYPICAL SECTION? PARTIAL VAULT SLAB REMOVAL 


(SEE TABLE FOR LOCATIONS) 
NTS 


REMOVAL LIMITS SIDEWALK SLAB REMOVAL LOCATIONS 


APPROXIMATE 
LOCATION APPROXIMATE | EXISTING 
WIDTH (SEE SIDEWALK SLAB REMOVAL LOCATIONS TABLE, THIS SHEET) LENGTH WIDTH EXISTING STRUCTURAL 

' CFT-IN) | (FT-IN) SIDEWALK SLAB 

[-yW- BASEL INE eed ay THICKNESS ( IN) | THICKNESS 

r—BUILDING FACE INTERFACE BETWEEN es CIN) 


EXISTING 
SIDEWALK 


FORBES 163+90. 86 LT 19°-10" 10’-7" 


TH 437+69. 39 RT VES 5 12’ -0" 


437+90. 58 RT 17’-o" 12’-0" 


438+28. 46 RT 33011" 10’ -9" 


REINFORCEMENT T 439+93.61RT 197-6" 10’ -0" 


442+11.81RT 17’-10" 10’-3" 


442+32. 06 RT 18’-8" 9’ -10" 
VAULT WALL VARIES 


TYPICAL SECTION: SIDEWALK SLAB REMOVAL ae eee Pe | wean | oa ae 


(SEE TABLE FOR LOCATIONS 
NTS 


fea) 
gl2z 
S|a=< 
LK] = 
H|IK Ww 
Soa 
<|S 
WIT oO 

a 


Caine FACE (SEE NOTE 6) 
LEGEND 


| INSIDE FACE OF VAULT WALL 


PARTIAL VAULT SLAB OR 
SIDEWALK SLAB REMOVAL 


le OUTSIDE FACE OF VAULT WALL 


NOTES: 


FOR GENERAL NOTES SEE SHEET 785 5. DO NOT DAMAGE ANY PORTION OF THE VAULT SLAB TO 


REMAIN OR THE BUILDING COMPONENTS. 
FOR INDEX OF DRAWINGS SEE SHEETS 3-16 
6. BUILDING FACE SHOWN AS A STRAIGHT LINE FOR 
LENGTH « STATION REFERENCE CORRESPOND TO APPROXIMATE REPRESENTATION ONLY. ADJUST REMOVAL LIMITS TO AN 
LOCATION OF INSIDE FACE OF NEAR VAULT WALL. EXISTING JOINT AT OR NEXT TO ACTUAL BUILDING FACE 


IN THE FIELD. 
VAULT LOCATIONS, DIMENSIONS AND REMOVAL LIMITS 
ARE APPROXIMATE. FIELD VERIFY LOCATIONS AND 
REMOVAL LIMITS PRIOR TO COMMENCING REMOVAL WORK. 


PLANs PARTIAL VAULT SLAB OR SIDEWALK SLAB REMOVAL 


(SEE TABLE FOR LOCATIONS) 
NTS 
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CONTROL JOINTS @ 5’-0" SPA + HYDRODEMOLITION AND OVERLAY LOCATIONS 


WORK WITH SIDEWALK JOINT SPA 
LOCATION LENGTH APPROX IMATE 


VAULT WALL VAULT WALL REFERENCE | ‘FT-IN) EXISTING STRUCTURAL 
yf EHRING FACE (SEE NOTE 8) BASELINE | ¢Ta-( 1) (2) (2) SLAB THICKNESS ( IN) 


9:09:34 AM 


PLOTTED? 3/22/2024 


437+52.55 ro3u 
FIFTH RT 16’ -3 6 


—OUTSIDE FACE OF WALL pea 24'-6" 6 


STATION REFERENCE CORRESPOND TO APPROXIMATE LOCATION OF_INSIDE FACE OF NEAR VAULT WALL. 
SNE RHeOR ARE APPROXIMATE. CONTRACTOR TO FIELD VERIFY ALL DIMENSIONS PRIOR TO 


MAX SPA 


INSIDE FACE 


OF WALL | 
| 


MIN TO 7’-2" 


SPACING 


WORK WITH SIDEWALK JOINT SPA 
12" 


CONTROL JOINTS @ 5’-0" 


E#3 DOWEL (TYP) , 
SEE NOTE 7 


SET DOWELS IN Y%" MIN 
DIA HOLE AND FILL WITH 
APPROVED EPOXY ADHESIVE— | 


a WALL | WIDTH (SEE TABLE, THIS SHEET) 


SIDEWALK OR BIKE LANE 
LENGTH (SEE TABLE, THIS SHEET) SEE ROADWAY Pl ANS FOR ens 
DETAILS) 


12" SPACING VAULT WALL— 


4x4-W4. OxW4.0 WELDED WIRE FABRIC 


DOWEL DETAIL 
TYPICAL PLAN? OVERLAY NTS 


NTS 


CLASS AA CONCRETE LIGHTWEIGHT, VAULT HYDRODEMOLITION AND OVERLAY 


WIDTH 


NOTES? 


1. FOR GENERAL NOTES SEE SHEET 785 
SIDEWALK OR BIKE LANE 
(SEE ROADWAY PLANS FOR 2. FOR INDEX OF DRAWINGS SEE SHEETS 3-16 


-K— BUILDING FACE 4x4—W4. OxW4. 0 WELDED SEE NOTE 3 DETAILS) 
WIRES PABRIG CREE NOTE: 3 / 3. MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 


XX} CROSS- SECTIONS. 


LENGTH IS MEASURED ALONG BASELINE, WIDTH IS 
MEASURED PERPENDICULAR TO THE BASELINE. 


ete ee ee eee FOR REMOVAL DETAILS SEE SHEET 798 
eee COAT ALL SURFACES WHERE NEW CONCRETE IS IN 
STAY MeL CONTACT WITH EXISTING CONCRETE WITH EPOXY BONDING 
COMPOUND, TYPE V. 
SUPPORT BEAM (TYP) LOCATE AND DRILL DOWELS AT MID-THICKNESS OF 


VAULT WALL Me reg TIE DOWELS TO WWF 4x4.0 W4xW4,. SEE DOWEL 
AIL. 


: BUILDING FACE SHOWN AS A STRAIGHT LINE FOR 

TYPICAL SECTION: OVERLAY REPRESENTATION ONLY. ADJUST OVERLAY AND 

a REINFORCEMENT LINITS TO THE ACTUAL REMOVAL 
MITS. 


- USE EPOXY COATED FLAT WELDED WIRE FABRIC SHEETS. 


DESIGNED BCE PORT AUTHORITY OF ALLEGHENY COUNTY 
FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED RK BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower S. INCHARGE RK TRUCTURAL PLAN 
707 Grant Stree inawnunesremstortarouacr] CONSTRUCTION)  foxe —sseias SLAB MODIFICATIONS - OVERLAY 
___ oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE L 
Pittsburgh, PA 15219 SaTGIGNG COUNTY, PENNSYLVANIA. AS SHOWN Gas ETS 


REINFORCEMENT 


TO REMAIN 


EXISTING SLAB 
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9:09:42 AM 


CONTROL JOINTS @ 5’-0" SPA + 


SIDEWALK SLAB REPLACEMENT LOCATIONS 


VAULT WALL 


WORK WITH SIDEWALK JOINT SPA 


| aiidiaatatia FACE (SEE NOTE 5) 


LOCATION 
LENGTH (2)| W 
(FT-IN) 


REFERENCE 
BASELINE | sta (1) 


PLOTTED? 3/22/2024 


OUTSIDE 
FACE OF 
VAULT WALL 


MIN TO 7’-2" MAX SPA 


WORK WITH SIDEWALK JOINT SPA 


CONTROL JOINTS @ 5’-0" 


INSIDE FACE 
OF VAULT WALL 


IDTH (2) 
(FT-IN) 


APPROXIMATE 
EXISTING 


SIDEWALK SLAB (3) (3) 
THICKNESS ( IN) ee 
IN) 


APPROXIMATE 


EXISTING 
NUMBER | NUMBER 
STRUCTURAL OF X OF Y 


437+69. 39 
FIFTH RT 


12'-0" 


437490. 58 
FIFTH oT 


12’-0" 


438+28. 46 


FIFTH RT ** 


10-9" 


439+93. 61 
FIFTH RT 


10’ -0" 


442411. 81 
FIFTH RT 


10-3" 


442+32. 06 
FIFTH RT 


9/-10" 


443+45. 06 
FIFTH RT Pe 


(SEE TABLE, THIS SHEET) 


WIDTH (SEE TABLE, THIS SHEET) 


#* REPLACE EXISTING GRATE (ITEM 083 


LENGTH (SEE TABLE, THIS SHEET) 


X - E¥4 @ 12" (BOT) (SEE TABLE, THIS SHEET) 


Y - E#4 @ 12" (BOT 


VAULT WALL 


CURB 


TYPICAL PLAN: SIDEWALK SLAB REPLACEMENT 


NTS 


CLASS AA CONCRETE LIGHTWEIGHT, VAULT SIDEWALK 


SIDEWALK 


WIDTH (SEE TABLE, THIS SHEET) 


BUILDING FACE 


E#4 @ 12" (BOT) * 


SEE NOTE 3 4x4-W4. OxW4. 0 WELDED 
rs WIRE FABRIC (SEE NOTE 6) 
eta 
XX Xx 


x x 


@. 


* OMIT #4 BOTTOM REINFORCEMENT MAT 


EXISTING 


eer REINFORCEMENT 


WATERPROOFING MEMBRANE 


FOR AREAS OF SIDEWALK SLABS WITH 
THICKNESS LESS THAN 6" 
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OPERATOR? 


TYPICAL SECTION? 


NTS 


VAULT WALL 


SIDEWALK SLAB REPLACEMENT 


DESIGNED 


VARIES 
‘-4" TO 
*-4" MAX 


05. 005) 


HCF 


THE PREPARATION OF THIS 


HCF 


DOCUMENT HAS BEEN FINANCED IN DRAWN 
PART THROUGH A GRANT FROM THE N OT FO R SHEGKED 
FEDERAL TRANSIT ADMINISTRATION, 


RK 


RK 


U.S. DEPARTMENT OF IN CHARGE 
TRANSPORTATION, UNDER THE CO STRUCTION 
URBAN MASS TRANSPORTATION ACT DATE 


95/01/24 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY SAE 


REVISIONS 


COUNTY, PENNSYLVANIA. 


AS SHOWN 


STATION REFERENCE CORRESPOND TO APPROXIMATE LOCATION OF INSIDE FACE OF NEAR VAULT WALL. 

DIMENSIONS SHOWN ARE APPROXIMATE. CONTRACTOR TO FIELD VERIFY ALL DIMENSIONS PRIOR TO CONSTRUCTION. 
NUMBER AND LENGTH OF BARS BASED ON THE ASSUMPTION THAT THE VAULT WALLS ARE 2’-0" THICK. NUMBER AND 
LENGTH OF BARS MAY NEED TO BE ADJUSTED BASED ON THE FIELD VERIFIED DIMENSIONS. APPLY AN APPROVED EPOXY 
PAINT TO THE ENDS OF ANY BARS THAT ARE CUT IN THE FIELD. 


NOTES: 


FOR GENERAL NOTES SEE SHEET 785 
FOR INDEX OF DRAWINGS SEE SHEETS 3-16 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 
CROSS- SECTIONS. 


FOR REMOVAL DETAILS SEE SHEET 798 


BUILDING FACE SHOWN AS A STRAIGHT LINE FOR 
REPRESENTATION ONLY. ADJUST SIDEWALK SLAB AND 
REINFORCEMENT LIMITS TO THE ACTUAL REMOVAL 
LIMITS. 


USE EPOXY COATED FLAT WELDED WIRE FABRIC SHEETS. 
PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STRUCTURAL PLANS 
SLAB MODIFICATIONS - SIDEWALK SLAB 


| — CONTRACTNO.BRT-001 | NO. BRT-001 
DWG. NO. ST16 


WIDTH, SEE TABLE PORNO Sa UE EERO T EXISTING VAULT INFORMATION 


(THIS SHEET) 


SEE DRAWING NO ST18 FOR SIDEWALK 
CLOSURE WALL AT 465+61 (SEE ROADWAY PLANS) LOCATION 


LENGTH 
LT AND 465+85 LT 
v\ SUBBASE eho 


(SEE ROADWAY PLANS) 


9:09:49 AM 


PLOTTED? 3/22/2024 


BASELINE REFERENCE STA (1) 


a FIFTH 445+40RT 


— BUILDING 
FACE 


FIFTH 445+46RT 


FIFTH 465+61LT 


—EXISTING ACCESS HATCH 
TO BE REMOVED 


SEE TABLE 


(THIS SHEET) 


465+85 " 
FIFTH LT 5’-10 


NOTE: (1) STATION REFERENCE CORRESPOND TO APPROXIMATE 
LOCATION OF INSIDE FACE OF NEAR VAULT WALL. 
(2) DIMENSIONS SHOWN ARE APPROXIMATE. CONTRACTOR TO 
FIELD VERIFY ALL DIMENSIONS PRIOR TO 
CONSTRUCTION. 


WIDTH, SEE TABLE 


(THIS SHEET) “| - WATERPROOFING MEMBRANE 
(SEE NOTE 4) 
v 


LENGTH, 


~ 


— BUILDING 
FACE 


ESTIMATED DEPTH 


eae: OF CURB ACCESS HATCH SUPPORT 
WALL (TYP 3 SIDES) 


SEE TABLE 


(THIS SHEET) 


FIFTH AVENUE 


107-0" 


PLAN VIEW: 
REMOVAL OF PORTION 
OF EXISTING VAULT 

0) 1 


2<FEET 


LENGTH, 


TOP OF SIDEWALK EXISTING ACCESS HATCH 
ia ras BE REMOVED 


a = ' REMOVE TO 1’-0" 


SAWCUT LINE SAWCUT LINE BELOW TOP _OF 
(SEE NOTE 5) (SEE NOTE 5) PROPOSED SIDEWALK : 


race OF CURB 


ACCESS HATCH | SIDEWALK AND SUBBASE FIFTH AVENUE 
SUPPORT WALL (TYP) | (SEE ROADWAY PLANS) — 


ELEVATION VIEW 
ee aa a PLAN VIEW 
EXISTING VAULT FILE EXISTING VAULT FILL EXISTING VAULT 
0 1 


FL 2 FEET 
TOP OF VAULT 
AND BASEMENT TO BE REMOVED 
FLOOR SLAB | 


2 FEET 


NOTES: 


FOR GENERAL NOTES SEE SHEET 785 
a eee REMOVAL LIMITS FOR INDEX OF DRAWINGS SEE SHEETS 3-16 
MATCH ELEVATIONS AND ua eg TO THE PROPOSED SIDEWALK ELEVATIONS ON THE 


TYPICAL SECTION: * ROADWAY PLANS AND CROSS-SECTIONS. 


REMOVAL OF PORTION PENNDOT TYPE D INSTALL WATERPROOFING MEMBRANE WITH PROTECTION BOARD PER PRODUCT 
OF EXISTING VAULT FLOWABLE BACKFILL MANUFACTURER. ROUGHEN, CLEAN, AND PARGE SURFACE PER PRODUCT MANUFACTURER 
(¢) 1 


LEGEND 


REQUIREMENTS TO CREATE UNIFORM SURFACE FOR WATERPROOFING MEMBRANE. 
UNLESS NOTED OTHERWISE, SAWCUT LINE INDICATIONS ARE TO BE FULL DEPTH SAWCUTS. 


DEZENER HCE PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM TE PRERARATION OE TAS. comes _ it PORT COUNTY 
PSone Wa SoMNGT SAT NOT FOR creo BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower S. INCHARGE RK TRUCTURAL PLAN 
707 Grant Street inaaomnss tenstoetey cr] CONSTRUCTION) fore eseuas VAULT BACKFILL - PART 
____ oth Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE f 
Pittsburgh, PA 15219 SAVeIGNE COUNTY, PENNSYLVANIA. AS SHOWN LU sca STI 


2 FEET 
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BASEMENT 


TOP OF SIDEWALK BUILDING FACE 


(SEE NOTE ee 
v 


TOP_OF 
SIDEWALK BUILDING FACE ——~, 
(SEE NOTE 3) 
NG 6" CLOSURE WALL 
5-E#4 @ 12" __8" MIN EMBED SIDEWALK (SEE 
ROADWAY PLANS) — 


SUBLEE fa 
ADWA ANS) —~_| 
ES 


9:09:55 AM 


PLOTTED? 3/22/2024 


EXISTING BUILDI 
FOUNDATION WALL 


2" CLR (TYP) 


e 9" 
e 9" 
ESTIMATED HEIGHT 


13-E#5 
13-E#5 ¢ 
ESTIMATED DEPTH 


WATERPROOF ING 
MEMBRANE 
(SEE NOTE 4) 


0’ -0O" 
-0O" 


1 


10° 


CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL 
CLASS AA CONCRETE MODIFIED, VAULT ROOF AND WALL 


TOP OF 
VAULT AND 
BASEMENT 
FLOOR 


TOP OF 
VAULT AND 
BASEMENT 
FLOOR 


LEGEND 


AASHTO NO. 57 PENNDOT TYPE D 
WIDTH, SEE TABLE COARSE AGGREGATE hie SN = _ = ; FLOWABLE BACKFILL 


SET _DOWE "MIN DIA 
(DRAWING ST17) 
HOLE AND TH APPROVED 
TH, NOTES: 


EPOXY AD YP) 
1. FOR GENERAL NOTES SEE SHEET 785 


2. FOR INDEX OF DRAWINGS SEE SHEETS 3-16 


. MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
ELEVATION VIEWS: SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 


CROSS-SECTIONS. 
W SECTION 
CLOSURE WALL INSTALL_WATERPROOFING MEMBRANE WITH PROTECTION 
——— BOARD PER PRODUCT MANUFACTURER. ROUGHEN, CLEAN, 
AND PARGE SURFACE PER PRODUCT MANUFACTURER 
REQUIREMENTS TO CREATE UNIFORM SURFACE FOR 
WATERPROOFING MEMBRANE. 


phe Daas ule PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM TEE PRERARATION CE TH. comes _ at PORT COUNTY 
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9:10:01 AM 


SAWCUT LINE 


PLOTTED? 3/22/2024 


VAULT LOCATION 


BASEL INE REFERENCE STA (1) 


FIFTH 


451430 
LT 


PLAN VIEW: 


FILL EXISTING VAULT 


2 3 FEET 
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CONCRETE MODIFIED. REBUILDING WALL IS INCIDENTAL 
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CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION DEMOLITION AND UNTIL CONNECTION TO NEW SIDEWALK 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE SLAB AND HATCH FRAME IS MADE. 


SIDEWALK. 
9. DO NOT DAMAGE EXISTING REINFORCEMENT TO REMAIN. 
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NOTES 
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MANUFACTURER’ S RECOMMENDATIONS. 


SEE DWG ST25 FOR STAIR REINSTALLATION DETAILS. 


L4x4x'%, 4"xYo" PLATE, FILL PLATES, AND L6x6x'/p 
ARE INCIDENTAL TO SIDEWALK HATCH REPLACEMENT. 


USE EPOXY COATED FLAT WELDED WIRE FABRIC SHEETS. 


V\ 


ots! CSEE NOLE 5) 


FOR GENERAL NOTES, SEE SHEET 785 
FOR INDEX OF DRAWINGS, SEE SHEETS 3-16 


FOR PIPE ADJUSTMENT IN VAULT ROOF DETAILS, 
SEE SHEET 826 


MATCH ELEVATIONS AND CROSS-SLOPES TO PROPOSED 
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DETAIL 
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SUGGESTED STAIR REINSTALLATION 
SEQUENCE 


1. REMOVE THE STAIR CHANNEL TO A POINT 1¥2-INCH 
BELOW THE TOP OF THE FILL PLATE. GRIND TO REMOVE 


EDGE OF ANY SHARP CORNERS OR EDGES. 


EDGE OF EXISTING 
ENCASED STEEL BEAM 


EXISTING 
ENCASED 
STEEL BEAM 


BEVEL EDGE OF FILL PLATE TO ACCOUNT FOR THE BEND 
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FILL PLATE, SHOP WELD FILL PLATE TO ANGLE PRIOR TO 
6" HIGH 3 INSTALLATION. SLIDE FILL PLATE AND ANGLE ASSEMBLY 
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PREPARE BASE METAL SURFACES USING POWER TOOLS 
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REPEAT ABOVE STEPS TO CONNECT OPPOSITE STAIR 
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SECTION 
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NOTES? 
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L4x4x>, 4"xVo" PLATE, FILL PLATES, AND L6x6x!/p 
ARE INCIDENTAL TO SIDEWALK HATCH REPLACEMENT. 


FIELD VERIFY ALL STAIR DIMENSIONS INCLUDING MEMBER 
SIZES AND ADJUST PROPOSED STRUCTURAL STEEL 
DIMENSIONS PRIOR TO FABRICATION OF STRUCTURAL 
STEEL FOR REATTACHMENT OF STAIR TO THE VAULT SLAB. 
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43-E#4 @ 12" MAX 


__ ROADWAY ITEM STRUCTURES ITEM _ 


EXPANSION 
JOINT 
SEE NOTE 5) 


PLOTTED? 3/22/2024 
9211 


EXISTING STEEL BEAM 
TO REMAIN 


CONCRETE EDGE BEAM 


BUILDING ae 


E#4 (TOP & BOT) 


EXPANSION JOINT 
(SEE NOTE 5) 


(see NE TOP OF SIDEWALK/ 
ROADWAY VAULT ROOF 


PLANS FOR 
DETAILS) 8" SLAB 


=| 


CONCRETE 


SIDEWALK (SEE 
ROADWAY PLANS 


EXPANSION JOINT 
(SEE NOTE 5) 


‘SEE NOTE 7 


EDGE BEAM 


Sen 
FACE 


qo-2" 


CONTROL JOINTS @ 5’-0" SPA +, WORK 


V' 
@ 12" MAX 


(TOP & BOT) 


E#4 


Garvones 6" MIN (TYP) _| 


SEE NOTE 4_ 


DOWEL 
(SEE NOTE 6) 


BOTTOM OF 
SIDEWALK/ 
VAULT ROOF 


43-54 
GiANSTOe FACE OF VAULT WALL 


12" MAX 


1°-9'4," ASSUMED 


13-E#4 


[ 


——_— — - _ _ . | —} __¥ 
= oe 17-10" 


83," ASSUMED c a ASSUMED 
SEE NOTE 4 41-73%" SEE 
NOTE 4 


FIFTH AVENUE EXISTING 
= ELECTRICAL CONDUIT 
TO REMAIN 


il 


hen @ EQ SPA 


ENCASE BEAM END 
WITH CONCRETE 


EXISTING 
BUILDNG VAULT 


ROADWAY PLANS) 


BIKE LANE (SEE 


¥,"" NEOPRENE 
EARING 
PAD AT WALLS 


‘-EXPANSION JOINT 


(SEE NOTE 5) TOP OF VAULT 


AND BASEMENT 
FLOOR SLAB 


816-818 FIFTH AVE 
REPLACEMENT PLAN AT SIDEWALK LEVEL 


0) i 2 3 FEET 


———————— | 
(EXISTING UTILITIES UNDER THE SLAB, DOWELS, AND 
REMOVABLE CURB NOT SHOWN FOR CLARITY) 


EXPANSION JOINT 
(SEE NOTE 5) 


EXISTING Ah 
BEAM TO REM 


CONCRETE EDGE BEAM 
3-E#7 


aie! FACE 


E#4 (TOP & BOT) 


EXPANSION JOINT 
(SEE NOTE 5) 


TOP OF SIDEWALK/ —E#4 (EF) 
v 
AULT ROOF 4 cE 


@ EQ SPA 


CONCRETE 
| SUPPORT WALL 


BIKE LANE (SEE ROADWAY 
oe FOR DETAILS) 


— 


E#4 
—DOWEL (SEE NOTE 6) 


CONSTR JT 


MIN PROJ 


| NEOPRENE | 
ARNG 
PAD AT WALLS 
10-E#4 STRAIGHT DOWELS @ 12" MIN 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0235715\BRT_01_STR_SHT25. dgn 


OPERATOR? 


(TYP) (SEE NOTE 12) 


SECTION 


(A 


0 2 3 FEET 


ey 


| VAULT WALL 
t 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [= 


VAULT WALL 


SECTION 


NOTES? 


FOR GENERAL NOTES, SEE SHEET 785 
FOR LOCATION OF VAULT, SEE SHEET 390 


CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
palais STOCKPILES ARE NOT PERMITTED ON THE 
SIDEWALK. 


VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 


FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 
SEE SHEET 826 


SPACE DOWELS AT 12" MAX ALONG THE VAULT WALLS. 
TOTAL NUMBER OF DOWELS = 67. FOR DOWEL DETAILS, 
SEE SHEET 816 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 
CROSS- SECTIONS. 


REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
TO Y4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS IN CONTACT WITH EXISTING CONCRETE 
WITH EPOXY BONDING COMOUND, TYPE V. 


DESIGNED 


DRAWN 


CHECKED 


NOT FOR 


IN CHARGE RK 
95/01/24 


fe) i 


9. USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 
THROUGH EXISTING REINFORCEMENT BARS. THE 
CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 
ADJUST SPACING AS REQUIRED. 


10. UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
LAP SPLICE: 
#4 BAR 
#5 BAR 
#6 BAR 
#7 BAR 


11.PROVIDE NEOPRENE BEARING PAD IN ACCORDANCE WITH 
TECHNICAL PROVISION 05120. 


12. IF LOCATIONS OF _DOWELS FALL_WITHIN HOLLOW CORES 
OF CMU BLOCKS, FILL VOID WITH NONSHRINK GROUT, 
DOWEL _ INTO NONSHRINK GROUT AFTER HARDENING. FOR 
STRAIGHT DOWEL DETAILS, SEE SHEET 816 


13. ALL ITEMS OF WORK FOR VAULT SLAB REPLACEMENT ARE 
INCIDENTAL TO ITEM 03305.002, CLASS AA CONCRETE 
MODIFIED, VAULT ROOF AND WALL. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STRUCTURAL PLANS 
VAULT SLAB REPLACEMENT - FIFTH AVE STA 437+12.03 


nS SHOWN Port Authority 


G.NO. S727 SHT. 811 


connecting people to life 


9215221 AM 


FIFTH AVENUE 


Gee RO 


PLOTTED? 3/22/2024 


FACE_OF 
rae CURB 


SAWCUT 
LINE 


— EXISTING SIDEWALK 


L 


ASSUMED 
SEE 
NOTE 4 


BUILDING 


ING TOP OF 
ALK/VAULT ROOF EXISTING 
STEEL BEAM 


FACE OF | TO REMAIN 


} EXISTING CURB 
INSIDE FACE | “\ 14 aes ea min ae 
: . H a 


OF VAULT WALL 


| . 
ae ae HEN 
(TYP) EXISTING 


STEEL BEAM 
TO BE REMOVED 


EXISTING BOTTOM OF 
SIDEWALK/VAULT ROOF 


EXISTING 
STEEL BEAM 


TO BE REMOVED 
| VAULT WALL 
BUILDING 
f FACE 


1-95" | oe eee cae eee —F cass ore e een. a to a ll LL 2'-o" 
ASSUMED ASSUMED 
SEE NOTE 4 SEE NOTE 4 

EXIST ING 
STEEL BEAM 
TO REMAIN 


STEEL COLUMNS | | 
TO REMAIN LEGEND 


15/-11e" 


v, | REMOVAL LIMITS 


see NOTES: 


. FOR GENERAL NOTES, SEE SHEET 785 5. WHERE REMOVAL OF PORTION OF THE EXISTING CONCRETE 
1020 FIFTH AVE ; IS INDICATED, MAKE DELINEATING SAWCUTS ON ALL 


«+ FOR LOCATION OF VAULT, SEE SHEET 358 EXPOSED FACES. ADJUST THE DEPTH OF CUT AS 
REMOVAL PLAN AT SIDEWALK LEVEL ‘ REQUIRED TO AVOID DAMAGING REINFORCEMENT BARS TO 


0 1 2 3 FEET . CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION REMAIN. USE HAND TOOLS FOR REMOVING CONCRETE. 

a sl MATERIAL STOCKPILES ARE NOT PERMITTED ON THE CARE MUST BE TAKEN DURING REMOVAL BY USE OF 

SIDEWALK. PNEUMATIC HAMMERS TO REMOVE CONCRETE IN A FASHION 
THAT PROVIDES A NEAT JOINT FOR THE PROPOSED 

VAULT WALL THICKNESS, ROOF THICKNESS, BEAMS, AND CONSTRUCTION. 

CURB DIMENSIONS ARE APPROXIMATE AND SHALL BE 

FIELD VERIFIED. 6. BLAST CLEAN ALL EXPOSED REINFORCEMENT TO REMAIN 
AND APPLY AN APPROVED EPOXY PAINT FOR EPOXY 
COATED EXISTING REINFORCEMENT BARS OR NEAT CEMENT 
FOR NON-EPOXY COATED REINFORCEMENT BARS. 


"michae!.megarry" 
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707 Grant Street URBAN MASS TRANSPORTATION xr CONSTRUCTION ) OME os/01/24 VAULT SLAB REMOVAL - FIFTH AVE STA 442+54.33 
mh PA | : ee i 
Pittsburgh, PA 15219 : Beeman COUNTY, FENNSYAANTAT OEY AS SHOWN Port Authority | CONTRACT NO. ERT RT 


REVISIONS connecting people to life 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0235715\BRT_01_STR_SHT26. dgn 


OPERATOR? 


9215237 AM 


PLOTTED? 3/22/2024 


CONTROL JOINTS @ 5’-0" SPA + 
WORK WITH SIDEWALK JOINT SPA 


FIFTH AVENUE 


17’-10" 


44-E#6 @ 6" MAX (TOP) , 30-E#4 @ 9" MAX (BOT. 


EXPANSION 
JOINT( SEE 
NOTE 5) 


EXPANSION JOINT (SEE NOTE 5) __ROADWAY ITEM, STRUCTURES ITEM _ 


BUILDING FACE 
E#4 (TOP & BOT) “Ne 


TOP OF SIDEWALK/ 
VAULT ROOF 


Po 


| as OF EXISTING CURB 


EXPANSION JOINT 

(SEE NOTE 5) 

EXPANSION JOINT 
(SEE NOTE 5) 


CONCRETE 


SIDEWALK (SEE ROADWAY 


PLANS FOR DETAILS) ——‘\ 


EXPANSION JOINT 
(SEE NOTE 5) 


SEE NOTE 7 


EDGE BEAM 


aon 


SLAB 
E#6 


23-E#4 @ 12" MAX 


E*4 
W10x68—— | 


MAX SPA 


¥,"" NEOPRENE 
BEARING PAD 


GROUT BED SPA 


ENCASE BEAM 
END WITH > 
CONCRETE 


MIN TO 7’-2" 


WORK WITH SIDEWALK JOINT SPA 


DE FACE 
AULT WALL BOTTOM OF 
SIDEWALK 


/VAULT ROOF 


6" 


MIN (TYP) 


12-E#4 @ 12" MAX (TOP & BOT) 


C Wi0Ox68 


° 
i 
os 
2 
n 
2 
z 
= 
° 
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VAULT WALL 


23-E#4 @ 12" MAX 


BUILDING 
[ Face 


ASSUMED 
SEE NOTE 4 


1/-0lb" T. 


ASSUMED 
SEE NOTE 4 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 
CROSS- SECTIONS. 


REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
TO Y4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS_IN CONTACT WITH EXISTING CONCRETE 
WITH EPOXY BONDING COMOUND, TYPE V. 


9. USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 
THROUGH EXISTING REINFORCEMENT BARS. THE 
CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
EXISTING BARS PRIOR 10 DRILLING DOWEL HOLES. 
ADJUST SPACING AS REQUIRED. 


10. UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
LAP SPLICE: 
#4 BAR 2 
#5 BAR 
#6 BAR 
#7 BAR 


11.PROVIDE NEOPRENE BEARING PAD IN ACCORDANCE WITH 
TECHNICAL PROVISION 05120. 


12.ALL ITEMS OF WORK FOR VAULT SLAB REPLACEMENT ARE 
INCIDENTAL TO ITEM 03305.002, CLASS AA CONCRETE 
MODIFIED, VAULT ROOF AND WALL. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


CONCRETE 
EDGE BEAM 


EXPANSION JOINT 
(SEE NOTE 5)—— 8. 


NOTES? 


1. FOR GENERAL NOTES, SEE SHEET 785 


2. FOR LOCATION OF VAULT, SEE SHEET 358 


3. CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
SIEWErR STOCKPILES ARE NOT PERMITTED ON THE 
ALK. 


VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 


FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 
SEE SHEET 826 


SPACE DOWELS AT 12" MAX ALONG THE VAULT WALLS. 
TOTAL NUMBER OF DOWELS = 45. FOR DOWEL DETAILS, 
SEE SHEET 816 


EXISTING 
STEEL COLUMNS 
TO REMAIN 


EXISTING 
STEEL BEAM 
TO REMAIN 


15/-11lh" 


1020 FIFTH AVE 
REPLACEMENT PLAN AT SIDEWALK LEVEL 
0) | 


2 3 FEET 


SS 
(DOWELS NOT SHOWN FOR CLARITY) 


DESIGNED 


THE PREPARATION OF THIS 
DRAWN 


"michae!. megarry" 


OPERATOR? 
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Gulf Tower 
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5th Floor 
Pittsburgh, PA 15219 


DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CO 


CHECKED 


NOT FOR 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE RK 


STRUCTION) 


DATE 05/01/24 


STRUCTURAL PLANS 


VAULT SLAB REPLACEMENT - FIFTH AVE STA 442+54.33 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


y 


| CONTRACT NO.BRT-001 
DWG. NO. ST29 


PLOTTED? 3/22/2024 
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OPERATOR? 


9215252 AM 
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INSIDE FACE 


SAWCUT LINE—] OF VAULT WALL 


EXISTING PIPE 
PROTECT DURING 
SLAB REMOVAL 


ee LINE 


FACE OF EXISTING ae 


1’-8" ASSUMED 


FIFTH AVENUE 


15/-7" 


SEE NOTE 4 


1807 FIFTH AVE 


REMOVAL PLAN AT SIDEWALK LEVEL 
0) I 


2 3-. FEET, 


ASSUMED 
SEE 
NOTE 4 


2'-0" ASSUMED 


SEE NOTE 4 
VAULT WALL (TYP) 


SAWCUT LINE 
REMOVE AT 
EXISTING 
JOINT LINE 


VAULT ROOF 


TOP OF FLOOR 
SLAB VAULT 
AND BASEMENT 


VAULT WALL 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


EXISTING 
CONCRETE BEAM 


TO BE REMOVED 


SECTION. 


1 2 3 FEET 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


eee FACE 


BUILDING FACE 


NG BOTTOM OF 
LK/VAULT ROOF 


SAWCUT LINE REMOVE AT 
EXISTING JOINT LINE 


EXISTING TOP 
OF SIDEWALK 
/VAULT ROOF 


FACE _OF 
EXISTING CURB 


SECTION 


V 


NOTES: 


FOR GENERAL NOTES, SEE SHEET 791 

FOR LOCATION OF VAULT, SEE SHEET 793 
CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE 
SIDEWALK. 

VAULT WALL THICKNESS, ROOF THICKNESS, BEAMS, AND 


CURB DIMENSIONS ARE APPROXIMATE AND SHALL BE 
FIELD VERIFIED. 


DESIGNED 


DRAWN 


NOTFOR [=== 


CONSTRUCTION) [Son 


SCALE 
AS SHOWN 


LEGEND 


REMOVAL LIMITS 


5. WHERE REMOVAL OF PORTION OF THE EXISTING CONCRETE 
IS_ INDICATED, MAKE DELINEATING SAWCUTS ON ALL 
EXPOSED FACES. ADJUST THE DEPTH OF CUT AS 
REQUIRED TO AVOID DAMAGING REINFORCEMENT BARS TO 
REMAIN. USE HAND TOOLS FOR REMOVING CONCRETE. 
CARE MUST BE TAKEN DURING REMOVAL BY USE OF 
PNEUMATIC HAMMERS TO REMOVE CONCRETE _IN A FASHION 
THAT PROVIDES A NEAT JOINT FOR THE PROPOSED 
CONSTRUCTION. 


6. BLAST CLEAN ALL_ EXPOSED REINFORCEMENT TO REMAIN 
AND APPLY AN APPROVED EPOXY PAINT FOR EPOXY 
COATED EXISTING REINFORCEMENT BARS OR NEAT CEMENT 
FOR NON-EPOXY COATED REINFORCEMENT BARS. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STRUCTURAL PLANS 
VAULT SLAB REMOVAL - FIFTH AVE STA 469+59.93 


Port Authority 


PLOTTED? 3/22/2024 


"michae!. megarry" 


OPERATOR? 


CONTROL JOINTS @ 5’-0" SPA +, WORK WITH SIDEWALK JOINT SPA (SEE NOTE 5) 
23-E#4 @ 12" MAX 


9:16:08 AM 


EXPANSION JOINT (SEE NOTE 5) 


L su riorne 
FACE 


MAX SPA 


1’-8" ASSUMED 
SEE NOTE 4 


2’ -0" ASSUMED 
SEE NOTE 4 


MAX 


MIN TO 7/-2" 


WORK WITH SIDEWALK JOINT SPA (SEE NOTE 5) 


BUILDING FACE 
ho __ STRUCTURES ITEM, ROADWAY ITEM _ 


E#5 (TOP & BOT 


CONCRETE BEAM 


@ 12" 


EXPANSION JOINT 
(SEE NOTE 5)——+ 


TOP OF SIDEWALK/ 
VAULT ROOF 


EXPANSION JOINT 
(SEE NOTE 5) 


32-E#3 @ 444" (TYP 


14-E#4 


ER4 FACE OF CURB 
SEE NOTE 7 


3-E#4 (TOP) (TYP) 
3-E#6 (BOT) (TYP 


14-E#5 @ 12" MAX (TOP & BOT) 


CONTROL JOINTS @ 5’-0" 


BOTTOM OF 
23-E#4 12" MAX SIDEWALK/ DOWEL (SEE NOTE 6) 


VAULT ROOF 
EXPANSION JOINT 
FACE OF CURB 23-E#4 @ 12" MAX (TOP & BOT) (SEE NOTE 5) 


22-1" 


FIFTH AVENUE SENG TE Loe - i 
1807 FIFTH AVE | 


VAULT WALL (TYP) 


REPLACEMENT PLAN AT SIDEWALK LEVEL 
0) 1 2 


3 FEET 
aS 
(DOWELS NOT SHOWN FOR CLARITY) 


SECTION 


TOP OF 

SIDEWALK / 

> OF EXISTING VAULT ROOF 
" A 

12" MAX (TYP) CONCRETE BEAMS 


E#4 (TOP & BOT) E#4 (TOP & BOT) E#4 (TOP & BOT 
E#4 ° 
NOTES3 


1. FOR GENERAL NOTES, SEE SHEET 785 . REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
CONCRETE BEAM H E#3 ( TYP) TO Y“%4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
es CONCRETE BEAM 2. FOR LOCATION OF VAULT, SEE SHEET 363 CONCRETE IS IN CONTACT WITH EXISTING CONCRETE 
WITH EPOXY BONDING COMOUND, TYPE V. 
E#4 (TOP) (TYP) 3. CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
E#6 (BOT) (TYP) MATERIAL STOCKPILES ARE NOT PERMITTED ON THE . USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
SIDEWALK. WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 
THROUGH EXISTING REINFORCEMENT BARS. THE 
DOWEL (SEE NOTE 6) . VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 
DOWEL (SEE NOTE 6) BOTT OHNE ADJUST SPACING AS REQUIRED. 
SIDEWALK / | . FOR PIPE ADJUSTMENT IN VAULT ROOF, EXPANSION 
VAULT ROOF — JOINT, AND CONTROL JOINT DETAILS, SEE SHEET 826 10. UNLESS, NOTED OTHERWISE USE THE FOLLOWING MINIMUM 
} | A H 
SPACE DOWELS AT 12" MAX ALONG THE VAULT WALLS. #4 BAR 
TOTAL NUMBER OF DOWELS = 49. FOR DOWEL DETAILS, a BAR 
Al 
SECTION #7 BAR 
. MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 11. ALL ITEMS OF WORK FOR VAULT SLAB REPLACEMENT ARE 
CROSS- SECTIONS. INCIDENTAL TO ITEM 03305.002, CLASS AA CONCRETE 
MODIFIED, VAULT ROOF AND WALL. 
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707 Grant Street URBAN MASS TRANSPORTATION act| CONSTRUCTION ) oaE celles VAULT SLAB REPLACEMENT - FIFTH AVE STA 469+59.93 
Pittsburgh, PA 15219 : Beeman COUNTY, FENNSYAANTAT OEY AS SHOWN Port Authority | CONTRACT NO.ERT cca 
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EXPANSION JOINT 
(See NOTE 4) (SEE NOTE 4) 


| BUILDING FACE TOP OF SIDEWALK 
ao (SEE ROADWAY PLANS TOP OF VAULT ROOF 
AND CROSS-SECT IONS 


PLOTTED? 3/22/2024 


TOP OF 
TOP OF SIDEWALK (SEE ROADWAY VAULT ROOF 
= JOINT SEALANT 


PLANS AND Cota meee nes. = = 


<< 


BOT OF VAULT ROOF 


BOT OF 
VAULT ROOF Vo" PREMOLDED JOINT 
MATERIAL (EXTEND TO LIMIT 


DOWEL INTO EXISTING WALL OF CONCRETE REMOVAL) DOWEL INTO EXISTING WALL— 


EXISTING VAULT WALL— EXISTING VAULT WALL—~ 


TYPICAL SECTION PARALLE 
READ CULAR TO BUILDING FACE 


NTS 


NTS 


CENTER DOWEL HOLE ON VAULT WALL 
UNLESS NOTED OTHERWISE (SEE NOTE 7) 


L sure o1Nne FACE 


CONCRETE 


SNC On > SUPPORT WALL— 
PLANS AND SLAB THICKNESS/2 


CROSS- SECTIONS ht 


FOR ELEV ie) 7-SLAB 

A Lien \ THICKNESS 
1 ER4 
STRAIGHT 
DOWEL 


=| 


MIN PROJ 


E®4 DOWEL——+ < 


SET IN %" DIA SET IN %" DIA 
HOLE FILLED at: HOLE FILLED 

WITH APPROVED _ WITH APPROVED 
EPOXY ADHESIVE EPOXY ADHESIVE——| 


EPOXY EPOXY wie 
ANCHORING ANCHORING 
SYSTEM—— 1. FOR GENERAL NOTES, SEE SHEET 785 


2. CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE 


SIDEWALK. 
CENTER DOWEL 
HOLE ON 3. VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
VAULT WALL ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 


UNLESS NOTED " 
OTHERWISE——— 12" MAX SPA (TYP) 4. FOR EXPANSION JOINT DETAILS, SEE SHEET 826 


5. REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
TO '4," DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS_IN CONTACT WITH EXISTING CONCRETE 
WITH EPOXY BONDING COMOUND, TYPE V. 


PLAN SCHEMATIC STRAIGHT DOWEL DETAIL 6. USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
NTS nine WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 
THROUGH EXISTING REINFORCEMENT BARS. THE 
CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 
ADJUST SPACING AS REQUIRED. 


VAULT ROOF REPLACEMENT DOWELS 7. IF THE CENTER OF HOLE TO FACE OF WALL IS LESS 


THAN 4", NOTIFY ENGINEER FOR FURTHER DIRECTION. 


as 


MAX SPA (TYP) 


12" 


EXISTING 
VAULT WALL 
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SEE NOTE 9 EXISTING JOINT LINE BUILDING FACE 
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TO REMAIN SEE NOTE 7 
ING TOP QF 
ALK/VAULT ROOF 


PLOTTED? 3/22/2024 
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i : POR —SEE NOTE 9 


|| VAULT WALL 


BUILDING FACE gl 


SAWCUT LINE FACE_OF 
EXISTING CURB : 
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WALK/VAULT ROOF 


REMOVE EXISTING 
5’-0" > 4 9’-O" 
HATCH ( TYP) 
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OPEN GRATE 
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LADDER 


VAULT WALL 
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———__ . oe FACE 


OF 
g’-4n EXISTING CURB 
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VAULT WALL = VAULT WALL 
+ L. ~ 


LEGEND 


LIMITS OF SIDEWALK SLAB REMOVAL (AREA 1) 


LIMITS OF REMOVAL (AREA 2) NOTES3 


. FOR GENERAL NOTES, SEE SHEET 785 BLAST CLEAN ALL EXPOSED REINFORCEMENT TO REMAIN 
900 FIFTH AVE AND APPLY AN APPROVED EPOXY PAINT FOR EPOXY 
AEA Be ee . FOR LOCATION OF VAULT, SEE SHEET 357 COATED EXISTING REINFORCEMENT BARS OR NEAT CEMENT 
REMOVAL PLAN AT SIDEWALK LEVEL FOR NON-EPOXY COATED REINFORCEMENT BARS. 
SS SS . CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE REINFORCEMENT PROJECTING FROM THE EXISTING BEAM 
SIDEWALK. AND INTO THE SIDEWALK SLAB SHALL REMAIN. 
CONTRACTOR SHALL USE HAND TOOLS OR OTHER MEANS TO 
VAULT WALL THICKNESS, ROOF THICKNESS, BEAMS, AND REMOVE CONCRETE SIDEWALK ABOVE BEAM TO AVOID 
CURB DIMENSIONS ARE APPROXIMATE AND SHALL BE DAMAGING REINFORCEMENT BARS. ANY DAMAGE TO 
FIELD VERIFIED. EXISTING REINFORCEMENT SHALL BE REPLACED AT THE 


CONTRACTORS EXPENSE. 
WHERE REMOVAL OF PORTION OF THE EXISTING CONCRETE 
IS_ INDICATED, MAKE DELINEATING SAWCUTS ON ALL CONTRACTOR TO FIELD VERIFY AND CONFIRM THE 
EXPOSED FACES. ADJUST THE DEPTH OF CUT AS ASSUMED INFORMATION AND PRESENCE OF EXISTING 
REQUIRED TO AVOID DAMAGING REINFORCEMENT BARS TO BEAMS. CONTACT ENGINEER IF ACTUAL FIELD 
REMAIN. USE HAND TOOLS FOR REMOVING CONCRETE. CONDITIONS VARY FROM THOSE SHOWN ON THIS PLAN. 
CARE MUST BE TAKEN DURING REMOVAL BY USE OF 
PNEUMATIC HAMMERS TO REMOVE CONCRETE _IN A FASHION AFTER REMOVAL OF AREA 1 AND PRIOR TO REMOVAL OF 
THAT PROVIDES A NEAT JOINT FOR THE PROPOSED AREA 2, SUBMIT PHOTOS OF THE INTERFACE BETWEEN 
CONSTRUCTION. eaten me AREA 2 TO ENGINEER FOR REVIEW AND 
Al AL. 
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E#3 or -5u 
\ MIN PROJ 

4x4-W4. OxW4. 0 WELDED SEE NOTE 7 

WIRE FABRIC ( TOP) e ——— —— 


[DEWALK 


2" CLR (TYP) 


+ 
VAULT SLAB <t 4 


“ BUILDING FACE FeOR we 
—> FATCH SUPPORT ee ca as 
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existing | EXPANSION JOINT VAULT WALL grecudi 
BEAMS 16 | (SEE NOTE 5) q 
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SIDEWALK 
REPLACEMENT 
ON EXISTING 
VAULT SLAB — 
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BIKE LANE ( SEE 
ROADWAY PLANS AND BUILDING FACE 


CROSS- SECTIONS) re 5’-0" HATCH a 
; (SEE NOTE 12) E#4 (BOT 


7 4x4-W4. OxW4. 0 WELDED NS TON 
WIRE FABRIC ( TOP) ees 


5x9 DLC HATCH (SEE NOTE 12) 


15-E#4 « 


E#4 (BOT 


EXPANSION JOINT & HAUNCH) 
(SEE NOTE 5) 


4x4-W4. OxW4. 0 
WELDED WIRE FABRIC 


—E#4 TOP OF 
VAULT ROOF 
27-5" 
MIN PROJ 
SEE 


4x4-W4. OxW4. 0 
WELDED WIRE 
FABRIC ( TOP) 
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e@ 
7g" SLAB (TYP) 


MAX 


LADDER (SEE NOTE 11) 


14-E#4 
12" 
t 


Ww 

4 

= t 
—————— o 

Ww 
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= 

fea} 


E#4 

Lt | 2-E%4 — 

EXPANSION JOINT CHAUNCH) REINFORCED CONCRETE 
(SEE NOTE 5) 10-E#4 @ 12" SUPPORT TO REMAIN 


DOWEL (SEE NOTE 6)— E#4 m 


2-EF4 


11-E#4 @ 12" MAX 5-E#4 || VAULT WALL 


12" MAX 


SECTION 
VAULT WALL | VAULT WALL NOTES3 oO 1 


1. FOR GENERAL NOTES, SEE SHEET 785 
2. FOR LOCATION OF VAULT, SEE SHEET 357 


CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 10.USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 


SIDEWALK. THROUGH EXISTING REINFORCEMENT BARS. THE 
e VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS EXISTING BARS PRIOR TO DRILLING DOWEL HOLES 
A A A AM A 3 
CEB MAP AIENUE Fare OR Cue ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. ADJUST SPACING AS REQUIRED. 


ae Efeanel ey JOINT AND CONTROL JOINT DETAILS, 11. INSTALL A VAULT LADDER PER DLCO DRAWING A 60912. 


12. COORDINATE DIMENSIONS AND LOCATION OF HEAVY 
FOR DOWEL DETAILS, SEE SHEET 816 SIDEWALK LOADING HATCH WITH DLCO DRAWING 


872134-T-001. 
MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND Ne tee OTHERWISE, USE THE FOLLOWING MINIMUM 


900 FIFTH AVE CROSS- SECTIONS. 


“AT <CTINEWA K 1] #4 BAR 

PLAN AT SIDEWALK LEVEL . INTERRUPT REINFORCEMENT BARS AT HATCH OPENINGS #5 BAR 

0 1 2 3 FEET AND COLUMNS. #6 BAR 
—————E 


#7 BAR 
9. REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
TO '4" DEPTH, AND COAT ALL SURFACES WHERE NEW 14.ALL ITEMS OF WORK FOR DLC VAULT SLAB REPLACEMENT 


CONCRETE IS_IN CONTACT WITH EXISTING CONCRETE ARE INCIDENTAL TO ITEM 03305.002, CLASS AA 
WITH EPOXY BONDING COMPOUND, TYPE V. CONCRETE MODIFIED, VAULT ROOF AND WALL. 
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734" HAUNCH 


REINFORCED CONCRETE BEAM 
FOR HATCH SUPPORT TO REMAIN 
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E#4 


VAULT WALL 


SIDEWALK (SEE ROADWAY 


Y 
SECTION eX 


0 1 2 FEET \st34/ 
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(SLAB REINFORCEMENT INCLUDING WWF NOT SHOWN FOR CLARITY) 


VAULT WALL 


EXISTING VAULT 


“PLANS AND CROSS-SECTIONS) | 


EXPANSION JOINT (SEE NOTE 5) 


E#4 (BOT) 


9’-O" HATCH (SEE NOTE 10) 


E#4 (TOP & BOT) 


--PROPOSED REINFORCEMENT SPACED 
TO MATCH EXISTING 
REINFORCEMENT PROJECTING FROM 


E#4 


E#4 DOWEL SET IN %" DIA 
HOLE FILLED WITH APPROVED 
EPOXY ADHESIVE (TYP 


CONCRETE BEAM LONGITUDINALLY 


—E#3 @ 12" 
E#4 
HAUNCH 


REINFORCED CONCRETE BEAM 
FOR HATCH SUPPORT TO REMAIN 


BOT OF 
VAULT ROOF 


EXPANSION JOINT (SEE NOTE 5) 


| —— 4x4-W4. OxW4. 0 
WELDED WIRE 
FABRIC ( TOP) 


VAULT WALL 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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SECTION Ge 


0 1 2 FEET \st34/ 
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FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 

DESCRIPTION PORT AUTHORITY OF ALLEGHENY 

COUNTY, PENNSYLVANIA. 

REVISIONS 


VAULT WALL 


NOT FOR 


DESIGNED 


DRAWN 


CHECKED 


CONSTRUCTION) [52 fox 


SCALE 
AS SHOWN 


NOTES: 


1. FOR GENERAL NOTES, SEE SHEET 785 
2. FOR LOCATION OF VAULT, SEE SHEET 357 


3. CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE 


SIDEWALK. 


VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 


FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 


SEE SHEET 826 


FOR DOWEL DETAILS, SEE SHEET 816 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 


CROSS- SECTIONS. 


REMOVE EXISTING COATINGS IF_ANY, ROUGHEN SURFACE 
TO Y4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS_IN CONTACT WITH EXISTING CONCRETE 


WITH EPOXY BONDING COMPOUND, TYPE V 


USE A_PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 


THROUGH EXISTING REINFORCEMENT BARS. 


THE 


CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 


ADJUST SPACING AS REQUIRED. 


10. COORDINATE DIMENSIONS AND LOCATION OF HEAVY 
SIDEWALK LOADING HATCH WITH DLCO DRAWING 


872134-T-001. 


11.UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 


LAP SPLICE 
#4 BAR 
#5 BAR 
#6 BAR 
#7 BAR 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


STRUCTURAL PLANS 
DLC VAULT SLAB REPLACEMENT 2 - FIFTH AVE STA 438+14 


Port Authority |e Se 


connecting people to life 


9217202 AM 


PLOTTED? 3/22/2024 


17-85%" 
EXISTING LADDER ene OPEN GRATE 
be = 
suiLoINe Face + rs ae BUILDING FACE 


NG TOP 
LRA AULT ROOF 


“a REINFORCED CONCRETE 
BEAM FOR HATCH 
, SUPrORY TO REMAIN 
8 ASSUMED) SEENOTE. 5 


FACE_OF 
SAWCUT LINE 9 > EXISTING CURB 


EXISTING BEAM QUL PROOF 


TO REMAIN 
( ASSUMED) 


EXISTING BEAM XX 
TO REMAIN 
(ASSUMED) SEE NOTE 7 


VAULT WALL 16’ -3 VAULT WALL 
-+ _ - jo 


FACE_OF 
EXISTING CURB 


FIFTH AVENUE 


LEGEND 


LIMITS OF SIDEWALK SLAB REMOVAL 


1014 FIFTH AVE 
REMOVAL PLAN AT SIDEWALK LEVEL SEETION 


ie} 1 2 3 FEET 0} 1 
— ——————— 
NOTES: 


FOR GENERAL NOTES, SEE SHEET 785 6. BLAST CLEAN ALL_EXPOSED REINFORCEMENT TO REMAIN 
AND APPLY AN APPROVED EPOXY PAINT FOR EPOXY 
FOR LOCATION OF VAULT, SEE SHEET 363 COATED EXISTING REINFORCEMENT BARS OR NEAT CEMENT 


FOR NON-EPOXY COATED REINFORCEMENT BARS. 
CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE 7. REINFORCEMENT PROJECTING FROM THE EXISTING BEAM 
SIDEWALK. AND_INTO THE SIDEWALK SLAB SHALL REMAIN. 
CONTRACTOR SHALL USE HAND TOOLS OR OTHER MEANS TO 
VAULT WALL THICKNESS, ROOF THICKNESS, BEAMS, AND REMOVE CONCRETE SIDEWALK ABOVE BEAM TO AVOID 
CURB DIMENSIONS ARE APPROXIMATE AND SHALL BE DAMAGING REINFORCEMENT BARS. ANY DAMAGE TO 
FIELD VERIFIED. EXISTING REINFORCEMENT SHALL BE REPLACED AT THE 


CONTRACTORS EXPENSE. 
WHERE REMOVAL OF PORTION OF THE EXISTING CONCRETE 
IS_ INDICATED, MAKE DELINEATING SAWCUTS ON ALL 8. CONTRACTOR TO FIELD VERIFY AND CONFIRM THE 
EXPOSED FACES. ADJUST THE DEPTH OF CUT AS ASSUMED INFORMATION AND PRESENCE OF EXISTING 
REQUIRED TO AVOID DAMAGING REINFORCEMENT BARS TO BEAMS. CONTACT ENGINEER IF ACTUAL FIELD 
REMAIN. USE HAND TOOLS FOR REMOVING CONCRETE. CONDITIONS VARY FROM THOSE SHOWN ON THIS PLAN. 
CARE MUST BE TAKEN DURING REMOVAL BY USE OF 
PNEUMATIC HAMMERS TO REMOVE CONCRETE _IN A FASHION 
THAT PROVIDES A NEAT JOINT FOR THE PROPOSED 
CONSTRUCTION. 
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6x12 DLC HATCH (SEE NOTE 1 
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(SEE NOTE 5) 


VAULT WALL 4x4-W4. OxW4. 0 VAULT WALL —o 
~ - WELDED WIRE ~ | E#4 
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i VA 
= ie 
CONCRETE BEAM 
DOWEL (SEE NOTE 6)— FOR HATCH 
| SUPPORT TO 
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-4V " 


—DOWEL (SEE 
NOTE 6) 


SLAB (TYP) 


VAULT WALL | VAULT WALL 
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e) 1 


FACE OF CURB 
FIFTH AVENUE NOTES3 9. REMOVE EXISTING COATINGS IF_ANY, ROUGHEN SURFACE 


TO 4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS IN CONTACT WITH EXISTING CONCRETE 
. FOR GENERAL NOTES, SEE SHEET 785 WITH EPOXY BONDING COMPOUND, TYPE V. 
. FOR LOCATION OF VAULT, SEE SHEET 358 10.USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
WHEN DRILLING DOWEL HOLES TO AVOID DRILLING 
CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION THROUGH EXISTING REINFORCEMENT BARS. THE 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE SIDEWALK. CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 
EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 
VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS ARE ADJUST SPACING AS REQUIRED. 
APPROXIMATE AND SHALL BE FIELD VERIFIED. 
1014 FIFTH AVE 11, COORDINATE DIMENSIONS AND LOCATION OF HEAVY 
FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, SIDEWALK LOADING HATCH WITH DLCO DRAWING 


PLAN AT SIDEWALK LEVEL SEE SHEET 826 872137-T-001. 


1-2 _-3:*&FEET 
FOR DOWEL DETAILS, SEE SHEET 816 12. cathe OTHERWISE, USE THE FOLLOWING MINIMUM 
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MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED #4 BAR 2 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND #5 BAR 
CROSS- SECTIONS. #6 BAR 


#7 BAR 
Ge. REINFORCEMENT BARS AT HATCH OPENINGS AND 
COLUMNS. 13.ALL ITEMS OF WORK FOR DLC VAULT SLAB Bere EMeElt 
ARE INCIDENTAL TO ITEM 03305. 002, CLASS 
CONCRETE MODIFIED, VAULT ROOF AND WALL. 
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REINFORCED CONCRETE BEAM 
FOR HATCH SUPPORT TO REMAIN 
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e NOTES: 


FOR GENERAL NOTES, SEE SHEET 785 
FOR LOCATION OF VAULT, SEE SHEET 358 9. USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 


CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE SIDEWALK. 


VAULT WALL 


8. REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE TO 
4" DEPTH, AND COAT ALL SURFACES WHERE NEW CONCRETE 
IS IN CONTACT WITH EXISTING CONCRETE WITH EPOXY 
BONDING COMPOUND, TYPE V. 


WHEN DRILLING DOWEL HOLES TO AVOID DRILLING THROUGH 
EXISTING REINFORCEMENT BARS. THE CONTRACTOR IS 
RESPONSIBLE FOR LOCATING THE EXISTING BARS PRIOR TO 
DRILLING DOWEL HOLES. ADJUST SPACING AS REQUIRED. 


VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS ARE 


APPROXIMATE AND SHALL BE FIELD VERIFIED. 


10. COORDINATE DIMENSIONS AND LOCATION OF HEAVY SIDEWALK 
LOADING HATCH WITH DLCO DRAWING 872137-T-O01. 


FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 


SEE SHEET 826 


FOR DOWEL DETAILS, SEE SHEET 816 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 


CROSS- SECTIONS. 
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DESCRIPTION PORT AUTHORITY OF ALLEGHENY 
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11. UNLESS Neuee OTHERWISE, USE THE FOLLOWING MINIMUM 
LAP _SPLIC 
#4 BAR 
#5 BAR 
#6 BAR 
#7 BAR 
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BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE RK STRUCTURAL PLANS 


DATE 05/01/24 DLC VAULT SLAB REPLACEMENT 2 - FIFTH AVE STA 441+69 


SCALE CONTRACT NO. BRT-001 
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PLOTTED? 3/22/2024 


EXISTING BEAM 
TO REMAIN PANGS ea EXISTING BEAM 


EXI 
SEE NOTE 7 * ne TO REMAIN SEE NOTE 7 -—\ 


BUILDING FACE 


NG TOP OF 
LK/VAULT ROOF 


UILDING FACE 
REINFORCED 
CONCRETE BEAM FOR 


EXISTING HATCH SUPPORT 
raeR Ean 10. REMAIN 
SEE NOTE 5 


EXISTING BOTTOM OF 
SIDEWALK/VA 


G 
K/VAULT ROOF 


—VAULT WALL 
(TYP) 


EXISTING BEAM TOP OF VAULT FLOOR 
TO REMAIN SEE NOTE 7 ca 


FACE_OF 
VAULT WALL VAULT WALL EXISTING CURB 


FIFTH AVENUE 


LEGEND SECTION 


f°) 1 
————— 
LIMITS OF SIDEWALK SLAB REMOVAL 


NOTES: 


1026 FIFTH AVE . FOR GENERAL NOTES, SEE SHEET 785 6. BLAST CLEAN ALL EXPOSED REINFORCEMENT 10 REMAIN 
AND A AN A A 
REMOVAL PLAN AT SIDEWALK LEVEL . FOR LOCATION OF VAULT, SEE SHEET 358 COATED EXISTING REINFORCEMENT BARS OR NEAT CEMENT 
aes ee FOR NON-EPOXY COATED REINFORCEMENT BARS. 
- CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
MATERIAL STOCKPILES ARE NOT PERMITTED ON THE 7. REINFORCEMENT PROJECTING FROM THE EXISTING BEAM 
SIDEWALK. AND_INTO THE SIDEWALK SLAB SHALL REMAIN. 
CONTRACTOR SHALL USE HAND TOOLS OR OTHER MEANS TO 
VAULT WALL THICKNESS, ROOF THICKNESS, BEAMS, AND REMOVE CONCRETE SIDEWALK ABOVE BEAM TO AVOID 
CURB DIMENSIONS ARE APPROXIMATE AND SHALL BE DAMAGING REINFORCEMENT BARS. ANY DAMAGE TO 
FIELD VERIFIED. EXISTING REINFORCEMENT SHALL BE REPLACED AT THE 


CONTRACTORS EXPENSE. 
WHERE REMOVAL OF PORTION OF THE EXISTING CONCRETE 
IS_ INDICATED, MAKE DELINEATING SAWCUTS ON ALL 8. CONTRACTOR TO FIELD VERIFY AND CONFIRM THE 
EXPOSED FACES. ADJUST THE DEPTH OF CUT AS ASSUMED INFORMATION AND PRESENCE OF EXISTING 
REQUIRED TO AVOID DAMAGING REINFORCEMENT BARS TO BEAMS. CONTACT ENGINEER IF ACTUAL FIELD 
REMAIN. USE HAND TOOLS FOR REMOVING CONCRETE. CONDITIONS VARY FROM THOSE SHOWN ON THIS PLAN. 
CARE MUST BE TAKEN DURING REMOVAL BY USE OF 
PNEUMATIC HAMMERS TO REMOVE CONCRETE _IN A FASHION 
THAT PROVIDES A NEAT JOINT FOR THE PROPOSED 
CONSTRUCTION. 


DESIGNED HGF PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM THEPREPARATION OF TS eeoenee _ tee PORT J COUNTY 
PSone Wa SoMNGT SAT NOT FOR creo BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower iv: IN CHARGE RK 
707 Grant Street URBAN MASS TRANSPORTATION xr} CONSTRUCTION ) — aes DLC VAULT SLAB REMOVAL - FIFTH AVE STA 443+11 
; th Floor DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 SaTGIGNG COUNTY, PENNSYLVANIA. AS SHOWN Po rt Authority zno. ST39 RTE 


"michae!. megarry" 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0235715\BRT_01_STR_SHT33. dgn 


OPERATOR? 


BIKE LANE (SEE 
ROADWAY PLANS AND A 


OPE BUILDING FACE 
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PLOTTED? 3/22/2024 
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(SEE NOTE 
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VAULT WALL 


5-E#4 @ is 


2-E#4 @ 8-E#4 @ 12" MAX 
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2/-11" X_3/-4" DLC 
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HATCH (SEE NOTE 11) 


EXPANS 10 
(SEE NOT 


N JOINT 
E 5) 


EXISTING 
TO REMAIN 


MAX 


12" 


ere 
FACE 


SIDEWALK 


= 


DOWEL (SEE 


(SEE NOTE 


5) 


WIRE FABRIC ( TOP) 
REUNEORCED 


TOP OF 
VAULT ROOF 
SEE NOTE 7 


BOT OF 
VAULT ROOF 
DOWEL (SEE NOTE 6) 


MAX 


25-E#4 @ 6" (BOT) 
13-E#4 @ 12" 


BAL OLING 
TO REMAIN 


5’ X9’ 


DLC HATCH (SEE NOTE 11) 


—DLC OWNED 
ELECTRIC VAULT 


VAULT WALL 


BIKE LANE (SEE 
ROADWAY PLANS AND 


eae 


E#4 (BOT) 


V 


SECTION 


VAULT WALL 


fe) 1 


5’-0" HATCH 
(SEE NOTE 11) 


EXPANSION JOINT 
(SEE NOTE 5) 


4x4-W4. OxW4.0 
WELDED WIRE 
FABRIC (TOP) 


TOP OF 
VAULT ROOF 


V' 


EXPANSION 
JOINT (SEE 
NOTE 5) 


BUILDING ee 


E#4 (BOT) 
4x4-W4. OxW4. 0 
WELDED WIRE 
FABRIC ( TOP) 


E%4 


E#4 


7'Vig" SLAB (TYP) 


SEE NOTE 7 


E#4 


EXPANSION JOINT 
(SEE NOTE 5) 


4x4-W4. OxW4. 0 WELDED 
WIRE FABRIC ( TOP) 


—E#4 


REINFORCED CONCRETE 
BEAM FOR_HATCH 
SUPPORT TO REMAIN 


VAULT WALL VAULT WALL 


EXPANSION JOINT (SEE NOTE 5) 


19-E#4 @ 12" MAX NOTE 6)— 


BIKE LANE 


BOT OF VAULT ROOF 
2" CLR (TYP) \ 


36-E#4 @ 6" (BOT) 


VAULT WALL VAULT WALL 


SECTION 


e} 


NOTES: 


FOR GENERAL NOTES, SEE SHEET 785 

FOR LOCATION OF VAULT, SEE SHEET 358 
CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION 
aii STOCKPILES ARE NOT PERMITTED ON THE 
SIDEWALK. 


VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 


FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 
SEE SHEET 826 


FOR DOWEL DETAILS, SEE SHEET 816 

MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND 
CROSS-SECTIONS. 


INTERRUPT REINFORCEMENT BARS AT HATCH OPENINGS 
AND COLUMNS. 


9. REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE TO 
4," DEPTH, AND COAT ALL SURFACES WHERE NEW CONCRETE 
IS IN CONTACT WITH EXISTING CONCRETE WITH EPOXY 
BONDING COMPOUND, TYPE V. 


10.USE A PACHOMETER TO LOCATE EXISTING REINFORCEMENT 
WHEN DRILLING DOWEL HOLES TO AVOID DRILLING THROUGH 
EXISTING REINFORCEMENT BARS. THE CONTRACTOR IS 
RESPONSIBLE FOR LOCATING THE EXISTING BARS PRIOR TO 
DRILLING DOWEL HOLES. ADJUST SPACING AS REQUIRED. 


11.CQOORDINATE DIMENSIONS AND LOCATION OF HEAVY SIDEWALK 
LOADING HATCH WITH DLCO DRAWING 872136-T-OO1. 


12.UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
LAP_SPLICE: 
#4 BAR 
#5 BAR 


#6 BAR 
#7 BAR 


13. ALL ITEMS OF WORK FOR DLC VAULT SLAB REPLACEMENT ARE 
INCIDENTAL TO ITEM 03305.002, CLASS AA CONCRETE 
MODIFIED, VAULT ROOF AND WALL. 
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DLC VAULT SLAB REPLACEMENT 1 - FIFTH AVE STA 443+11 
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FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
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Pittsburgh, PA 15219 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


Port Authority 


AS SHOWN 


__ BUILDING VAULT 18/-0" a ELECTRIC VAULT 


9218254 AM 


E#4 


19-E#4 DOWELS SET IN 5%" DIA HOLE FILLED WITH APPROVED EPOXY ADHESIVE 


EXPANSION JOINT (SEE NOTE 5) : i EXPANSION JOINT (SEE NOTE 5) 
\ | Van OF VAULT ROOF 


4 it 


PLOTTED? 3/22/2024 


ao oh oo oo ooh too oo oo oe ooo oe oo 
4 
L 


2" HAUNCH 


PROPOSED REINFORCEMENT SPACED SERS RSED CONSRETE BEI BOT OF VAULT ROOF 


TO MATCH EXISTIN 
DOWEL HOLE REINFORCEMENT BN OUECTING FROM FOR HATCH SUPPORT TO REMAIN 


CONCRETE BEAM LONGITUDINALLY 
VAULT WALL VAULT WALL 


SECTION CN 
Sey, 


) 1 2 FEET ST40 
ee 


(SLAB REINFORCEMENT INCLUDING WWF NOT SHOWN FOR CLARITY) 


__ BUILDING VAULT 8! - __ ELECTRIC VAULT 


E#4 (BOT) E#4 (TOP & BOT) 


9’-0" HATCH (SEE NOTE 10 
WIRE FABRIC CTOPY 1 EXPANSION JOINT (SEE NOTE 5) 


VAULT” ROOF 

-W4. OxW4.0 W 
EXPANSION JOINT (SEE NOTE 5) WiRE FABRIC aac 
S INSTALL 5/-0" X 9/-0" 
i) HATCH - COORDINATE WITH 
DLCO DRAWING 872136-T-001 


PROPOSED BRE OR EMENT SPACED 
TO MATCH EXISTIN 

RE INFORCEMENT PROJECTING FROM 
CONCRETE BEAM LONGITUDINALLY 


E#4 DOWEL SET IN %" DIA HAUNCH 
HOLE FILLED WITH APPROVED 


EPOXY ADHESIVE (TYP) REINFORCED CONCRETE BEAM 
FOR HATCH SUPPORT TO REMAIN 


Ys 


VAULT WALL || | VAULT WALL 


SECTION aN 
Sry) 


ie) 1 2 FEET 
a 


NOTES: 8. REMOVE EXISTING COATINGS IF ANY, ROUGHEN SURFACE 
—— TO Y4" DEPTH, AND COAT ALL SURFACES WHERE NEW 
CONCRETE IS IN CONTACT WITH EXISTING CONCRETE 
FOR GENERAL NOTES, SEE SHEET 785 WITH EPOXY BONDING COMPOUND, TYPE V. 


FOR LOCATION OF VAULT, SEE SHEET 358 9. USE A PACHOMETER TO LOCATE EXISTING BE gC OMEN 
WHEN DRILLING DOWEL HOLES TO AVOID DRILL 

CONSTRUCTION VEHICLE LIVE LOADS OR CONSTRUCTION THROUGH EXISTING REINFORCEMENT BARS. THE. 

MATERIAL STOCKPILES ARE NOT PERMITTED ON THE CONTRACTOR IS RESPONSIBLE FOR LOCATING THE 

SIDEWALK. EXISTING BARS PRIOR TO DRILLING DOWEL HOLES. 


ADJUST SPACING AS REQUIRED. 
VAULT WALL THICKNESS, ROOF THICKNESS, AND BEAMS 
ARE APPROXIMATE AND SHALL BE FIELD VERIFIED. 10. COORDINATE DIMENSIONS AND LOCATION OF HEAVY 
SIDEWALK LOADING HATCH WITH DLCO DRAWING 
FOR EXPANSION JOINT AND CONTROL JOINT DETAILS, 872136-T-001. 


SEE SHEET 826 
11.UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
FOR DOWEL DETAILS, SEE SHEET 816 i eee 


MATCH ELEVATIONS AND CROSS-SLOPES TO THE PROPOSED #5 BAR 
SIDEWALK ELEVATIONS ON THE ROADWAY PLANS AND #6 BAR 
CROSS- SECTIONS. *7 BAR 
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HYDRODEMOLISH AND OVERLAY OR 
[SIDEWALK SLAB REPLACEMENT 


—VAULT ROOF 


Nae, ROOF FINISHED TOP OF VAULT SLAB — 
NONSHRINK GROUT 
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— EXISTING PIPE REPLACE PIPE AND VENT AS REQUIRED 
TO ADJUST TO PROPOSED ELEVATION CONCRETE AS SPECIFIED 


(SEE ROADWAY PLANS FOR ELEVATIONS 


FULL-DEPTH CORE AROUND SCORED!OR TOOLED: JOINT 
EXISTING PIPE (HYDRODEMOLISH 
AND OVERLAY OR SIDEWALK SLAB 
REPLACEMENT ONLY) 


PLAN VI EMOVAL TYPICAL SECTION: PROPOSED CONTROL JOINT 
0 1 FOOT (VAULT ROOF REPLACEMENT SIMILAR) NTS 
a: ) 1 FOOT 


PIPE ADJUSTMENT IN VAULT ROOF 


Yo" EXP JT 


Yo" EXP JT ay Ve" EXP JT __ACCESS HATCH SIDEWALK 
CRDWY ITEM 
Yo" EXP _JT __ VAULT SLAB ||, EXISTING _ SIDEWALK SLAB || EX/STING SEALANT _( POL YURETHANE-BASED 
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___ VAULT SLAB__| | SIDEWALK OR BIKE LANE _ 
(RDWY ITEM) r Vy" PREMOLDED JOINT i | >" PREMOLDED 


SEALANT ( POLYURETHANE- SEALANT ( POLYURETHANE- ORNeeE TE Aine OF SEALANT ( POLYURETHANE- ,__] BOLD METERTAL 
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1" THICK PREFORMED 
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Vu <= MEMBRANE 
BINT MATER TAL MEMBRANE ACCESS HATCH 


oo SUPPORT WALL —4 
2 LAYERS OF SECOND LAYER 1’-O" MIN — JOINT 
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WATERPROOF ING Yo" PREMOLDED JOINT MEMBRANE SEAL ING 
| MEMBRANE JeTeRae (EXTEND TO LIMIT FIRST LAYER— MATERIAL 2 LAYERS OF 
OF CONCRETE REMOVAL DEPTH) WATERPROOFING MEMBRANE — 


1" THICK PREFORMED VAULT SLAB— 
CELLULAR POLYSTYRENE 


v 
VAULT WALL DETAIL DETAIL 


DETAIL ey 


VAULT SLAB ADJACENT SIDEWALK SLAB OVER VAULT SLAB 

TO EXISTING STRUCTURE AND EXISTING STRUCTURE ACCESS HATCH REPLACEM 
VAULT SLAB ADJACENT TO NTS NTS NTS 
SIDEWALK OR BIKE LANE 


NTS 


DETAIL 


NOTES? 


EXPANSION JOINT AND WATERPROOFING DETAIL THOR -CENGWAL NOTES SEECSHEEL 182 


2. FOR INDEX OF DRAWINGS SEE SHEETS 3-16 
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LEGAL 
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NOTES? 


1. FOR INDEX OF DRAWINGS, SEE SHEETS 3-16 


SUMMARY OF WALL COORDINATES BASED ON 
PENNSYLVANIA STATE COORDINATE SYSTEM GENERAL PLAN 2+ DRAINAGE DETAILS, SEE SHEETS 443-444 


WORK POINT| NORTHING EASTING DESCRIPTION “oS 40 FEET ; TYPICAL SECTIONS, SEE SHEET 828 
WPI 410089. 4507|1349968. 2310|FF WALL EAST END —— 
WP2 410118. 12631349905. 5880|FF WALL BEND POINT WALL A ELEVATION, SEE SHEET 829 
WP3 410124. 7185 /1349908. 6056|/FF WALL WEST END : WALL B ELEVATION, SEE SHEET 830 
WP4 410125. 8873| 1349991. 1425|FF WALL EAST END 
WP5 410161. 8871|1349912. 4994|FF WALL WEST END . FOOTING PLANS, SEE SHEET 831 


FOUR PLACE COORDINATES ARE FOR COMPUTATIONAL PURPOSES ONLY . WALL DETAILS, SEE SHEET 832 
AND DO NOT IMPLY A PRECISION BEYOND TWO DECIMAL POINTS. 
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E#5 @ 12" 


E#5 @ 12" MAX 


ARCHITECTURAL 
SURFACE TREATMENT 


PARKING LOT SIDE 


TOP OF PARKING 
LOT (SEE ROADWAY 
PLANS) 


| —~— E#5 @ 6" MAX 


— AASHTO #57 STONE 
(ITEM 02640. 001) 


=| 


MIN PROJECTION 
MIN LAP 


2/-g" 


37-0" 


oe 
CLASS 1, TYPE A 


—6" STRUCTURE 
FOUNDATION DRAIN 
(ITEM 02640. 001) 


—E#5 © 6" MAX 


GEOTEXTILE 
C ITEM 02640. 001) 


E#7 @ 12" MAX 


LOT (SE 


VARIES FROM 
TO" TO 1°-64%,5 


( SEE 
ROADWAY ote 


| 


SLOPE SIDE 


DIVERSION CHANNEL, SEE NOTE 5 
AASHTO #57 STONE ( ITEM 02640. 001) 
CLASS 1, TYPE A 


GEOTEXTILE 
(ITEM 02640. 001) 


SEE NOTE 4 


E#5 @ 12" MAX 


4 


12" MAX (EF) 


0. 001) 


3°-4%" TO 47-94," 


E#5 


E#4 (TYP) 
ae NOTE 


CLASS A CONCRETE, RETAINING WALL 


2" CLR (TYP) 


Ae @ 12" MAX 


4" 


E#5 © 12" MAX (TOP & BOT) 


VARIES 6/-2'/4" TO 9/-9Y/g" 


CLASS A CONCRETE, RETAINING WALL 


SEE NOTE 3 


CLR (TYP) 


4" 


E#5 @ 12" MAX 


\Lees @ 12" MAX 


(TOP & BOT) 


Bi -5" 
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AS SHOWN 


Port Authority 


FOR 


FOR 
SEE 


FOR 
SEE 


FOR 


GENERAL PLAN, SEE SHEET 827 


ARCHITECTURAL SURFACE TREATMENT , 
SHEET 832 


WALL A BOTTOM OF FOOTING ELEVATION, 
SHEET 829 


WALL _B BOTTOM OF FOOTING ELEVATION, 
SEE SHEET 830 


FOR DIVERSION CHANNEL, SEE SHEET 444 


UNLESS NOTED OTHERWISE, USE THE FOLLOWING 
MINIMUM LAP SPLICE: 
#5 BAR = 3’-7" 


PLACE E#4 TIE BARS SUCH THAT THE 90° AND 135° 
HOOKS ON ADJACENT TIES, BOTH HORIZONTALLY AND 
VERTICALLY, ARE ALTERNATED. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STRUCTURAL PLANS 
KIRKPATRICK WALL - TYPICAL SECTION 


connecting people to life 


| CONTRACT NO.BRT-001 | NO. BRT-001 
DWG. NO. ST44 


6’-0" ai -3" 


E#4 12" MAX (TOP) E#4 12" MAX ( TOP) 
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ELEV 825.72 ELEV 825.72 


H T 


PLOTTED? 3/22/2024 


CONSTRUCTION JOINT 


E#5 12" MAX (FF), E#5 © 6" (RF) E#5 12" MAX (FF) 
E#5 @ 6" (RF) 


TOP_OF 
LANDSCAPE 
AREA 


BELOW 


TOP OF PARKING LOT (RF WALL) 


TOP OF LANDSCAPED AREA 


MAX (EF) 
E#5 @ 12" MAX (EF) 


6" STRUCTURE FOUNDATION 
DRAIN (ITEM 02640. 001) 
(SEE NOTE 5) 


E#5 @ 12" MAX (FF) 
E#5 6" MAX (RF) 


ATCH LINE 


E#5 @ 12" 
a 


E#5 @ 12" MAX (FF) 
E#5 @ 6" (RF) 


8" PIPE AND SLEEVE, 
SEE DRAINAGE DRAWINGS 


E#5 CORNER BARS © 12" MAX 


BFE 817.56 


E#7 @ 12" MAX E#5 @ 12" MAX (TOP & BOT) 
E#5 @ 12" M 


~: 
LR 
BFE 814.80 BFE 814.80 
E#5 @ 12" MAX (TOP & BOT) E#5 12" MAX (FF), E#5 6" MAX (RF) E#5 @ 12" MAX (FF), E#5 @ 6" MAX (RF) 


I E#7 @ 12" MAX (TOP) 
E#7 @ 12" MAX (TOP) , E#5 @ 12" MAX (BOT) . E#5 12" MAX (BOT) 


B/-5" 


= 


VIEW ih \ 23'-2" 2'-g" 24 -3" 


1 2 3 FEET ST47 
————— 


E#4 12" MAX (TOP) 


ELEV 826. 82 EF 
ELEV 826.49 


E#5 


CONSTR JT E#5 
‘\ WAN 


| 


E#5 ( TYP) 


E#5 12" MAX (FF) , E#5 @ 6" MAX (RF) E#5 12" MAX (FF) , E#5 @ 6" MAX (RF) 
TOP OF PARKING LOT (RF WALL) 


TOP OF LANDSCAPED AREA 


CONSTRUCTION JOINT "STRUCTURE FOUNDATION DRAIN (ITEM 02640.001) (SEE NOTE 5) 


‘Cre 


@ 12" MAX (EF) 
E#5 @ 12" MAX (EF) 


MATCH LINE ABOVE 


E#5 


! WALL A CORNER PLAN 


© ce} 1 2 3 FEET 
1 — 


BFE 818.81 | 


BFE 817.56 NOTES: 


E#5 @ 12" MAX (FF), E¥5 @ 6" MAX (RF) E#5 12" MAX (FF) , E#5 6" MAX (RF) 


FOR GENERAL PLAN, SEE SHEET 827 


E*7 @ 12" MAX (TOP) , E#5 @ 12" MAX (BOT) « FOR TYPICAL SECTION AND LIMITS OF ARCHITECTURAL 
TREATMENT, SEE SHEET 828 


94-3" 18-794" . FOR FOOTING PLAN, SEE SHEET 831 
. UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
WALL A ELEVATION be Reuse: 


#5 BAR = 3/-7" 
FOR REINFORCEMENT DETAIL AROUND PIPE, SEE SHEET 
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E#7 @ 12" MAX (TOP) , E#5 @ 12" MAX (BOT) 


0) 1 2 3 FEET 
—— 
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9219235 AM 


2" CLR (TYP) | ELEV 826. 02 
ER4 12" MAX (TOP) E#4 @ 12" MAX (TOP) 


PLOTTED? 3/22/2024 


ELEV 825. 83 


ELEV 824.59 TOP OF PARKING Oley 


@ 12" 


E#5 @ 12" MAX (EF) 


E#5 
MAX (EF) 


e122 


E#5 @ 12" MAX (EF) 


fc a 
>) ye 
BFE 819.75 E#5 12" MAX 


E#5 
MAX (EF) 


BFE 821. 


E#5 12" (TOP & BOT) 


E#5 @ 12" (TOP & BOT 
277-9" 


ELEV 826.50 
E#4 @ 12" MAX (TOP) E#4 @ 12" MAX (TOP) 


ELEV 827.00 


CURB (ROADWAY ITEM) 
TOP OF PARKING LOT 1 


CONSTRUCTION JOINT 


E#5 @ 12" MAX (EF) 


E#5 12" MAX (EF) 


E#5 @ 12" 
MAX (EF) 


E#5 @ 12" 
MAX (EF) 


oe ee, E#5 @ 12" MAX 
6" STRUCTURE FOUNDATION DRAIN (ITEM 02640. 001) 


MATCH LINE ABOVE 


E#5 @ 12" MAX 
E#5 12" (TOP & BOT) 


27’ -9" 


NOTES: 


WALL B ELEVATION . FOR GENERAL PLAN, SEE SHEET 827 


FOR TYPICAL SECTION AND LIMITS OF ARCHITECTURAL 
EET TREATMENT, SEE SHEET 828 


FOR FOOTING PLAN, SEE SHEET 831 


UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 
LAP _SPLICEs 
#5 BAR = 3/-7" 
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PLOTTED? 3/22/2024 


MAX 


@ 12" 
(TOP & BOT) 


E#5 @ 12" MAX (TOP & BOT) 


E#5 @ 12" MAX (TOP & BOT) 


E#5 (STEP) ees e150 WAS 
_E#5 (STEP) (TOP & BOT) 


(TOP & BOT) 


E#5 « 


FF WALL 


86’ -5%" 


WALL B FOOTING PLAN 


fe) 5 10 FEET 
_—— 


E#7 @ 12" MAX (TOP) 
E#7 @ 12" MAX (TOP) E#5 @ 12" MAX (BOT) E#7 @ 12" MAX (TOP) 
E#5 @ 12" MAX (BOT) E#5 @ 12" MAX (BOT) 
E#5 (STEP) 


E#5 (STEP) 


(TOP & BOT) 
(TOP & BOT) 


(TOP & BOT) 


| (STEP) 


E#5 @ 12" MAX 
E®5 @ 12" MAX 


FF WALL 


NOTES: 


WALL A FOOTING PLAN 


) 5 10 FEET « FOR GENERAL PLAN, SEE SHEET 827 
——_———— 
FOR TYPICAL SECTIONS, SEE SHEET 828 


FOR WALL A ELEVATION, SEE SHEET 829 
WALL B ELEVATION, SEE SHEET 830 
UNLESS NOTED OTHERWISE, USE THE FOLLOWING MINIMUM 


LAP SPLICEs 
#5 BAR = 3/-7" 
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Gulf Tower S. INCHARGE RK TRUCTURAL PLAN 
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PLOTTED? 3/22/2024 


tag = Ss 
5 2 — i ; 


. hs 


aA OF WALL 


ARCHITECTURAL 
SURFACE TREATMENT 


tf 


TOP OF CURB 


TOP OF PARKING LOT 
(ALONG REAR FACE OF WALL) TOP OF SIDEWALK 


2’x 2’ Picture Area 


FBS ARCHITECTURAL SURFACE TREATMENT 


2 FeeT \ST43 NTS 
———<———— 


1-E#4 EACH SIDE 
OF PIPE (EF) 


= 


8" DIA PIPE AND SLEEVE 
(ITEM 02640. 001) 


NOTES? 


FOR GENERAL PLAN, SEE SHEET 827 


REINFORCEMENT DETAIL 
AROUND PIPE - FOR TYPICAL SECTION AND LIMITS OF ARCHITECTURAL 


i FOR WALL A ELEVATION, SEE SHEET 829 
FOR WALL B ELEVATION, SEE SHEET 830 
ARCHITECTURAL SURFACE TREATMENT IS IN ACCORDANCE 


WITH_ "SECTION 03325 - ARCHITECTURAL SURFACE 
TREATMENT ". 
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TOP OF SIDWALK 
(SEE NOTE 4) 


9:19:54 AM 


PLOTTED? 3/22/2024 


GRADE BEAM 


PROJECTION 


ASTM F1554 GRADE 55 ANCHOR BOLT 


(SEE NOTE 3)( TYP) 


E# 


CLASS AA CONCRETE 


A (SEE TABLE) 
B (SEE TABLE) 
(SPIRAL OR CLOSED TIE) 


__-——¢ LIGHT _ POLE 


ASSEMBLY 


12" MIN 
SEE NOTE 1 


— OPTIONAL KEYED 
CONSTR JT 


E#5 


—€ DRILLED SHAFT 
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OPERATOR? 


ELEVATION 


C (SEE TABLE) 


SEE NOTE 2 


EMBEDMENT LENGTH 


TOP OF SIDEWALK 


(SEE NOTE 3) 


1" PREMOLDED 
EXPANSION 
JOINT FILLER 


UTILITY LINE 


-@ DRILLED 
SHAFT 


€ LIGHT POLE 
ASSEMBLY 


( DRILLED SHAFT 


( GRADE BEAM 
€ LIGHT POLE ASSEMBLY 


4-E#5 BARS @ EQ SPA 


2’-1" MIN LAP 
(ALTERNATE SPLICE 


LOCATIONS) 


90°00’ 00" 


90°00’ 00" “ 


BOLT CIRCLE 
(SEE NOTE 3 


D (SEE TABLE) 


SECTION 


RILLED SHAFT 
EAM 
IGHT POLE ASSEMBLY 


(TOP AND BOTTOM 


E#5 BAR 
EACH FACE 


STATION 


160+62 LT 
162+32 LT 
165+55 LT 


OFFSET POLE FOUNDATION 


BOLT 
A (FT) B Cc (FT) D CIRCLE (FT) 


9’ 6" 
127-6" 
12°-6" 


19-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 


5’-0" 
7-6" 
7-6" 


6-E#4 @ 12" MAX 
a-E#4 @ 12" MAX 


8-E#4 @ 12" MAX 


167+91 LT 
169+40 
173+16 


127-6" 
12°-6" 
12°-6" 


25-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 


5/-6" 
5/-6" 


6-E#4 @ 12" MAX 


6-E#4 @ 12" MAX 


8-E#4 @ 12" MAX 


10-4" 
1° -4" 


1-4" 


441+85 


9’/-6" 


19-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 


17-0" 


-— € DRILLED SHAFT 


8 PAIRS OF 
BUNDLED E#5 


iy DRILLED SHAFT 
Su 


442+74 
443+31 


9’ -6" 
Qg’/ -6" 


19-E#4 @ 6" MAX 
19-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 
6-E#4 @ 12" MAX 


17-0" 


444+01 
461482 
463+00 


9’ 6" 
12'-6" 
12/-6" 


19-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 


sestaa ateinanydll -efcoiril teen ici a 


25-E#4 @ 6" MAX 


7T-E#4 @ 12" MAX 


465+77 


12’-6" 


25-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 


493+60 


12’-6" 


25-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 


495+06 
496+55 


12°-6" 
12°-6" 


25-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 
6-E#4 @ 12" MAX 


497+80 


12’ -6" 


25-E#4 @ 6" MAX 


6-E#4 @ 12" MAX 


€ GRADE BEAM 
€ LIGHT POLE ASSEMBLY 


499+20 
500+80 


12’ -6" 
12’ -6" 


25-E#4 @ 6" MAX 
25-E#4 @ 6" MAX 


8-E#4 @ 12" MAX 
8-E#4 @ 12" MAX 


503+85 


12’-6" 


25-E#4 @ 6" MAX 


8-E#4 @ 12" MAX 


JOINT SEALING 
MATERIAL 


SIDEWALK 


DESCRIPTION 


REVISIONS 


RADE BEAM 


| Yo" PREMOLDED 


“EXPANSION JOINT FILLER 


DETAIL 


1 


NOT TO SCALE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


ee 


NOT FOR 
CONSTRUCTION) 


DD }D yD ]D WD yo WO DODO IOS | Fr [YF | F> |DWID IO |y> |O]S 


506+78 


12’ -6" 


NOTES 


Ts 


DESIGNED 


25-E#4 @ 6" MAX 


8-E#4 @ 12" MAX 


CONTRACTOR TO FIELD VERIFY THAT MINIMUM CLEARANCE IS MET. 
CONTRACTOR IS RESPONSIBLE FOR LOCATING THE POLES IN THE 
FIELD, FOR THE MEANS AND METHODS OF CONSTRUCTING THE 
FOUNDATION AS SHOWN AND ANY GROUNDING REQUIREMENTS. 


PROVIDE 6" 


THICK UNCOMPACTED DUMPED 2A BEDDING MATERIAL 


FROM A BULLETIN 15 APPROVED SUPPLIER FROM EDGE OF GRADE 
BEAM TO FACE OF DRILLED SHAFT. 


FOR FOUNDATION NOTES AND ADDITIONAL DETAILS, SEE TC-8801 


AND ALTERNATE POLE DESIGN (URBAN POLES). 
BOLT DETAILS WITH APPROVED SHOP DRAWINGS. 


CONFIRM ANCHOR 


MATCH SLOPE AT TOP OF FOUNDATION WITH THAT OF ADJACENT 
SIDEWALK ON ALL SIDES. 


NEED FOR TEMPORARY CASING SHALL BE DETERMINED BY THE 


CONTRACTOR BASED ON THE FIELD CONDITIONS. 


CONDUIT AND GROUND ROD NOT SHOWN FOR CLARITY. FOR 
ADDITIONAL LIGHTING DETAILS, SEE SHEET 700 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


IN CHARGE RK 


DATE 05/01/24 


SCALE 


AS SHOWN 


connecting people to life 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STRUCTURAL PLANS 
OFFSET POLE FOUNDATIONS - PART 1 


Port Authority 


DWG. NO. ST49 


ASTM F1554 GRADE 55 ANCHOR 
BOLT (SEE NOTE 2)( TYP 


9:19:59 AM 


TOP OF SIDWALK 
(SEE NOTE 3) 


PLOTTED? 3/22/2024 


@ LIGHT POLE 
ASSEMBLY 


m 

Bia 

uo 

cj 

< 

Uv 
PEDESTAL 


SPREAD FOOTING 


EMBEDMENT LENGTH 
(SEE NOTE 2) 


CLASS AA COCRETE 


UTILITY LINE 


ELEVATION 


ie) 1 


AGGREGATE 


14-E#5 @ 6" MAX (TOP AND BOTTOM 


ee LIGHT POLE 


ASSEMBLY 


11-E#5 @ 6" MAX (TOP AND BOTTOM) 


5/-6" 


SECTION 


"michae!.megarry" 


A=COM 
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OPERATOR? 


4-E#8 @ 6" 


MAX 


MAX 


(EACH FACE) 


3" 


TOP_OF SIDWALK 
(SEE NOTE 3) 


CLR 
(TYP) 


(EACH FACE) 


2-E#8 @ 6" 


al 


@ LIGHT POLE 
ASSEMBLY 


7-0" 


DESCRIPTION 


REVISIONS 


SECTION 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


JOINT SEALING 
MATERIAL 


PEDESTAL 


SIDEWALK 


Ny 


| Yo" PREMOLDED 


‘EXPANSION JOINT FILLER 


DETAIL 


NOT TO SCALE 


NOTES 


FOUNDATION TYPE B, 
MODIFIED LOCATIONS 


434484 LT 


441411 RT 
442474 RT 
444432 RT 


445494 RT 


1. CONTRACTOR IS RESPONSIBLE FOR LOCATING THE POLES IN THE 


FIELD, FOR THE MEANS AND METHODS OF CONSTRUCTING THE 
FOUNDATION AS SHOWN AND ANY GROUNDING REQUIREMENTS. 


FOR FOUNDATION NOTES AND ADDITIONAL DETAILS, SEE TC-8801 


AND_ALTERNATE POLE DESIGN (URBAN POLES). 


BOLT DETAILS WITH APPROVED SHOP DRAWINGS. 


MATCH SLOPE AT TOP OF FOUNDATION WITH THAT OF ADJACENT 


SIDEWALK ON ALL SIDES. 


CONDUIT AND GROUND ROD_NOT SHOWN FOR CLARITY. 


ADDITIONAL LIGHTING DETAILS, SEE SHEET 700 


DESIGNED 


FOR 


CONFIRM ANCHOR 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


CHECKED 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE RK 


STRUCTURAL PLANS 


DATE 05/01/24 


OFFSET POLE FOUNDATIONS - PART 2 


SCALE 
AS SHOWN 


Port Authority |e Sa eT 


connecting people to life 


12212:57 PM 


PLOTTED? 3/25/2024 


CABINET INFORMATION 


z NOMINAL NOMINAL CABINET | CABINET] LEFT/ | capInet OF # OF 
Str eTON NAME INBOUND/ STRUC ARCH | STORM TELECOM SHELTER SHELTER SHELTER RIGHT OPEN #02 eee # OF FUTURE INFO PTZ | FIXED |EMERGENCY| AD 
OUTBOUND DRAWIN DRAWING | DRAWING DRAWING WIDTH LENGTH OFFSET suetnren | DIRECTION | TVM |" Tym | VALIDATORS | vat paTors |DISPLAY| CCTV | CCTV PHONE | PANELS 


UPTOWN WEST STATION INBOUND sT4, ARI6 | NOTE 3 Ce Lata i 30’ Seat RIGHT | TOWARDS SMAL 


CS18, CS19 SEE ARCH 
PRIDE ST STATION INBOUND cs30 0” DRAWING TOWARDS 


CS18, CS19 SEE ARCH 
UPTOWN CENTRAL STATION INBOUND cong.” DRAWING TOWARDS 


T cS18, CS19 SEE ARCH 
JUMONVILLE ST STATION INBOUND ae DRAWING as 


CS18, CS19 SEE ARCH 
SOHO STATION INBOUND cs39 DRAWING TOWARDS 


I CS18, CS19 SEE ARCH 
WEST OAKLAND STAT INBOUND c's43 9 DRAWING TOWARDS 


T CS16, CS21 ’ SEE ARCH 
CHESTERFIELD RD S$ INBOUND PT csaa 60 DRAWING TOWARDS 


ATWOOD STATION INBOUND RUNOFF CS46 EXISTING EXISTING - 


I ’ SEE ARCH + 
BIGELOW BLVD STAT NBOUND ST4, ST9 P8 CS47 30 DRAWING OWARDS 


CS16, CS21 ; SEE ARCH + 
TENNYSON AVE STAT INBOUND ST6, ST9 Pg eee 60 Sean OWARDS 


T CS16, CS21 ; SEE ARCH 2 
UPTOWN WEST STATION UTBOUND ST7, ST9 gee? 60 eaWInG OWARDS 


T T CSi6, CS21 ’ SEE ARCH rT 
PRIDE ST STATION UTBOUND ST8, ST9 Ckso ’ 60 DRAWING OWARDS 


UPTOWN CENTRAL STATION UTBOUND ST5, ST9 i SS aa 30’ SEE ARCH TOWARDS 


DRAWING 


T T T cS18, CS20 / SEE ARCH r 
JUMONVILLE ST STATION UTBOUND ST5, ST9 css4. 30 DRAWING OWARDS 


aE a CS18, CS20 ’ SEE ARCH 7 
SOHO STATION OUTBOUND ST5, ST9 chse ’ 30 DRAWING OWARDS 


I T T cS16, CS21 ’ SEE ARCH 7 
WEST OAKLAND STAT UTBOUND ST6, ST9 ee 60 ao aWInG OWARDS 


7 CS16, CS21 , SEE ARCH 
McKEE PL STATION ST6, ST9 cssg. 60 DRAWING AWAY 


CENTRAL OAKLAND STATION T ST6, STT7 7 CS16, CS22, (QTY 2); SEE ARCH T TOWARDS 
stg C560 DRAWING 


DRAWING 


BIGELOW BLVD STATION ST6, ST8 T cS16, CS21, 60! SEE ARCH RIGHT 
sT9 cS61 


NOTES? 


.« CABINET OPEN Ra ha IS DETERMINED LOOKING 
AT SHELTER FROM ROAD 


. CABINET OFFSETS ARE DEPICTED _ON THE TYPICAL 
SHELTER ELECTRICAL DRAWINGS EL4 AND ELS. 


- STORM DRAINAGE TO STREET, PER ST11-TYPE 2 
(MINIMUM _7-INCH CURB REVEAL) 
OR ST12-TYPE 3 (LESS THAN 7-INCH CURB REVEAL). 


» SPECIFICATION SECTION 16124 CABINET TYPE 
USED AT TYPICAL SHELTERS. CABINET NOT REQUIRED 
AT STATION #13. 


SPECIFICATION SECTION 16124 CABINET HEATER 
REQUIRED 400 WATT AT_TYPE 1 CABINETs HEATERS 
TO BE MOUNTED BELOW THE CIRCUIT BREAKER PANEL, 
AND ALL WIRING MUST BE ROUTED A MINIMUM OF 

6- INCHES FROM THE CABINET HEATER. 
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12:13:02 PM 


PLOTTED? 3/25/2024 


LEGEND: 


GROUND ROD WITH EXOTHERMIC WELD CONNECTION TO GROUND RING 
STRUCTURE GROUND BONDING CONNECTION 


EXOTHERMIC WELD CONNECTION 


NOTES: 
SINGLE POSITION METER SOCKET, 4 JAW TYPE, 120 AMP 240V, 1 PHASE, NEMA 3R. 


2 DOOR NEMA 3R SS CABINET WITH INDEPENDENTLY LOCKING DOORS, 
48" WIDE X 60" HIGH X 24" DEEP. 


CONDUITS TO BE CAPPED AND TERMINATED 2" BELOW TOP OF CONCRETE WHERE FUTURE 
EQUIPMENT WILL BE INSTALLED. 


CONDUIT BURIAL TO BE 30" MINIMUM. 
NEW POWER SERVICE TO METER AT CABINET. 


SEE EL1 FOR APPLICABLE ARCHITECTURAL AND COMMUNICATIONS DRAWINGS, FOR 
LOCATION AND LISTING OF CURRENT & FUTURE SHELTER EQUIPMENT. 


CONDUITS FOR CURRENT SHELTER EQUIPMENT TO BE TERMINATED FLUSH WITH TOP OF 
SLAB LEVEL, WITH COUPLING AND TEMPORARY CAP, TO FACILITATE FUTURE 6" 
EXTENSION ABOVE THE TOP OF SLAB - INTO THE SHELTER POST. PVC EXTENSION FROM 
Senate ca BE INSTALLED AT TIME OF SHELTER INSTALLATION. SEE DETAIL ON 

A . 


SEE DRAWING EL1, FOR CABINET OPEN DIRECTION AND DIMENSIONS 
A, B, C, AND D. 


STUB UP CONDUIT 4" ABOVE CONCRETE AT TIME OF SHELTER INSTALLATION. 
SEE DRAWING EL4. 


USE ANTI-OXIDANT PASTE ON ALL COPPER TO ALUMINUM CONNECTIONS. 


» PROVIDE WWF WITH 3" CLEAR ALL AROUND. PAD TO BE SIZED 2" WIDER AND LONGER 
THAN CABINET. PROVIDE 8" LONG #5 DOWELS AT 12" MAXIMUM SPACING, ON EACH 
SIDE OF HOUSEKEEPING PAD, WITH 3" CLEAR TO PAD EDGE, AND 4" EMBEDMENT EPOXY 
DOWELED INTO EXISTING CONCRETE SIDEWALK. 


STORM WATER UTILIZES RUNOFF AT ALL 15-FT SHELTERS. SEE DRAWING EL1 FOR 
STORM DRAWINGS APPLICABLE TO OTHER STRUCTURES. 


« GROUNDING TO BE INSTALLED UNDER BACK OF SHELTER PAD, WHERE EXISTING 
RETAINING WALL OR BUILDING PREVENTS INSTALLATION THREE (3) FEET BEHIND THE 
SHELTER. ANTICIPATED AT ROSS STATION. 


. GROUNDING AT 30-FT SHELTERS REQUIRES LUG CONNECTIONS AT FIVE (5) SHELTER 
POSTS. _GROUNDING AT 60-FT SHELTERS REQUIRES SIX (6) GROUND RODS (WITH RODS 
Bee eee a guean eo EOENT OF EACH LONG SIDE) , AND LUG CONNECTIONS AT NINE (9) 


« FOR ALL GROUND CONNECTIONS AT SHELTER POSTS, GROUND WIRE TO BE IN CONDUIT 
THROUGH CONCRETE SLAB BEHIND SHELTER POST, AND TERMINATED AT TOP OF SLAB 
UNTIL SHELTER IS INSTALLED. CONTRACTOR TO CHIP OUT MINIMAL CONCRETE 
NECESSARY AT TIME OF SHELTER INSTALLATION TO EXTEND GROUND, COMPLETE LUG 
CONNECTION TO ALUMINUM SHELTER POST, AND PATCH CONCRETE REMOVED. 


ae "CS" DRAWINGS FOR QUANTITY AND CONTINUATION OF BRANCH CIRCUIT 


PROVIDE 1800VA PHOTOCONTROL AND 30A 2-POLE LIGHTING CONTACTOR FOR 
STATION LIGHTING, MESSAGE SIGN AND AD PANEL (WHERE APPLICABLE). INSTALL 
PHOTOCONTROL WITH GASKET ON CABINET. 


TING CONDUIT CONTINUES INSIDE COLUMN TO PROVIDE POWER TO STATION 
TING AND AD PANELS. REFER TO ARCHITECTURAL DETAIL DRAWINGS. 
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OPERATOR? 


BARE #2 STRANDED COPPER BONDED 


WITH BOLTED CONNECTION TO STRUCTURE 
COAG TE ae We owe a SUPPORT LEG (TYP FOR ALL SUPPORT 
WELLER Wine BCINEGROC Le LEGS) EXOTHERMIC WELD CONNECTION ( TYP 
PROVIDE 3" CLEAR ALL ( SEE NOTES 2 2" SCH 40 PVC - 
AROUND. (SEE NOTE 11 AND 164)” /~COMMS COMMUNICATIONS , HANDHOLES ( TYP) 
Owe EL2)" pack apes ee, 45 z (SEE NOTES 10, 14, . ‘i 
UTILITY METER SOCKET , AND 15, DWG EL2, TYP) —~ 
(SEE NOTE 1, DWG EL2) = =e = — —— = —p | (SEE NOTES 9 AND 
18, DWG EL2) 


(SEE NOTES oe 


| 7, DWC E 
3#2 WITH 1#2 ||| END OF 
CONDUIT 
7 ORAWINGS C327-C531 FOR 1" SCH 40 PVC 1" SCH 40 PVC 2#12, 1#12 GROUND 
FEEDER CONDUCTOR SIZE 1#2 BARE STRANDED FOR SHELTER LIGHTING, MESSAGE SIGN 


COPPER GROUND AND AD PANEL (SEE NOTES 4 AND. 1 
CONDUCTOR TO | 


GROUND RING 
BUS SHELTER 
(2) 1" SCH 40 PVC (30’ SIZE SHOWN) 
COMMUNICATIONS AND 
POWER, TO FUTURE 
EQUIPMENT (TYP, a 


SEE CS DRAWINGS FOR 
ELECTRICAL SERVICE 
FEED INFORMATION 


"DIMENSION B" 
(SEE NOTE 8, DWG EL2) 


(SEE NOTE * 
DWG EL2) 
— 


"DIMENSION D" 
(SEE NOTE 8, DWG EL2) 


S 3, 4 AND “6; 
BWG EL2) i STORM WATER PIPING 
LOCATION VARIES. 


(SEE NOTE 12, DWG EL2) 


COMM EQUIPMENT 


—S EE 
FACE OF CURB 
LOCATED Ala MINIMUM OF Se° OUTSIDE GROUND ROD WITH EXOTHERMIC 
UNDERGROUND ELECTRICAL SERVICE PLAN OF STRUCTURE PERIMETER AT 30" DEPTH WELD CONNECTIONS ( TYP) 
NTS SCS a DWG EL2, IF NEEDED, FOR 


STATION 
SERVICE METER SOCKET ELECTRICAL "DIMENSION A" 
FEEDERS & CABINET & COMM. (SEE NOTE 8, DWG EL2) 


PAY ITEMS PAY ITEMS PAY ITEMS BUS SHELTER (30’ SIZE SHOWN) 
IN 16010 16124. XXX IN 16010 STATIONS? 


JUMONVILLE STREET INBOUND 
SOHO STREET INBOUND 

UPTOWN WEST OUTBOUND 

MCKEE PLACE OUTBOUND 
CENTRAL OAKLAND OUTBOUND 
BIGELOW BOULEVARD OUTBOUND 


PHOTOCONTROL ( SEE 
NOTE 17, DWG EL2) (SEE NOTES 2 AND 
8, DWG EL2) "DIMENSION C" UPPER HANDHOLE AT 


(SEE NOTE 8, DWG EL2) BACK OF SHELTER POST 


UTILITY METER SOCKET: 
(SEE NOTE 1, DWG EL2) 


6" CLASS AA MAINTENANCE 
PAD WITH 4x4-W6. OxW6. 0 
WELDED WIRE REINFORCEMENT. 
PROVIDE 3" CLEAR ALL 
AROUND. (SEE NOTE 11, 
DWG EL2) 


(2) 1" SCH 40 PVC (SEE NOTES 9 

COMMUNICATIONS AND AND 18, DWG (SEE NOTES 10, 14, AND 
POWER, TO FUTURE EL2) 15, DWG EL2, TYP 
EQUIPMENT (TYP, SEE 

NOTES 3, 4 AND 6, 


DWG EL2) ¢ GRADE 


1" SCH 40 PVC 2#12, 1#12 LOWER HANDHOLE AT 
2" SCH 80 PVC. SEE CS —————>} | GROUND FOR SHELTER LIGHTING BACK OF SHELTER POST 
DRAWINGS FOR ELECTRICAL AND SIGNAGE (SEE NOTES 4 AND © 


CONNECTION TO UTILITY L2) 
VAULT. er #2 STRANDED COPPER 


BONDED WITH BOLTED 

SEE CS DRAWINGS FOR CONNECTION TO_ STRUCTURE 

ELECTRICAL SERVICE ff SUPPORT LEG (TYP FOR ALL 
1" SCH 40 PV 


FEED INFORMATION SUPPORT LEGS 
3/4" X 10’ COPPER CLAD #2 BARE STRANDED COPPER GROUND RING 
1#2 BARE STRANDED GROUND ROD WITH EXOTHERMIC LOCATED AT A MINIMUM OF 36" OUTSIDE 3/4" X 10’ COPPER CLAD 
Segre ier ee ee gene WELD CoHNECTION (1% Peet NOTE TS, DWONELES fy AEEOED, veopNBotinect ion Hyer 
END OF CONDUIT FOR EXCEPTIONS) : , 


i EQUIPMENT UNDERGROUND ELECTRICAL SERVICE ELEVATION NOTES: 


1" SCH 40 PVC POWER AND COMMUNICATION NTS - VIEWED FROM STREET 
(TYP, SEE NOTES 4, 6, AND 7, DWG EL2) - FOR COMPLETE LIST OF ELECTRICAL NOTES, SEE DRAWING NUMBER EL2. 


DESIGNED MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
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U.S. DEPARTMENT OF 
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707 Grant Street , Sova eR ee He aa eee STRUCTION) DATE 05/01/24 TYPICAL STATION PLAN & ELEVATION - 30 & 60 FT (LEFT) 
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BARE *2 STRANDED COPPER _BONDED 
HEGRE TED FOWEELION, TO pUBseTE SLoChAsh a maunzeunee 
A PAD WITH 4x4-W6. OxW6, 0 
EXOTHERMIC WELD CONNECTION ( TYP) LEGS) WELDED WIRC REINFORCEMENT. 
® @ > 2" SCH 40 PVC (SEE NOTES 2, PROVIDE 3" CLEAR ALL 
f Sa ea ae i Biets, (SeE ATE TT 
() (> (SEE NOTES 10, 14, i, 


AND 15, DWG EL2, TYP) 6 AND 7, DWG EL2) UTILITY METER SOCKET 
(SEE NOTES 9 AND (SEE NOTE 1, DWG EL2 


18, DWG EL2) 
e-- (SEE NOTES 4 AND = 
Le a 
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PLOTTED? 3/25/2024 


7, DWG EL2) 


END OF tT 3#2 WITH 1#2 GROUND 
CONDUIT ba 

2" SCH 80 PVC, REFER TO 
DRAWINGS CS27-CS31 FOR 
FEEDER CONDUCTOR SIZE 


1" SCH 40 PVC 2#12, 1#12 GROUND 1" SCH 40 PVC 
FOR SHELTER LIGHTING, MESSAGE SIGN 1#2 BARE STRANDED 
AND AD PANEL (SEE NOTES 4 AND 7, COPPER GROUND 
DWG EL2) CONDUCTOR TO 


GROUND RING SEE CS DRAWINGS FOR 


ELECTRICAL SERVICE 
FEED INFORMATION 


"DIMENSION B" 
(SEE NOTE 8, DWG EL2) 


BUS SHELTER 
(30’ SIZE SHOWN) (2) 1" SCH 40 Pvc 
COMMUNICATIONS AND 
POWER, TO FUTURE 
EQUIPMENT (TYP, SEE 


isk NOTES 3, 4 AND 6, 
STORM WATER PIPING ( DWG EL2) 


LOCATION VARIES. > 
(SEE NOTE 12, DWG 
EL2) 


DWG EL2) 


"DIMENSION D" 
(SEE NOTE 8, DWG EL2) 
(SEE NOTE 5, 


COMM EQUIPMENT 


eet eee 
FACE OF CURB 
374" X 10’ COPPER CLAD #2 BARE STRANDED COPPER GROUND RING 
SEPANG AaB BSE STERIMS EPrETED Aad MENTIONS af? 0DodME 
Peee Nove TS, DNE'ELES AF REEDED, Fon UNDERGROUND ELECTRICAL SERVICE PLAN 


"DIMENSION A" 
STATIONS? NOTE 8 STATION 

ELECTRICAL METER SOCKET SERVICE 
UPTOWN WEST INBOUND SHELTER (30’ SIZE SHOWN) : 

EE Oe MEET IGOR & COMM & CABINET FEEDERS 
UPTOWN CENTRAL INBOUND PAY ITEMS PAY ITEMS PAY ITEMS 


WEST OAKLAND INBOUND . 
CHESTERFIELD ROAD INBOUND IN 16010 16124. XXX IN 16010 


BIGELOW BOULEVARD INBOUND 

TENNYSON AVENUE INBOUND 

PRIDE STREET OUTBOUND 

UPTOWN CENTRAL OUTBOUND 

JUMONVILLE STREET OUTBOUND 

SOHO STATION OUTBOUND PHOTOCONTROL ( SEE 


prpete wee ena uly al (SEE NOTES 2 AND NOTE 17, DWG EL2 
" u W 
UPPER HANDHOLE AT DIMENSION C 8, DWG EL2) 


BACK OF SHELTER POST (SEE NOTE 8, DWG EL2) 


UTILITY METER SOCKET 
(SEE NOTE 1, DWG EL2) 


6" CLASS AA MAINTENANCE 
PAD WITH 4x4-W6. OxW6. 0 
WELDED WIRE REINFORCEMENT. 
PROVIDE 3" CLEAR ALL 
AROUND. (SEE NOTE 11, 
DWG EL2) 


AND 185 DNG. (2) 1" SCH 40 PVC 

A " 

(SEE NOTES 10, 14, AND L2) i COMMUNICATIONS AND 

15, DWG EL2, TYP) POWER, TO FUTURE 
EQUIPMENT (TYP, SEE 
NOTES 3, 4 AND 6, 


GRADE DWG EL2) 


LOWER HANDHOLE AT 1" SCH 40 PVC 2412, 1#12 
| BACK OF SHELTER POST GROUND FOR SHELTER LIGHTING +2" SCH 80 PVC. SEE CS 
I AND SIGNAGE (SEE NOTES 4 AND DRAWINGS FOR Bree rie 


7, DWG EL2) CONNECTION TO UTILITY 
BARE #2 STRANDED ce —— __. —— it VAULT. 


BONDED WITH BOLTED 
CONNECTION TO STRUCTURE h+—————— SEE CS DRAWINGS FOR 
SUPPORT LEG (TYP FOR ALL ELECTRICAL SERVICE 
SUPPORT LEGS) l FEED INFORMATION 


3/4" X 10’ COPPER CLAD #2 BARE STRANDED COPPER GROUND RING 374" X 10" COPPER CLAD Wad (BARES MANDED 
| GROUND ROD WITH EXOTHERMIC LOCATED AT A MINIMUM OF 36" OUTSIDE WELD CONNECTION (TYP) COPPER GROUND 3#2 WITH 1#2 GROUND 
WELD CONNECTION (TYP) OF STRUCTURE PERIMETER AT 30" DEPTH 
(SEE NOTE 13, DWG EL2, IF NEEDED, END OF CONDUIT eau 
NOTES: FOR EXCEPTIONS) CON er pine 
1. FOR COMPLETE LIST OF ELECTRICAL NOTES, SEE DRAWING NUMBER EL2. UNDERGROUND ELECTRICAL SERVICE ELEVATION 11 SCH_40 PVC POWER AND COMMUNICATION 


NTS - VIEWED FROM STREET TYP, SEE NOTES 4, 6, AND 7, DWG EL2) 
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SQUARE OR HEX RECESS 
TOP OF CONCRETE 


METAL CONDUIT PLUG FITTING 
(INSTALL FLUSH WITH TOP OF 
SIDEWALK) 


PVC ADAPTER FITTING 
PVC CONDUIT TO FEMALE 


STANDARD SOLVENT 
WELDED CONNECTION 


SCH 40 PVC 
CONDUIT ( EMBEDDED) 


CONDUIT TERMINATION 


PRIOR TO SHELTER COMPLETION 


NTS 


SCH 40 PVC CONDUIT 
(STUB UP) 


STANDARD SOLVENT 
WELDED CONNECTION 


PVC ADAPTER FITTING 
PVC CONDUIT TO MALE 


TOP OF CONCRETE 


METAL CONDUIT PLUG FITTING 
(INSTALL FLUSH WITH TOP OF 
SIDEWALK) 


PVC ADAPTER FITTING 
PVC CONDUIT TO FEMALE 


STANDARD SOLVENT 
WELDED CONNECTION 


SCH 40 PVC CONDUIT 
( EMBEDDED) 


CONDUIT TERMINATION 
(AFTER SHELTER COMPLETION) 


NTS 


GROUND COVER 


DOWN CONDUCTOR 
#2 STRANDED COPPER 


CAD WELD 


374" 10-FOOT LONG 


COPPER GROUND WELD (TYP) 


TYPICAL SINGLE GROUND 
ROD INSTALLATION 


A=COM 


- ANT 


EN. Sanas 


NTS 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 


ELECTRICAL ENGINEERS 


732 THIRD AVENUE, 


SUITE 102 


NEW BRIGHTON, PA 15066 


FAX: (724) 847- 


0673 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


TOP OF ROADWAY PAVEMENT ( TYP) 


ASPHALT WEARING SURFACE 
(SEE NOTE 3) 


ASPHALT SUBBASE ( SEE 
NOTE 3) 


ASPHALT BINDING COURSE 
(SEE NOTE 3) 


MAGNETIC 
WARNING TAPE 


30" (MIN) 


NO. 57 COARSE 
AGGREGATE 


CONDUIT AS 
REQUIRED 


CLASS AA CEMENT CONCRETE 


3" (MIN) 


3" (MIN) 


0.D. OF CONDUIT 


3" (MIN) 
0.D. OF CONDUIT 


1" (MIN) 


TYPICAL ROADWAY TRENCH AND 
CONCRETE ENCASED CONDUIT 


NOTES: 


NTS 


« INCREASE OVERALL WIDTH OF TRENCH INCREMENTALLY, FOR 
ADDITIONAL NUMBER OF CONDUITS TO BE ENCASED. ADJACENT 
TRENCHES WITH ENCASED CONDUITS, FOR POWER AND COMM. 


« REINFORCED CEMENT CONCRETE AND SUBBASE IS INCIDENTAL 


TO ROADWAY TRENCH 


ITEM. 


« ASPHALT DEPTH VARIES - SEE ROADWAY TYPICAL SECTIONS. 
MATCH EXISTING SURROUNDING PAVEMENT CROSS SECTIONS. 
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PORT AUTHORITY OF ALLEGHENY COUNTY 
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CML 
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| CONTRACT NO.BRT-001 | NO. BRT-001 


PLOTTED? 3/25/2024 


"michae!. megarry" 


OPERATOR? 


12213221 PM 


STATION O06 - UPTOWN WEST (FIFTH AVENUE) 
30’ STATION 

VOLTAGE: 120 / 208, 3 PHASE, 4 WIRE 
BUS AMPRES: 125 
K.A.I.C. RATING? 22 
MAIN BREAKER AMPS? 


INBOUND 


60 


30’ 
MOUNTING TYPE: SURFACE VOLTAGE: 1 
CABINET LOCATION? RIGHT OF SHELTER 
FED FROM? UNDERGROUND UTILITY 


MAIN BREAKER MOUNTED ON? TOP 


K.A. 1.C. 


STATION O7 - PRIDE STREET (FIFTH AVENUE) 
STATION 


BUS AMPRES: 
RATING? 22 
MAIN BREAKER AMPS? 


INBOUND 


20 / 208, 3 PHASE, 4 WIRE 
125 


60 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT 
DESCRIPTION 


TICKET VENDING MACHINE #1 
CONTROL CABINET 


1284. 00 
510. 00 


POLE | BKR. 


D2 [a [2 


4 


CIRCUIT 
DESCRIPTION 


VALIDATOR *1 
VALIDATOR #2 ( FUTURE 


WIRE CIRCUIT 


DESCRIPTION 


CONTROL CABINET 


CIRCUIT 
DESCRIPTION 


VALIDATOR #1 
VALIDATOR #2 ( FUTURE 


38. 00 


SPACE 


LIGHTS, MESSAGE SIGN & AD PANEL 
EMERGENCY PHONE 
ELECTRICAL CABINET HEATER 


SPACE 
SPACE 


LIGHTS AND MESSAGE SIGN 530. 00 


EMERGENCY PHONE 50. 00 


ELECTRICAL CABINET HEATER 400. 00 


SPACE 
SPACE 


17 


PANEL BOARD LOAD SUMMARY 1794. 00 
TOTAL VA 


TOTAL AMPS 


STATION Pane UPTOWN CENTRAL (FIFTH AVENUE) INBOUND 
120 / 240, 1 PHASE 3 WIRE 

BUS AMPRES: 125 
K.A.I.C. RATING? 22 


MAIN BREAKER AMPS? 60 


CKT. * | POLE | BKR. CIRCUIT 


DESCRIPTION 


TOTAL V 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM? UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT 
DESCRIPTION 


PANEL BOARD LOAD SUMMARY 
A 


STATION ao JUMONVILLE STREET (FIFTH AVENUE) 


BUS AMPRES? 
K.A.1.C. RATIN 
MAIN BREAKER 


1794.00 


TOTAL AMPS 


INBOUND 
1 PHASE, 3 WIRE 


Gi 22 
AMPS: 


125 
60 


CIRCUIT 
DESCRIPTION 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM? UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT 
DESCRIPTION 


TICKET VENDING MACHINE #1 
CONTROL CABINET 
SPACE 


10. 00 


CKT. * | POLE | BKR. 
2 | 


| 4 || VALIDATOR #2 (FUTURE) 
6 


1 


VALIDATOR #1 


LIGHTS, MESSAGE SIGN & AD PANELS 


TICKET VENDING MACHINE #1 
CONTROL CABINET 
SPACE 


VALIDATOR #1 


SPACE 


EMERGENCY PHONE 


SPACE 


EMERGENCY PHONE 


SURGE PROTECTION DEVICE 


ELECTRICAL CABINET HEATER 


SPACE 


ELECTRICAL CABINET HEATER 


SURGE PROTECTION DEVICE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE 


PANEL BOARD LOAD SUMMARY 
TOTAL VA 
TOTAL AMPS 


LEG A (VA) 1794.00 
2812.00 


23. 43 


LEG B (VA) 1418. 00 


TOTAL VA 


PANEL BOARD LOAD SUMMARY 
TOTAL AMPS 


LEG A (VA) 1794.00 
2812.00 


23. 43 


LEG B (VA) 1218.00 
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STATION 10 - SOHO (FIFTH AVENUE) INBOUND 
30’ STATION 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE 

BUS AMPRES? 

K.A. I. C. 22 


MAIN BREAKER AMPS: 60 


STATION 11 
30’ 
MOUNTING TYPE® SURFACE VOLTAGE: 1 
CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 
MAIN BREAKER MOUNTED ON? TOP 


K.A.1.C. 


BUS AMPRES: 
RATING? 22 
MAIN BREAKER AMPS? 


- WEST OAKLAND (FIFTH AVENUE) 
PHASE, 3 WIRE 


INBOUND 


STATION 


20 / 240, 1 
125 


60 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


WIRE 
SIZE 


CIRCUIT 
DESCRIPTION 


TICKET VENDING MACHINE #1 


CIRCUIT 
DESCRIPTION 


VALIDATOR #1 


CKT. # | POLE | BKR. 
AMPS 


WIRE 
SIZE 


CIRCUIT 
DESCRIPTION 


TICKET VENDING MACHINE #1 


POLE CIRCUIT 


DESCRIPTION 
VALIDATOR #1 


CONTROL CABINET 


VALIDATOR #2 ( FUTURE 


CONTROL CABINET 


VALIDATOR #2 ( FUTURE 


SPACE 
SPACE 


SURGE PROTECTION DEVICE 


SPACE 


SPACE 
SPACE 


12 
12 


LIGHTS, MESSAGE SIGN & AD PANEL 
EMERGENCY PHONE 
ELECTRICAL CABINET HEATER 


VA 
LEG CKT. # 
A 

SPACE 


1284.00 2 

510. 00 4 

6 
GevestRa see de awa 
om 


| 
1 LIGHTS, MESSAGE SIGN & AD PANEL 
1 


20 12 EMERGENCY PHONE . 
1 20 12 ELECTRICAL CABINET HEATER 


SPACE 
SPACE 
SPACE 


SPACE 
SPACE 
PANEL BOARD LOAD SUMMARY LEG A (VA) 1794.00 
A 


TOTAL V 
TOTAL AMPS 


2812.00 
23. 43 


SPACE 
SPACE 


LEG B (VA) 1218.00 


TOTAL V 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


LN Di STAr 


FEDERAL TRANSIT ADMINISTRATION, 


Gulf Tower a 


CTRICAL ENGINEERS 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


707 Grant Street 


732 THIRD AVENUE, SUITE 102 


URBAN MASS TRANSPORTATION ACT 


5th Floor 


NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 


OF 1964, AS AMENDED, FOR THE 


DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


Pittsburgh, PA 15219 


FAX: (724) 847-0673 


COUNTY, PENNSYLVANIA. 


REVISIONS 


PANEL BOARD LOAD SUMMARY 
A 


2 --- --- | SURGE PROTECTION DEVICE [4 


LEG A (VA) 1794.00 


TOTAL AMPS 


DESIGNED 


SPACE 


LEG B (VA) 1218.00 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN JDR 


PITTSBURGH PENNSYLVANIA 


CHECKED CML 


NOT FOR 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE CML 


STATION ELECTRICAL PLANS 


CONSTRUCTION) 


DATE 05/01/24 


PANEL SCHEDULES - STATIONS 6 THRU 11 


SCALE 
AS SHOWN 


CONTRACT NO. BRT-001 


connecting people to lif 


ea a CHESTERFIELD ROAD (FIFTH AVENUE) INBOUND See GA. BIGELOW BLVD (FIFTH AVENUE) INBOUND 

‘ A i A 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE MOUNTING TYPE: SURFACE VOLTAGE: 120 / 208, 3 PHASE, 4 WIRE MOUNTING TYPE® SURFACE 

BUS AMPRES: 125 CABINET LOCATION RIGHT OF SHELTER BUS AMPRES? 125 CABINET LOCATION? RIGHT OF SHELTER 
K.A.I.C. RATING? 22 FED FROM: UNDERGROUND UTILITY K.A.1.C. RATING? 22 FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER AMPS? 60 MAIN BREAKER MOUNTED ON? TOP MAIN BREAKER AMPS? 60 MAIN BREAKER MOUNTED ON? TOP 
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VA 
CIRCUIT . CIRCUIT LEG CKT. # | POLE | BKR. | WIRE CIRCUIT VA CKT. #| POLE | BKR. | WIRE CIRCUIT 
DESCRIPTION A DESCRIPTION AMPS | SIZE DESCRIPTION AMPS | SIZE DESCRIPTION 


B 
TICKET VENDING MACHINE #1 |1284.00 38. 00 1 20 | 12 | TICKET VENDING MACHINE #1 [1184.00] 2 1 VALIDATOR #1 38. 00 

CONTROL CABINET 510. 00 VALIDATOR #2 38. 00 VALIDATOR #2 38. 00 
TICKET VENDING MACHINE #2 ( FUTURE) LIGHTS, MESSAGE SIGN & AD PANELS| 825.00 


SPACE 


PLOTTED? 3/25/2024 


SURGE PROTECTION DEVICE io 
SPACE 14 1 
16 SPACE 
SPACE 
PANEL BOARD LOAD SUMMARY LEG A (VA) 1794.00 LEG B (VA) 1351.00 PANEL BOARD LOAD SUMMARY 1694. 00 1851.00 
A A 


TOTAL V TOTAL V 
TOTAL AMPS 24.54 TOTAL AMPS 


Bn coat ONT TENNYSON AVENUE (FIFTH AVENUE) INBOUND 

A 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE MOUNTING TYPE® SURFACE 

BUS AMPRES: 125 CABINET LOCATION® RIGHT OF SHELTER 
K.A.1I.C. RATING? 22 FED FROM UNDERGROUND UTILITY 

MAIN BREAKER AMPS? 60 MAIN BREAKER MOUNTED ON? TOP 


VA 
CKT. * | POLE | BKR. CIRCUIT LEG CIRCUIT 
DESCRIPTION A DESCRIPTION 
1 1 TICKET VENDING MACHINE #1 |1184.00 VALIDATOR #1 


CONTROL CABINET LIGHTS, MESSAGE SIGN & AD PANELS! 1525. 00 
SPACE EMERGENCY PHONE 

VALIDATOR #3 ( FUTURE 

VALIDATOR #4 ( FUTURE 


SURGE PROTECTION DEVICE 


SPACE ELECTRICAL CABINET HEATER 
SPACE SPACE 


PANEL BOARD LOAD SUMMARY LEG A (VA) 1694.00 LEG B (VA) 2051.00 
TOTAL VA 3345.00 
TOTAL AMPS 27. 88 


"michae!.megarry" 
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707 Grant Street ae aera ee URGAN MASS TRANSPORTATION ACT CO STRUCTION) DATE 05/01/24 PANEL SCHEDULES - STATIONS 12 THRU 15 
oth Floor NE ERE STON east oa DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE p t 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 COUNTY, PENNSYLVANIA. AS SHOWN Orta { 
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OPERATOR? 


PLOTTED? 3/25/2024 


"michae!. megarry" 


OPERATOR? 


12213:30 PM 


STATION 
60’ STA 
VOLTAGE 
BUS AMP 
K.A.I.C 
MAIN BR 


a UPTOWN WEST (FORBES AVENUE) 
= 120 / 240, 1 PHASE, 3 WIRE 
RES: 125 

« RATING? 22 

EAKER AMPS? 60 


OUTBOUND 


STATION 19 - PRIDE STREET (FORBES AVENUE) 
60’ STATION 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE 
BUS AMPRES: 125 

K.A.1.C. RATING? 22 

MAIN BREAKER AMPS? 60 


OUTBOUND 


MOUNTING TYPE: SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT 
DESCRIPTION 


TICKET VENDING MACHINE #1 | 1284.00 
TICKET VENDING MACHINE #2 ( FUTURE 


VA 
CIRCUIT 
DESCRIPTION B 


38.00 


WIRE CIRCUIT 


DESCRIPTION 


A 
20 | 12 | TICKET VENDING MACHINE #1 | 1284. 00 1 
20 | 12 


VALIDATOR #2 


CIRCUIT 
DESCRIPTION 


B 
20 


CONTROL CABINET 510. 00 
SPACE 


SURGE PROTECTION DEVICE 


12 
SPACE 14 1 
16 


LIGHTS, MESSAGE SIGN & AD PANELS TICKET VENDING MACHINE #2 ( FUTURE 


38 CONTROL CABINET 510. 00 
1 20 

| 

| 


VALIDATOR #4 ( FUTURE 


- 00 
1525. 00 
- 00 


ELECTRICAL CABINET HEATER 


LIGHTS, MESSAGE SIGN & AD PANELS 
VALIDATOR #3 ( FUTURE) 
VALIDATOR #4 ( FUTURE 


VALIDATOR #2 38.00 
1525. 00 


17 


PANEL B 
TOTAL V 
TOTAL A 


STATION 


BUS AMP 
K.A.I.C 
MAIN BR 


CKT. # 


OARD LOAD SUMMARY LEG A (VA) 1794.00 
A 


MPS 


ae UPTOWN CENTRAL (FORBES AVENUE) OUTBOUND 
120 / 240, 1 PHASE, 3 WIRE 

RES: 125 

« RATING? 22 

EAKER AMPS: 60 


POLE | BKR. CIRCUIT 


DESCRIPTION 


AMPS 


LEG B (VA) 2051. 00 PANEL BOARD LOAD SUMMARY LEG A (VA) 1794. 00 
TOTAL VA 


TOTAL AMPS 


STATION oa JUMONVILLE (FORBES AVENUE) OUTBOUND 
MOUNTING TYPE® SURFACE 3 1 PHASE, 3 WIRE 

CABINET LOCATION® RIGHT OF SHELTER BUS AMPRES? 125 

FED FROM? UNDERGROUND UTILITY K.A.1.C. RATING? 22 
MAIN BREAKER MOUNTED ON? TOP MAIN BREAKER AMPS? 60 


VA 
CIRCUIT LEG 
DESCRIPTION B 


CIRCUIT 


SIZE DESCRIPTION 


LEG B (VA) 2051.00 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM? UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT 


AMPS | SIZE DESCRIPTION 


SPACE 
CONTROL CABINET 
SPACE 


VALIDATOR #1 38.00 


VALIDATOR #2 ( FUTURE) =z 


LIGHTS, MESSAGE SIGN & AD PANEL | 1330. 00 


SPACE 
CONTROL CABINET 
SPACE 


VALIDATOR #1 


= VALIDATOR #2 (FUTURE) 


LIGHTS, MESSAGE SIGN & AD PANEL 


SPACE 


20 


ELECTRICAL CABINET HEATER 400. 00 SPACE 


20 ELECTRICAL CABINET HEATER 


SURGE PROTECTION DEVICE 


SPACE 


SURGE PROTECTION DEVICE 


SPACE 


SPACE 


SPACE 


SPACE 


SPACE SPACE 


SPACE 


SPACE 


SPACE SPACE 


SPACE 


PANEL B 
TOTAL V 
TOTAL A 


OARD LOAD SUMMARY 
A 2078.00 
MPS 17.32 


LEG A (VA) 


LEG B (VA) 1768. 00 PANEL BOARD LOAD SUMMARY 
TOTAL VA 


TOTAL AMPS 


LEG A (VA) 510. 00 
1478.00 


12.32 


LEG B (VA) 1168. 00 
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STATION 
30’ STA 
VOLTAGE 
BUS AMP 
K.A.I.C 
MAIN BR 


22 - SOHO (FORBES AVENUE) OUTBOUND 
TION 

= 120 / 240, 1 PHASE, 3 WIRE 

RES? 125 

« RATING? 22 

EAKER AMPS: 60 


STATION 23 - WEST OAKLAND (FORBES AVENUE) OUTBOUND 


60’ STATION 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE 
BUS AMPRES? 125 

K.A.1.C. RATING? 22 

MAIN BREAKER AMPS? 60 


MOUNTING TYPE® SURFACE 

CABINET LOCATION: RIGHT OF SHELTER 
FED FROM? UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


MOUNTING TYPE® SURFACE 

CABINET LOCATION? RIGHT OF SHELTER 
FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER MOUNTED ON? TOP 


WIRE CIRCUIT 


DESCRIPTION 
SPACE 


CIRCUIT 
DESCRIPTION 


VALIDATOR #1 


WIRE CIRCUIT 


DESCRIPTION 
TICKET VENDING MACHINE #1 


CKT. # | POLE | BKR. POLE 
AMPS 


BKR. | WIRE CIRCUIT 
AMPS | SIZE DESCRIPTION 


12 VALIDATOR #1 


CONTROL CABINET 


SIZ 
VALIDATOR #2 (FUTURE) TICKET VENDING MACHINE #2 ( FUTURE 


VALIDATOR #2 


SPACE 


B 
38. 00 12 
LIGHTS, MESSAGE SIGN & AD PANEL | 730.00 20 12 CONTROL CABINET 1 


ELECTRICAL CABINET HEATER 400. 00 SPACE p= IL ec | 
10 


--- --- | SURGE PROTECTION DEVICE 


12 


LIGHTS, MESSAGE SIGN & AD PANELS 
EMERGENCY PHONE 


50. 00 
VALIDATOR #3 ( FUTURE 


VALIDATOR #4 (FUTURE) es il 
12 ELECTRICAL CABINET HEATER 


1 


20 

20 12 

20 12 
2 
fara 
al 


PANEL B 
TOTAL V 
TOTAL A 


Gu 


707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


OARD LOAD SU LEG A (VA) 510.00 
A 


MPS 


END Star 


SPACE 
SPACE 
PANEL BOARD LOAD SUMMARY LEG A (VA) 1794. 00 
A 


TOTAL V 3445. 00 
TOTAL AMPS 28.71 


LEG B (VA) 1168.00 


DESIGNED 


THE PREPARATION OF THIS 
DRAWN 


DOCUMENT HAS BEEN FINANCED IN JDR 


PART THROUGH A GRANT FROM THE 


CHECKED 


CML 


NOT FOR 


FEDERAL TRANSIT ADMINISTRATION, 


If Tower BL 


CTRICAL ENGINEERS 


732 THIRD AVENUE, SUITE 102 
NEW BRIGHTON, PA 15066 
PHONE: (724) 847-0407 
FAX: (724) 847-0673 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


IN CHARGE CML 


CONSTRUCTION) 


URBAN MASS TRANSPORTATION ACT DATE 05/01/24 


OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY SCALE 


DESCRIPTION 


COUNTY, PENNSYLVANIA. AS SHOWN 


REVISIONS 


SPACE 
SPACE 
LEG B (VA) 2051.00 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 
BUS RAPID TRANSIT UPTOWN TO OAKLAND 
STATION ELECTRICAL PLANS 
PANEL SCHEDULES - STATIONS 18 THRU 23 


CONTRACT NO. BRT-001 


EL8 


DWG. NO. 


STATION 24 - MCKEE PLACE (FORBES AVENUE) OUTBOUND STATION 25 - CENTRAL OAKLAND (FORBES AVENUE) OUTBOUND 

60’ STATION 2 X_60’ STATION 

VOLTAGE: 120 / 240, 1 PHASE, 3 WIRE MOUNTING TYPE? SURFACE VOLTAGE: 120 / 208, 3 PHASE, 4 WIRE MOUNTING TYPE® SURFACE 

BUS AMPRES: 125 CABINET LOCATION RIGHT OF SHELTER BUS AMPRES? 125 CABINET LOCATION? RIGHT OF SHELTER 
K.A.I.C. RATING? 22 FED FROM: UNDERGROUND UTILITY K.A.1.C. RATING? 22 FED FROM: UNDERGROUND UTILITY 

MAIN BREAKER AMPS? 100 MAIN BREAKER MOUNTED ON? TOP MAIN BREAKER AMPS? 100 MAIN BREAKER MOUNTED ON? TOP 


12213235 PM 


CIRCUIT CIRCUIT ° CIRCUIT . CIRCUIT 
DESCRIPTION A DESCRIPTION B DESCRIPTION DESCRIPTION 


TICKET VENDING MACHINE #1 |1284.00 38. 00 TICKET VENDING MACHINE #1 |1284.00 VALIDATOR #1 


PLOTTED? 3/25/2024 


SPACE VALIDATOR #2 38.00 CONTROL CABINET 510. 00 VALIDATOR #2 
TICKET VENDING MACHINE #2 |1284.00 LIGHTS, MESSAGE SIGN & AD PANELS ]1525. 00 TICKET VENDING MACHINE #2 ( FUTURE) LGTS AND MESSAGE SIGN (SCT 1) 
SPACE VALIDATOR #3 ( FUTURE) AD PANELS 800. 00 VALIDATOR #3 ( FUTURE) 


SURGE PROTECTION DEVICE SURGE PROTECTION DEVICE 
EMERGENCY PHONE 


12 1 12 1 

16 16 1 ELECTRIC PANEL HEATER 
17 18 SPACE 
PANEL oe LOAD SUMMARY LEG A (VA) 2568.00 LEG B (VA) 2161.00 PANEL are LOAD SUMMARY 2594. 00 


TOTAL V TOTAL V 4445. 00 
TOTAL AMPS 36. 08 TOTAL AMPS 37.04 


STATION 26 - BIGELOW BLVD (FORBES AVENUE) OUTBOUND 

60’ STATION 

VOLTAGE: 240, 1 PHASE, 3 WIRE MOUNTING TYPE® SURFACE 

BUS AMPRES? 5 CABINET LOCATION? RIGHT OF SHELTER 
K.A.1.C. RATING? 22 FED FROM? UNDERGROUND UTILITY 

MAIN BREAKER AMPS? 100 MAIN BREAKER MOUNTED ON? TOP 


CIRCUIT . CIRCUIT 
DESCRIPTION DESCRIPTION 


VALIDATOR #1 


CONTROL CABINET LIGHTS, MESSAGE SIGN & AD PANELS 
SPACE EMERGENCY PHONE 

VALIDATOR #3 ( FUTURE 

VALIDATOR #4 ( FUTURE 


SURGE PROTECTION DEVICE 


SPACE LIGHTS (SECTION 2) 
SPACE ELECTRIC CABINET HEATER 


PANEL BOARD LOAD SUMMARY LEG A (VA) 1794.00 LEG B (VA) 
TOTAL VA 4445.00 
TOTAL AMPS 37.04 


"michae!.megarry" 


DESIGNED MEM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM s BEE PRERMOATON OE TAS soe Sa PORT J COUNTY 
on NOT FOR CHECKED BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower eee TIT TRANSPORTATION. UI ee Serge ey Gene 

707 Grant Street ae aera ee URGAN MASS TRANSPORTATION ct} CONSTRU CTION) DATE 05/01/24 PANEL SCHEDULES - STATIONS 24 THRU 26 

oth Floor NE ERE STON east oa DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 
Pittsburgh, PA 15219 PHONE: (724) 847-0407 SEUIGNE COUNTY, PENNSYLVANIA. AS SHOWN bi 

FAX: (724) 847-0673 
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OPERATOR? 


= 
AG INDEX SHEET FOR BRT TAP-IN PERMITS 
Na INBOUND / SHEET TYPE OF | PWSA SEWER SIZE 
Ae STATION NAME SUTEOUNG STATION LOCATION uuBEe TYPE OF CONNECTION :}cowee gain” RID MATER TAL 
pa JUMONVILLE STREET STATION INBOUND FIFTH AVE AND JUMONVILLE ST 2 RE-USE EXISTING TAP | COMBINED 15" VCP 
a SOHO STATION INBOUND FIFTH AVE AND KIRKPATRICK ST RE-USE EXISTING TAP | COMBINED 15" VCP 
- WEST OAKLAND STATION INBOUND FIFTH AVE AND CRAFT AVE NEW 6" TAP COMBINED 15" VCP 
a CHESTERFIELD ROAD STATION INBOUND FIFTH AVE AND CHESTERFIELD RD RE-USE EXISTING TAP | COMBINED 15" VCP 
BIGELOW BLVD STATION INBOUND FIFTH AVE & UNIVERSITY PLACE RE-USE EXISTING TAP | COMBINED 18" VCP 
TENNYSON STATION INBOUND FIFTH AVE & TENNYSON AVE RE-USE EXISTING TAP | COMBINED 21" VCP 
y (NOT IN CONTRACT 
“yy S : A PROJECT LOCATIO 
“Y LLL!" ix \ V7 “\~s,DOWNTOWN LOOP 
i ALLEGHENY LRT \ ; J FSD 
' : a ee A AN Py _<_ BRT-002 REBID 
E ————— SS — GATEWAY CENTER LRT 
NOnTISBEIRT- 7) -— WOOD STREETLAT YZ» \\>~ pitt Tower we PROJECT LOCATION -— 
CA Mi 4 4 OTS “UPTOWN- OAKLAND. 
BRT- 001 
S-STEEL PLAZA LRT 
yy | | i Fae, Bigelow Blvd Station, 
fy || WOO ation > 
ASigning a and Pranging Only) \S ’ Central offend Station 
Se Chesterfield Rd Station CA \FK Y — 
of | OY @ McKee PI Station 
cS \West Oakland Station 
@ @ NTS 
West Oakland Station 
LEGEND 
STATIONS WITH 
PWSA DRAINAGE 
TAP-IN PERMITS 
: UPTOWN-OAKLAND 
hax STATIONS - BRT-001 
S STATION SQUARE LRT_/ 
: : DOWNTOWN LOOP 
STATIONS - BRT-002 REBID 
UPTOWN-OAKLAND 
| is ee ROUTE - BRT-001 
1400 FeeT_| +] Ne oe wo DOWNTOWN LOOP 
. } = f Sa a< > . ROUTE - BRT-002 REBID 
oi ’ send = - DESIGNED DAG 
a= —_ preparediby: Pi GhESD OEIC DAC PORT AUTHORITY OF ALLEGHENY COUNTY 
28 —_ DOCUMENT HAS BEEN FINANCED IN DRAWN HMc PITTSBURGH PENNSYLVANIA 
3 Pre reDonat Asn owe TRATON NOT FOR CHECKED SPR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
os Gulf Tower Ligonier, PA 15658 US. DEPARTMENT OF INCHARGE DAC STATION PWSA DRAINAGE TAP IN PLANS 
Su] 707 Grant Street LL A inetvanse rensroraronacr| CONSTRUCTION) [ose —osora LOCATION MAP 
oe oth Floor OS ; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE Ke SHOWN Port Authority CONTRACT NO. BRT-001 
G. NO. 


Pittsburgh, PA 15219 THE MARKOSKY ENGINEERING GROUP, INC. COUNTY, PENNSYLVANIA. 


REVISIONS connecting people to life TI1 844 
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a 
RiGee NEW CUT-IN WYE 
ceca cour SESE AAP BE ARP 
APPROVED EQUAL (TYP) 
EXISTING _ 
SEWER MAIN 
STAINLESS STEEL CLAMP EXISTING PIPE SEWER (TYP) 
ASSEMBLY (TYP) 
SAW-CUT WYE PIPE SAW-CUT EXISTING PIPE 
(TYP) (TYP) 
1/4" GAP TOLERANCE ( MAX) 
FITTING AS 
FERNCO COUPLING W/ REQUIRED 
STAINLESS STEEL BANDS 
OR APPROVED EQUAL NEW CUT-IN WYE 
CONNECT BELL END OF WYE W/ 
FERNCO COUPLING OR APPROVED COMPRESSION JOINT MATERIAL 
APPROVED EQUAL (TYP) 
SEWER LATERAL 
STAINLESS STEEL CLAMP = eae PIPE SEWER (TYP) 
ASSEMBLY (TYP) 
ALT. NO.2 
VIEW PORT 
AS PER ACHD 
SEWER LATERAL NOTES: 
TO BUILDING SAW-CUT EXISTING PIPE SEWER, NO BREAK-IN OR HAMMER 
CONNECTIONS PERMITTED. JOINTS MUST BE INSPECTED BY 
PWSA BEFORE AND AFTER FLEXIBLE COUPLINGS ARE INSTALLED. 
» WYE MATERIAL WILL MATCH SEWER MAIN MATERIAL. 
. PIPE MAIN |.D. OF NEW WYE SECTION WILL MATCH I.D. OF EXISTING 
PLAN VIEW PIPE SEWER MAIN. 
. WYE LOCATION WILL BE LOCATED AT 2 O’CLOCK OR IO O’CLOCK ON 
BARREL OF PIPE SEWER. 
ee PGH4O The Pittsburgh Water and Sewer Authority ie PG HgO The Pittsburgh Water and Sewer Authority 
Sewer Tap to Existing Sewer Wye Cut-In Wye Pipe Transition 
Pittsburgh Pittsburgh 
: Water & Sewer ; Water & Sewer ; 
Approved by: : Scale: N.T.S. Supplemental ; Scale: N.T.S. Supplemental 
Authority MA\pwan\gia\det\Standarda\stdet2.det Detail Drawing: ST-2 Authority M:\pwea\gis\det\Standards\stdst7.det Detail Drawing: ST-7 
z 
er DESIGNED DAC 
2 _ Sucre eer DAC PORT AUTHORITY OF ALLEGHENY COUNTY 
34 = DOCUMENT HAS BEEN FINANCED IN DRAWN HMC PITTSBURGH PENNSYLVANIA 
o PART THROUGH A GRANT FROM THE NOT FOR 
2: ree EA era ea on CHECKED SPR BUS RAPID TRANSIT UPTOWN TO OAKLAND 
BG Gulf Tower Ligonier, PA 15658 TRANSPORTATION, UNDER THE STRUCTION) STATION TAP IN PLANS 
Trea 707 Grant Street MARKOSKY URBAN MASS TRANSPORTATION ACT DATE 05/01/24 TAP IN DETAILS 
oes 
ou 5th Floor BESCRIBTION PORT AUTHORITY OF ALLEGHENY SCALE 


AS SHOWN 


Pittsburgh, PA 15219 THE MARKOSKY ENGINEERING GROUP, INC. 


COUNTY, PENNSYLVANIA. 


REVISIONS 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. TI2 


PLOTTED? 3/22/2024 


OPERATOR: $USER$ 


9:28:20 AM 


FRESH AIR GRILL SHALL_HAVE OPENINGS 
EQUAL TO THE AREA OF iar NET: 

PIPE. OPENING IN THE FRESH 
GRILL SHALL BE HEEL SAFE AND MEET 


ALL ADA REQUIREMENTS. 
FRESH AIR GRILL SHALL HAVE OPENINGS 
ADDITIONAL CLEANOUT AS PER EQUAL 10 THE AREA OF THE INLET 
BING CODE PIPE, OPENING IN THe FRESH AIR 
(aS DIRECTED) ~_—_ Sor, GRILL SHALL BE HEEL SAFE AND MEET 
RECOMMENDED HEAVY DUTY : ALL ADA REQUIREMENTS 
WATER TIGHT GAST IRON STACK 
e RECOMMENDED HEAVY DUTY, 
GRADE AS PER GHD PLUMBING PROPOSED ~._ WATER TIGHT CAST IRON 
BUILDING STACK W/ CAP PLACED FLUSH 
; GRADE AS PER ACHD 
|--Lea Pie ae idee Sy PLUMBING CODE.# 


FRESH AIR eee i GROUND_SURFACE/ 
STACK — ASPHALT 


FINISHED SURFACE 


AS PER ACHD 


FOOTER—+| 


45° BEND spanigt 
a 6"x4" 
REDUCER (IF REQUIRED) _-WYE REDUCER 


(IF REQ’D.) 45* BEND 


PWSA 

APPROVED -PWSA_APPD. 

EXISTING CONNECTION OR 6 | CONNECTION 

BUILDING 

EWER 
NEOPRENE 
COUPLING “PRIVATE SEWER LATERAL STD 90* BEND / Lex. PWSA 

WYE Y4"/FT. SLOPE RECOMMENDED (TYP. 3) PRIVATE SANITARY SEWER SEWER MAIN 


Vu LAT. AS PER ACHD 
STANDARD 90*BEND fare MIME ere \/,"/FT. MIN. SLOPE RECOMMENDED 


(OR EQUAL) EXISTING PWSA 
SEWER MAIN ACCEPTABLE PIPE GRADES: SDR 35 OR ASTM 3034 SCH 40 PVC MAY BE USED. 


NOTES: 


|. CONTRACTOR MUST CONTACT PWSA AND/OR ACHD FOR ALL REQUIRED Tape “IN PERMITSAND 
TRUNK LINE SEWER CONNECTION INSPECTION PRIOR TO BACKFILLING. ALL PIPE TO BI 
BEDDED AND SURROUNDED BY FIRMLY COMPACTED CLEAN SELECTED MATERIAL. THE ne NOTES: 


MUST BE INSTALLED SURROUNDED BY COMPA D BACKFILL. REFER TO 
CURRENT ACHD PLUMBING cane ARTICLE XV ene ASOLO DOSE EPICA TIONG. |, CONTRACTOR MUST CONTACT PWSA AND/OR mee FOR SEWER INSPECTION PRIOR TO 


BACKFILLING TAP CONNECTION ON SEWER MAIN. 
» INSPECTION STACK NOT NEEDED FOR STORM DRAINS PER ALLEGHENY COUNTY HEALTH 0 
DEPARTMENT CODE AC-701.2.3 2. 4" DIA. PIPE MAY BE USED ON SEPARATE SANITARY CONNECTION. 


3. INSPECTION STACK NOT NEEDED FOR STORM DRAINS PER ALLEGHENY COUNTY HEALTH 
PROVIDE ADA - COMPLIANT H-20 CAST IRON BOLT-DOWN FRAME AND COVER MARKED E 
"STORM" AND/OR "CLEANOUT' WHERE SUBJECT TO PEDESTRIANS W/ MINIMUM 6'W X 6'D DEPARTMENT, SACHD). CODE: AC" [Ol2:35 


REINFORCED CONCRETE RING FOR SUPPORT. * PROVIDE ADA -COMPLIANT H-20 CAST IRON BOLT DOWN FRAME AND COVER MARKED ‘STORM! 
AND/OR "CLEANOUT" WHERE SUBJECT TO PEDESTRIANS W/ MINIMUM 6"W X 6'D REINFORCED 
CONCRETE RING FOR SUPPORT. 


BSE SV SES a PON 8 PGH40 The Pittsburgh Water and Sewer Authority ~=—_+___— PG HgO The Pittsburgh Water and Sewer Authority 


Private Sewer Lateral Reconnection House Sewer Lateral 
Pittsburgh Pittsburgh 


Approved by: Water & Sewer Scale: N.T.S. Supplemental : Water & Sewer Scale: N.T.S. Supplemental 
Authority M:\pwsa\gis\det\Standards\stdssi.det Detail Drawing: SS- 1 Authority M:\pwsn\gis\det\Stonderds\stdsidi.det Detail Drawing: S LD an 1 
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REVISIONS 


5th Floor MARKOSKY OF 1964, AS AMENDED, FOR THE Scare : 
Pittsburgh, PA 15219 THE MARKOSKY ENGINEERING GROUP, INC. sla COUNTY, PENNSYLVANIAN AS SHOWN Port Authori | CONTRACTNO.BRT-001 
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Dwe.No. 713 SHT. 846 


$TIME$ 


PLOTTED: $DATE$ 


OPERATOR? $USER$ 
FILE PATH? $FILEL$ 


MHO11FO05 
NOT AVAILABLE 


PWSA_ ID: INOTTFOOT 
‘ GRATE = EL 846,04 
a) TEMP} CONST EL 9, WATER 


: EASEMENT = 
ce : ae A2Z=27 = = 
ANEGAL R/W LINES 7 7 


NV EL/B42. } 


PWSA MHO11F003 
CCTV STA 0+00. 00 


FIFTH AVE CONSTR & 


+ 


b; 


Ly 


REET "4s 


On 
FENCE 


rae ee 


fy | 


>\ 
FAIRS 


TEMP CON 
EASEMENT 


4 


JUMONVILLESST 
= 


TEMP CONSTR 


EASEMENT TEMP CONSTR 
EASEMEN 


PARKING 


d 


JUMONV ILI STREET STATION - INBOUND 


FIFTH AVE STA 476+58.13 - 23.30’ LT 

CCTV STA 1+23.0 

SEWER TAP TO EXISTING SEWER WYE AS PER 
PWSA‘S SEWER TAP INTO EXISTING SEWER WYE 
EXISTING PWSA I5" VCP 


) IN FROM A22-25* 

STING WYE AT INVERT 838.05’* 

AT INVERT 837.11’ 

LEVATION 849.44’ 

OF MHOI1IFOO3 

FY) PRIOR TO CONSTRUCT ION 

TA 476+57.83 - 22.00’ LT 
CLEANOUT Sproles 


. (6") IN FROM A22-26 
LEV 838.50’ (6") OUT TO A22-24 


STA _476+46. 84 - 22.00’ LT 
AND CLEANOUT 

TION 849. 71 

LEV 841.58’ (6") IN FROM A22-27 
LEV 840. 88’(6") OUT FROM A22-25 


E. STA 476+37.34 - 22.00’ LT 
CLEANOUT STRUCTURE 

ATION 849. 89 

LEV 843.84’ (4") IN 

-28 AND A22-29 

LEV 843.84’ (6") OUT TO A22-26 


FIFTH AVE. STA 476+22.34 - 22.00’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEVATION 850. 36 

INVERT ELEV 844.75’ (4") IN FROM A22-30 
INVERT ELEV 844.75’ (4") OUT TO A22-27 


FIFTH AVE. STA 476+37.34 - 18.17’ LT 

4" ELBOW FITTING FROM 3" DOWNSPOUT RIGHT 
SLAB ELEVATION 849.91’ 

INVERT ELEV 844.60’ (4") OUT TO A22-27 


FIFTH AVE. STA 476+22.34 - 18.17’ LT 

4" ELBOW FITTING FROM 3" DOWNSPOUT LEFT 
SLAB ELEVATION 850, 25’ 

INVERT ELEV 845.35’ (4") OUT TO A22-28 
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SR 2085 BIRMINGHAM 
BRIDGE CONSTR B 


STATION - INBOUND 


A25-8] FIFTH AVE STA 491+81.17 - 24.58’ LT 
CCTV STA 5+39. 00 
SEWER TAP TO EXISTING SEWER WYE AS 
PER PWSA’S SEWER TAP TO EXISTING 
SEWER WYE DETAIL ST-2, AT EXISTING 
PWSA 15" VCP SEWER MAIN 
(6") IN FROM A25-9%* 
EXISTING WYE AT INVERT 812. 75’ *3 
MAIN AT INVERT 811.81’ * 
SIDEWALK ELEVATION 820.91’ 
539.0’ DOWNSTREAM OF MHO11L001 
(FIELD VERIFY) PRIOR TO CONSTRUCTION 


FIFTH AVE. STA 491+83.25 - 26.57’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEVATION 821.03’ 

NVERT ELEV 813.29’ (6") IN FROM A25-10 
T ELEV 813.29’ (6") OUT TO A25-8 


AVE. STA 492+02.79 - 25.17’ LT 
VENT, AND CLEANOUT 

T ELEV 816.70’ (6") IN FROM A25-11 
LEV 816.00’ (6") OUT TO A25-9 
AVE. STA 492+15.44 - 25.16’ LT 
CLEANOUT STRUCTURE 

ATION 822. 44’ 

LEV 816.67’ (4") IN 

-12 AND A25-13 

LEV 816.67’ (6") OUT TO A25-10 
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FIFTH AVE. STA 492+15.44 - 28.22’ LT 
4" ELBOW FITTING FROM 3" DOWNSPOUT LEFT 
SLAB ELEVATION 822.50 
INVERT ELEV 816.88’ (4") OUT TO A25-11 


FIFTH AVE. STA 492+30.47 - 25.13’ 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEVATION 823.03’ 

INVERT ELEV 817.69’ (4") IN FROM A25-14 
INVERT ELEV 817.69’ (4") OUT TO A25-11 


LT 


FIFTH AVE. STA 492+30.47 - 28.24’ LT 

4" ELBOW FITTING FROM 3" DOWNSPOUT RIGHT 
SLAB ELEVATION 823.09 
INVERT ELEV 818.00’(4") OUT TO A25-13 


MATCH LINE SEE BELOW 
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FIFTH AVE CONSTR ae 518 
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7 LEGAL R/W LINE = (1 
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WEST OAKLAND STATION - STH AVENUE 7 INBOUND 


29-4] FIFTH AVE STA 516+91.73 - 24.92’ LT 
CCTV STA 0+08. 30 
NEW SEWER WYE CONNECTION AS PER 
PWSA’S SEWER TAP_IN TO CUT-IN WYE 
PIPE TRANSITION DETAIL ST-7 TO 
EXISTING PWSA SEWER MAIN 
(6") IN FROM A29-5* 
CONNECT TO 15" EXISTING PWSA VCP 
SEWER PIPE AT INVERT 912.00’ * 
TOP ELEV 921.17’ 
8.3’ UPSTREAM OF MHO28J002 
(FIELD VERIFY) PRIOR TO CONSTRUCTION 


FTH AVE STA 516+91.84 - 26.62’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEV 921.20 

VERT 912.42’ (6") IN FROM A29-6 
VERT 912.42’ (6") OUT TO A29-4 


FTH AVE STA 516+97.71 - 26.04’ LT 
T LEV 921.50’ 
VENT, AND CLEANOUT 
T ELEV 913.89’ (6") IN FROM A29-7 
T ELEV 913.19’ (6") OUT TO A29-5 


AVE STA 517+01.22 - 26.04’ LT 
NAGE CLEANOUT STRUCTURE 


(4") IN FROM A29-8 
(4") IN FROM A29-9 
T 915.00’ (6") OUT TO A29-6 


FTH AVE STA 517+01.31 - 28.21’ LT 
LBOW PIPE FITTING 
ROM 3" DOWNSPOUT LEFT 
ELEV 921.62’ 

ND ELEV 921.63’ 
RT 915.50’ (4") OUT TO A29-7 


H AVE STA 517+15.33 - 25.61’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEV 922. 00’ 
NVERT 918.50’ (4") IN FROM A29-10 
NVERT 918.50’ (4") OUT TO A29-7 


[A29-TO0) FIFTH AVE STA 517+15.35 - 27.63’ LT 
4" ELBOW PIPE FITTING 

IN FROM 3" DOWNSPOUT RIGHT 

SLAB ELEV 922. 02’ 

GROUND ELEV 922. 03’ 

INVERT 919.00’ (4") OUT TO A29-9 
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LEGAL R/W LINE 
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D ROAD STATION -  INBOU 


FIFTH AVE STA 527+78.20 - 24.84’ LT 
CCTV STA 1423.00 (37. 5M) 

SEWER TAP TO EXISTING SEWER WYE AS 
PER PWSA’S SEWER TAP TO EXISTING 
SEWER WYE DETAIL ST-2, AT EXISTING 
PWSA 15" VCP SEWER MAIN 

(6") IN FROM A31-2* 

EXISTING WYE AT INVERT 923.81’ #3 
MAIN AT_INVERT 922. 87’ 

ROAD ELEVATION 933. 28’ 

UPSTREAM OF MHO28F026 

RIFY) PRIOR TO CONSTRUCTION 


« STA 527+78.20 - 28.38’ LT 
CLEANOUT STRUCTURE 

TION 933. 33 

EV 924.52’ (6") IN FROM A31-3 
EV 924.52’ (6") OUT TO A31-1 


AVE. STA 527+73.29 - 28.38’ LT 
VENT , AND CLEANOUT 

ELEVATION 933. 30’ 

T ELEV 925.81’ (6") IN FROM A31-4 
T ELEV 925.11’ (6") OUT TO A31-2 


H AVE. STA 527+70.56 - 28.38’ LT 
NAGE CLEANOUT STRUCTURE 

ELEVATION 933.27’ 

T ELEV 925.58’ (4") IN 

FROM A31-5 AND A31-6 

INVERT ELEV 925.58’ (6") OUT TO A31-3 


FIFTH AVE. STA 527+70.56 - 32. 13’LT 

4" ELBOW FITTING FROM 3" DOWNSPOUT LEFT 
SLAB ELEVATION 933. 32’ 

INVERT ELEV 926.18’ (4") OUT TO A31-4 


FIFTH AVE. STA 527+40. 56 28.38’ LT 
DRAINAGE CLEANOUT STRUCTURE 

TOP ELEVATION 933.06’ 

INVERT ELEV 927.98’ (4") IN FROM A31-7 
INVERT ELEV 927.98’ (4") OUT TO A31-4 


FIFTH AVE. STA 527+40.56 - 32.13’ LT 

4" ELBOW FITTING FROM 3" DOWNSPOUT RIGHT 
SLAB ELEVATION 933. 13’ 

INVERT ELEV 928.30’ (4") OUT TO A31-6 
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MARKOSKY 


THE MARKOSKY ENGINEERING GROUP, INC. 


ELOW BLVD STATION 5TH AV 


[A35=1) FIFTH AVE STA 551+69.51 - 20.54’ 
CCTV STA 0+90. 80 


75" W Ae = 


/ INBOUND 


ng 


LT 


SEWER TAP TO EXISTING SEWER WYE AS 


PER PWSA’S SEWER TAP TO EXISTING 
SEWER WYE DETAIL ST-2 
(6") IN FROM A35-2 

CONNECT TO 18" EXISTING PWSA VCP 
SEWER MAIN AT INVERT 905. 05’ * 

EXISTING WYE AT INVERT 906. 18’ * 
ROAD ELEV 914. 63’ 


90.80’ DOWNSTREAM OF MH JCTO27ROOS 
(FIELD VERIFY) PRIOR TO CONSTRUCTION 


FIFTH AVE STA 551+69.45 - 25.33’ 
DRAINAGE CLEANOUT STRUCTURE 
TOP ELEV 914.54’ 


LT 


INVERT 906.98’ (6") IN FROM A35-3 & A35-5 


INVERT 906.98’ (6") OUT TO A35~-1 


FIFTH AVE STA 551+24.94 - 25.02’ 
TRAP, VENT, AND CLEANOUT 

TOP ELEVATION 915.93’ 

INVERT ELEV 909.99’ (6") IN FROM 


LT 


A35-4 


INVERT ELEV 909.28’ (6") OUT TO A35-2 


FIFTH AVE STA 551+12.16 - 25.28’ 
DRAINAGE CLEANOUT STRUCTURE 
TOP ELEV 916. 14’ 


LT 


INVERT 910.52’ (4") IN FROM A35-5 & A35-4 


INVERT 910.52’ (6") OUT TO A35-3 


FIFTH AVE STA 551+13.48 - 27.63’ 
DRAINAGE CLEANOUT STRUCTURE 
TOP _ELEV 916. 26’ 


LT 


INVERT 910.66’ (4") IN FROM A35-4 & A35-5 


INVERT 910.66’ (4") OUT TO A35-4 


FIFTH AVE STA 550+98.26 - 25.57’ 
DRAINAGE CLEANOUT STRUCTURE 
TOP ELEV 916.39’ 


INVERT 911.30’ (4") OUT TO A35-4 
FIFTH AVE STA 550+98.13 - 32.33’ 


INVERT 911.30’ (4") IN FROM A35-7 


LT 


LT 


4" ELBOW IN FROM 3" DOWNSPOUT RIGHT 


SLAB ELEV 916.56’ 
GROUND ELEV 915.94’ 
INVERT 911.65’ (4") OUT TO A35-6 
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TENNYSON STATION - STH AVENUE Z INBOUND 


A3f-14] FIFTH AVE STA 560+52.45 - 25.43’ LT 
CCTV STA 2+25. 00 
NEW SEWER WYE CONNECTION TO EXISTING 
PWSA SEWER MAIN AS PER PWSA’ S_ SEWER 
TAP TO CUT-IN WYE PIPE TRANSITION 
DETAIL ST-7 
(6") IN FROM A37-15* 
CONNECT TO 30" EXISTING PWSA VCP 
SEWER MAIN AT INVERT 905. 25’ * 
EXISTING WYE AT INVERT 906.58’ * 
SIDEWALK ELEVATION 917. 47’ 
13.38’ UPSTREAM OF MHO27M023 
(FIELD VERIFY) PRIOR TO CONSTRUCTION 


FIFTH AVE STA 560+55.02 - 29.54’ LT 
DRAINAGE Sera STRUCTURE 


IN 907.39’ (4") FROM A37-16 
OUT 907.39’ (6") TO A37-14 


TA 560+58.64 - 28.72’ LT 
AND CLEANOUT 


908.29’ (6") IN FROM A37-17 
907.59’ (6") OUT TO A37-15 


FIFTH AVE STA 560+63.01 - 28.74’ 
CLEANOUT STRUCTURE 
TOP ELEV 917. 47’ 

T ELEV IN 908.69’ FROM A37-18 (4") & 
4") 


LEV OUT 908.69’ TO A37-16 (6") 


FIFTH AVE STA 560+63.01 - 31.00’ LT 
4" ELBOW IN FROM 3" DOWNSPOUT LEFT 
SLAB ELEV 917.48 

GROUND ELEV 917.49 

INVERT ELEV 909.09’ (4") TO A3T-17 


FIFTH AVE STA 560+93.01 - 29.08’ LT 

DEO NRE CLEANOUT STRUCTURE TOP ELEV 
INVERT ELEV IN (4") 912.90’ FROM A37-20 
NVERT ELEV OUT (4") 912.90’TO A37-17 


FIFTH AVE STA 560+93.01 - 31.00’ LT 

4" ELBOW IN FROM 3" DOWNSPOUT RIGHT 
SLAB ELEV 917.85 

GROUND ELEV 917.86 

NVERT ELEV 913.30’ (4") OUT TO A37-19 
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aw Assembly Instruction Assembly Instruction 
> a Upat-chemical anchor-capsules Upat-chemical anchor-capsules 
a Drilling Drill hole. 
wu ——-s Clean out drilled hole. 
F diamond drilling is not permitted ! Blo out from bottom to top of hole. 
= water in the hole is not permitted . Checking of Chemical Anchor Capsules: 
o iL ted Usability is given provided the glass 
Drill hole. capsuale has not been damaged and the 
a 
reklam sate tl Hen ttt teil 
Brush drill hole Insert Chemical Anchor Capsules 2.95" 16.53" 
Blo ou: from bottom to top of hole. into the cleaned-out drill hole. a a2u 
Borehole filling Connect the studding with the percussion drill. 
= Using the percussion / rotary action of the drill 
storage temperature : +5°C bis +25°C (at a full load maximum speed of 250-500r.p.m.) carefully ° 
Consider best-before date drive the studding into the drill hole using some pressure 
Minimun component temperatur is -5°C until the marked line of the stud is reached. 
At component temperatures of about 30°C Then immediately stop drilling. This procedure to be made by machine 
before filling cool down adhesive mortar to +15°C /+20°C mixes the capsule contents intensively and provides 
(waterbox ,cool box ) a full and porefree mortar. 
Mark the Filling level 1m and seating deph le, ges Mote: eae - 
Make filling level according to approval certificate Excessive force or time spent drilling in the stud will 
Rule of thunb:1m = 1/3 lv bzw. Im = 1/3 le.ges result in the hole emptying of mortar and lead to inadequate 
. 7 o@ bonding. Attempting to set the stud in the mortar without a 
4 A 4 percussion, for example with a hammer, will result in poor 
Discard with each new charge the mixed flow forming and curing of the mortar, again resulting in 
; inadequate bonding. For 8mm size anchors only a small DIY type 
tuning devel Sia or the dedia hate as visinie rotary / percussion drill must be used for mixing. 
About the piston plug the device from 7 When tightening the nut it is advised that you refer 
Hole bottom pushed outward to the maximal tightening torque. ,4 
: 6.51' 9 
Maximum processing time Curing time of the synthetic resin mortar ke 
\ must be observed before applying load 
Tne inet from the rierrelieelts one Fietay BrOeess to the anchor mountings are also possible at lower 
to the final setting of the bar (see table A). temperatures! 
. After having observed the stated curing times, the 
Set Fixing rod. nut can be tightened immediately (using a socket wrench). 
introduce Rod with rotating movement 
into filled hole to seating depth marker . Curing times 
X 
setting control Temp. °C waiting time 
-Mortar outlet of the drill hole in drillhole min. hours 
-Anchorage length lv: hd 
Setting depth mark the drill hole bottom over 20 20 - 17.123 Ee 
10-20 30 : o 17" 
0-10 - 1 | 1-97 A LA 50 
“5-0 : 5 ee 
Cure time (see table 8) + 7 
Mounting rod before expiration of the curing 9 34" ol JZ 
Do not nove and do not strain. " rt) Pa 
The appropriate mounting torque Tinst t 
Apply after the cure, 7 
/ 
/ 
The setting times shown are for dry base material. /o 2.95" 
In case of wet base material the setting times haven to be fi ‘. 
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+ Tr 9 
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ie Section view A-A Each stud bolt M16/M12 which is inserted in a if / / / / ‘ 
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g SUPPORT a accumulated bolt forces. NOTES: 
ie) “ a o 3,15" When installed in free emplacement a wind | a 
= 3 3.94 1 * load moment of 4000Nm, regarded to front 1.BASE DIMENSIONS ARE IN mms 9 
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WITH PRT REPRESENTATIVES. 
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2" 
50.0 
MINIMUM 


GAP TO WALL 


ISOMETRIC VIEW 


MASABI - JRPV 


THE PITTSBURGH BRT WILL HAVE TVM MACHINES AT STATIONS. EACH TVM MACHINE SHALL 

BE CONNECTED TO THE PAAC NETWORK FOR FUNCTIONALITY AND FINACIAL TRANSACTIONS. OUTER CASE GEN ASSEMBLY TES: 

VALIDATORS ARE USED_ON THE BRT SYSTEM} THEY WILL REQUIRE A NETWORK CONNECTION. NOTES: 

EXISTING CONNECTTIX/CONNECT CARD SYSTEM.) TT Nene le) INTOTHE TICKET VALIDATORS TO BE PROVIDED BY OWNER. 
FOLLOWING ARE CONSIDERATIONS FOR THE DESIGN PROCESS: F SEE CONDUIT PLANS FOR VALIDATOR WIRING AT EACH STATION. 


EACH TVM WILL REQUIRE A NETWORK CONNECTION. VALIDATORS WILL ALSO 
REQUIRE A NETWORK CONNECTION. SEE CS16 FOR CAPPED STUB UP CONDUIT DETAIL. 


INTEGRATION WITH THE CONNECTTIX/CONNECT CARD SYSTEM. ALL VALIDATORS TO BE PEDESTAL MOUNTED. 
PHYSICAL PLACEMENT, MOUNTING AND SUPPORT OF TVM UNITS. TICKET VALIDATOR 
ELECTICAL POWER. 


CONDUITS FOR ELECTRICAL POWER AND COMMUNICATIONS. FOR INFORMATION ONLY 
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EASTRIDGE ?30p 
EASTRIDGE :50p 
EASTRIDGE ?04p 
EASTRIDGE 2 16p 
EASTRIDGE 2 16p 
EASTRIDGE ?30p 
EASTRIDGE 245p 


13"! 
13" POLE MOUNTED DIGITAL SIGN 
WOOD ST STATION 
WILLIAM PENN PL STATION 
ROSS ST STATION 
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PART THROUGH A GRANT FROM THE N OT FO R 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
Gulf Tower TRANSPORTATION, UNDER THE CO STRUCTION 
707 Grant Street URBAN MASS TRANSPORTATION ACT 
5th Fl OF 1964, AS AMENDED, FOR THE 
DOF DESCRIPTION PORT AUTHORITY OF ALLEGHENY 


Pittsburgh, PA 15219 SEVIGIONE COUNTY, PENNSYLVANIA. 


FILE PATH o% \pwwork ing\decom_ds16_na\michae |. mcgarry@aecom. com\d0237702\BRT_01_CS_DET11.dgn 


OPERATOR? 


HOUSING D 


DESIGNED 


DRAWN 


CHECKED MS 


IN CHARGE STS 


DATE 05/01/24 


SCALE 
AS SHOWN 


NOTES: 


1. SIGN INSTALLATION TO INCLUDE TEXT TO SPEECH 
BUTTON. USE MANUFACTURER SUGGESTED 3-POSITION 
SENSOR/ACTUATOR AND M8MS CABLE FOR POWER 
CONNECTION FROM SIGN TO BUTTON. 


2. MOUNT TEXT TO SPEECH BUTTON TO SIGN CASE. REFER 
TO SHEETS AR-330 AND AR-331 FOR MOUNTING LOCATIONS. 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
CONTROL SYSTEMS PLANS 
SYSTEM REAL TIME SIGN DETAILS SHEET 01 


Port CONTRACT NO. BRT-001 
connecting people to life DWG. NO. CS10 
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Santa Barbara 


° 


ae. Santa liad ‘ 
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DESCRIPTION 


REVISIONS 


! 


TOP AND BOTTOM 
4X SCREW 
MSXLS (MAX LENGTH) 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


8X SCREWS 
M6X L10 
VESA 
STANDARD 


8x SCREWS 
MSxXL5 
(MAX LENGTH) 


32" HOUSING DETAIL 


NOTES: 


1. SIGN INSTALLATION TO INCLUDE TEXT TO SPEECH 
BUTTON. USE MANUFACTURER SUGGESTED 3-POSITION 
SENSOR/ACTUATOR AND M8MS CABLE FOR POWER 
CONNECTION FROM SIGN TO BUTTON. 


2. MOUNT TEXT TO SPEECH BUTTON TO SIGN CASE. REFER 
TO SHEETS AR-330 AND AR-331 FOR MOUNTING LOCATIONS. 


DESIGNED" “STS: PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN JMS PITTSBURGH PENNSYLVANIA 


CHECKED MS. BUS RAPID TRANSIT UPTOWN TO OAKLAND 


INCHARGE — STS. CONTROL SYSTEMS PLANS 


DATE 05/01/24 SYSTEM REAL TIME SIGN DETAILS SHEET 02 


AS SHOWN Port Au | CONTRACT NO. BRT-001 
connecting people to life DWG. NO. CS11 


9:26:07 AM 


PLOTTED? 3/22/2024 


MOUNTING BRACKET — 


ANCHORS (IN WALL STUDS) — 
PIN 18 "vcc12" 
oe PIN 2: "GROUND 

VERTICLE SUPPORT — TeROUNKGOBLE 


"GROUND" BLACK 


MOUNTING BRACKET — ees ne 
4 


ANCHORS (IN WALL STUDS)— 


SIGN MOUNTING D SANDPIPER CABI DETAI| WMI CABI 


RTS POWER CABLES 


NOTE: 


1. CABLE DETAILS DESCRIBE POWER CABLES 
FOR REAL TIME INFORMATION SIGNS. 
SANDPIPER CABLE IS A 12 VOLT POWER 
CABLE FOR THE 13" SIGN AND WMI 
CABLE IS A 12 VOLT POWER CABLE FOR 
32" SIGN. SEE CONDUIT PLANS FOR 
SCHEDULES. (SEE DRAWINGS CS19-CS21). 
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EMERGENCY 
BLUE LIGHT 
PHONE PEDESTAL 


STATION SLAB 


PROJECTION AS MANUFACTURER’ S 
RECOMMENDATIONS 


ANCHOR BOLT 


CONDUIT 


TALL PEDESTAL 


O-> 


9 


AASHTO NO 57 
COARSE AGGREGATE 


EDESTAL BASE D 


NOT TO SCALE 


NOTES: 
1. PEDESTAL FOUNDATION IS INTEGRALTO CONCRETE 
SLAB CONSTRUCTION. 


2. REFER TO STRUCTURE DRAWING ST3 FOR TYPICAL SLAB 
SECTION DETAILS. 


3. COORDINATE ANCHOR BOLT SIZE AND EMBEDMENT 
DEPTH WITH MANUFACTURER. 


12.75" DIA. 


EMERGENCY BLUE LIGHT 
ELEVATION 


NOT TO SCALE 
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SHELTER SIGN BAND, 
SEE DRAWINGS AR320 & AR330 VARIES 
FOR ADDITIONAL DETAILS 


(o|3\ SHELTER 
Pate CAMERA ey, yo BAND inate 
SIGN BAND 


MOUNT ING 
BRACKET 


NEOPRENE PAD— ce NEOPRENE PAD 


Lar -— MOUNT ING 
BRACKET 
aN [_ 
7 


PTZ a ‘ 


a - 
FURNISH AND INSTALL 178 " NEOPRENE 
PAD BETWEEN SIGN BAND OPENING 


MOUNT ING AND CAMERA MOUNTING BRACKET. 

BRACKET ATTACH CAMERA MOUNTING BRACKET 
IN ACCORDANCE WITH MANUFACTURES 
RECOMMENDAT IONS. 


SECTION SECTION 
CAMERA MOUNTING DETAIL-PLAN VIEW (o|2\ CCTV CAMERA MOUNT D}3\ CCTV CAMERA MOUNT 


NTS = NTS 


‘ CAMERA MOUNTING TO SIGN BAND 
USING STANDARD HARDWARE IN ACCORDANCE 
WITH MANUFACTURES RECOMMENDATIONS. 


REFER TO ARCHITECTURAL ELEVATION DWGS 
FOR CAMERA LOCATIONS. 
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REVISIONS 


DWG. NO. CS14 
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GRS CONDUIT 


GRS COUPLING 


PLOTTED? 3/22/2024 


FLUSH WITH 
GRADE 


TOP OF TOP OF 
FINISHED CONDUIT CAP FINISHED 
GRADE GRADE 


GRS CONDUIT 


GRS 
CONDUIT GRS COUPLING 
GRS COUPLING 


FLUSH WITH 


CONDUIT CAP Ot SHED 
GRADE 


6" (MIN) 


PVC FEMALE PVC FEMALE PVC FEMALE 
THREADED PVC COATED GRS THREADED PVC COATED THREADED PVC COATED 
ADAPTER CONDUIT (LENGTH ADAPTER GRS COUPLING ADAPTER GRS COUPLING 
AS REQUIRED) 
PVC CONDUIT PVC CONDUIT PVC CONDUIT 
PVC COATED GRS 
COUPL ING 
PVC COATED PVC COATED 
GRS ELBOW GRS ELBOW 
PVC _ FEMALE 
THREADED ADAPTER 


TYP. CONDUIT STUB-UP SECTION CONDUIT STUB-UPS AT TYPICAL CONDUIT STUB-UP 
FOR COMMUNICATIONS EQUIPMENT SYSTEMS EQUIPMENT CABINETS DETAIL SECTION WITH CAP 


Shag 
SEE CONDUIT LAYOUTS FOR 
AMOUNT OF CONDUIT/SIZE 
OF CONDUIT PER STATION 
(TYP.) 
L—#4 TIES SECURE 
REBAR CAGE AND 
CONDUITS TO 
CAGE( TYP) 
Ooh 57 STONE 
FOUNDATION 
ON EARTH BOTTOM 
FOR 
COMMUNICATION 
CARINE [este SYSTEMS EQUIPMENT CABINET 
FOUNDATION DETAIL ath 


1. MOUNTING DIMENSIONS PER MANUFACTURER’ S 
RECOMMENDATIONS. 


2. DRILLED EXISTING CONCRETE PLATFORM TO 
SYSTEMS EQUIPMENT CABINET SYSTEMS EQUIPMENT CABINET ACCOMMODATE AN EXPANDABLE THREADED ANCHOR 


FRONT ELEVATION SIDE ELEVATION . GROUND WIRE IS WELDED TO THE REBAR WITHIN 


THE CONCRETE PAD AND BONDED AT EACH END 
PER SPECIFICATIONS. 
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DWG. NO. CS15 


60’ BUS STATION 


9227210 AM 


PTZ CAMERA-2 SYSTEMS ENCLOSURE 
EMERGENCY BLUE / & ELECTRIC PANEL 
LIGHT PHONE 


PTZ CAMERA- 1 gues PAD 


PLOTTED? 3/22/2024 


im 


‘REAL TIME SIGN 
(32" DISPLAY) Mae : — STVM-2. ( FUTURE) 


\K60! ARTICULATED BUS 
60‘ x_ 7’ INBOUND STATIONS 


ad ARTICULATED BUS 


INBOUND STATIONS STATION SIZE 
CHESTERFIELD RD STATION (FIFTH) 60! X 7! 
TENNYSON AVE STATION (FIFTH) 60'X 7! 

OUTBOUND STATIONS STATION SIZE 
, UPTOWN WEST STATION (FORBES) 60’ X 
hae re 7 9 PRIDE ST STATION ( FORBES) 60’ X 
; WEST OAKLAND STATION ( FORBES) 60! X 
MCKEE PL STATION ( FORBES) 60! X 
CENTRAL OAKLAND STATION® (FORBES) 60! X 
BIGELOW BLVD STATION ( FORBES) 60! X 


5 ‘CONCRETE PAD Pc, CAMERA" 
BLUE LIGHT * ON STATION SCHEDULE DENOTES 120’ STON: 
PHONE PTZ CAMERA-2 THESE STATIONS ARE JUST TWO 60’ STATIO 
rate tes serene ine 60’ BUS STATION BACK TO BACK WITH THE SAME AMOUNT OF EQUIPMENT. 


& ELECTRIC PANEL 


TVM-2 ( FUTURE) 


60’ x _ 7’ OUTBOUND STATIONS 


, Se ARTICULATED BUS 


NOTES: 
1. FOR SYSTEMS GENERAL NOTES SEE DWG CS1. 


“f a 2. LAYOUT SHOWS TYPICAL EQUIPMENT PLAN FOR 
TVM-2 ( FUTURE) REAL TIME SIGN- 60’ STATIONS. 

5 (32" DISPLAY) 
? AVF Za VAL ' : i : AU . FIELD VERIFY THE MOUNTING LOCATION OF 


CAMERAS FOR OPTIMAL COVERAGE. EOORD NAT 
CAMERA COVERAGE WITH THE ENGINEER 


- REFER TO ARCHITECTURAL SITE PLANS ARO10O TO 
EMERGENC Y~ - CONCRETE PAD PTZ CAMERA-1 SYSTEMS ENCLOSURE ARO92 FOR LAYOUT OF EQUIPMENT. 


BLUE LIGHT 
PHONE PTZ CAMERA~2 Br ECE IBLE ANED - CABINET ORIENTATION IS BASED ON FRONT 


60’ BUS STATION ELEVATION OF CABINET 
V . 
BUS SHELTER SCALE ALL VALIDATORS TO BE PEDESTAL MOUNTED 


60’ x_ 5’ OUTBOUND STATIONS 0 5 10 FEET . REFER TO ARCHITECTURAL ELEVATION DWGS FOR 
a CAMERA LOCATIONS. 
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’ tal ARTICULATED BUS 


| aa PAD 


REAL TIME SIGN- REAL TIME SIGN-~ 
(32" DISPLAY) ¢ A (32" DISPLAY) 


= : 7a an ! : : (a 


PTZ CAMERA-2 [Z CAMERA- 1 EMERGENCY— PTZ CAMERA-2 TZ CAMERA-1 


: BLUE LIGHT 
TVM" 1 PHONE TVN- 1 SYSTEMS ENCLOSURE 


& ELECTRIC PANEL 
60’ BUS STATION 60’ BUS STATION 


2-60" X_ 5" STATIONS 


NOTES: 
1. FOR SYSTEMS GENERAL NOTES SEE DWG CS1. 


2. LAYOUT SHOWS TYPICAL EQUIPMENT PLAN FOR 
60’ STATIONS. 


FIELD VERIFY THE MOUNTING LOCATION OF 
CAMERAS FOR OPTIMAL COVERAGE. COORDINATE 
CAMERA COVERAGE WITH THE ENGINEER. 


REFER TO ARCHITECTURAL SITE PLANS ARO1O TO 
ARO92 FOR LAYOUT OF EQUIPMENT. 


CABINET ORIENTATION IS BASED ON FRONT 
ELEVATION OF CABINET. 


ALL VALIDATORS TO BE PEDESTAL MOUNTED. 


REFER TO ARCHITECTURAL ELEVATION DWGS FOR 
CAMERA LOCATIONS. 

BUS SHELTER SCALE 

(¢) 5 10 FEET 

SS 
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30’ BUS STATION 


SYSTEMS ENCLOSURE 


--EMERGENCY BLUE 
LIGHT PHONE & ELECTRIC PANEL 


9227238 AM 


PLOTTED? 3/22/2024 


REAL TIME SIGN 
(13" DISPLAY) 


\ concrete PAD 


u 


\K60: ARTICULATED BUS 
30’ x_5’ INBOUND STATIONS 


30’ BUS STATION 


SYSTEMS ENCLOSURE 
PTZ CAMERA --EMERGENCY BLUE 
LIGHT PHONE & ELECTRIC PANEL 


MJR ee 


(FUTURE) ‘ f 
REAL TIME SIGN ae INBOUND STATIONS STATION SIZE 


(13" DISPLAY) UPTOWN WEST STATION (FIFTH) 30°X 7 
PRIDE ST STATION (FIFTH) 30’ X 
UPTOWN CENTRAL STATION (FIFTH) 30’ X 
\“concreTE PAD JUMONVILLE ST STATION (FIFTH) 30’ X 
SOHO STATION (FIFTH) 30’ X 
WEST OAKLAND STATION (FIFTH) 30’ X 

BIGELOW STATION (FIFTH) 30°X 14’ 

OUTBOUND STATIONS STATION SIZE 

UPTOWN CENTRAL STATION (FORBES) 30°X 7 

\K 60" ARTICULATED BUS JUMONVILLE ST STATION ( FORBES) 30°X 7 

SOHO STATION (FORBES) 30°X 7 


30’ x 7’ INBOUND STATIONS 


ag ARTICULATED BUS 


NOTES: 
1. FOR SYSTEMS GENERAL NOTES SEE DWG CS1. 


REAL TIME SIGN 2. LAYOUT SHOWS TYPICAL EQUIPMENT PLAN FOR 
(13" DISPLAY) : 30’ STATIONS. 
aie : . FIELD VERIFY THE MOUNTING LOCATION OF 
; CAMERAS FOR OPTIMAL COVERAGE. 
COORDINATE CAMERA COVERAGE WITH THE 
P 


REFER TO ARCHITECTURAL SITE PLANS ARO10 
TO ARO92 FOR LAYOUT OF EQUIPMENT. 
SYSTEMS ENCLOSURE 


& ELECTRIC PANEL - CABINET ORIENTATION IS BASED ON FRONT 
ELEVATION OF CABINET. 
30’ BUS STATION BUS SHELTER SCALE 
0 5 10 FEET . ALL VALIDATORS TO BE PEDESTAL MOUNTED. 


30’ x_ 7’ OUTBOUND STATIONS ——_— . REFER TO ARCHITECTURAL ELEVATION DWGS 
FOR CAMERA LOCATIONS. 
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COMMUNICATIONS CONDUIT SCHEDULE 30’ STATION 


POWER CONDUIT SCHEDULE 30’ STATION 


FROM 


9227242 AM 


TO 


SERVICE 


CONDUIT 


SIZE 


TYPE 


FROM 


TO 


SERVICE 


CONDUIT 


WIRE 


SIZE 


TYPE 


SI1ZE| GND 


TYPE 


VOLT 


SE CABINET 


PTZ CAMERA 


COMM FEED FOR PTZ 4. 


PVC 


SE CABINET 12 VOLT POWER SUPPLY 


REAL TIME SIGN 


PWR FEED FOR RTS 


7" 


PVC 


eK eK 


*#* 


eK 


SE CABINET 


REAL TIME SIGN 


COMM FEED FOR RTS it 


PVC 


SE CABINET ELECTRICAL PANEL 


MJR VALIDATOR 


PWR FEED FOR MJR VAL 


7H 


PVC 


2-#121-#12 


THHN/ THWN 


600 
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SE CABINET 


MJR VALIDATOR 


COMM FEED FOR MJR VAL he 


PVC 


SE CABINET ELECTRICAL PANEL 


S&B VALIDATOR 


PWR FEED FOR S&B VAL 


1" 


PVC 


2-#121-F12 


THHN/ THWN 


600 


SE CABINET 


S&B VALIDATOR 


COMM FEED FOR S&B VAL ia 


PVC 


SE CABINET ELECTRICAL PANEL 


TICKET VENDING MACHINE 


PWR FEED FOR TVM 


qv" 


PVC 


2-#12)1-#12 


THHN/ THWN 


600 


SE CABINET 


TICKET VENDING MACHINE 


COMM FEED FOR TVM oe 


PVC 


SE CABINET 


EWMERGENCY BLUE LIGHT PHONE 


COMM FEED FOR BL a 


PVC 


SE CABINET ELECTRICAL PANEL 


EWMERGENCY BLUE LIGHT PHONE 


PWR FEED FOR BL 


1," 


PVC 


2-#121-F12 


THHN/ THWN 


600 


CONDUIT FOR REAL TIME 
SIGN SHALL BE CONCEALED 
WITHIN THE COLUMN AND 
SHELTER SIGN BAND 


CONDUIT FOR CAMERA 
SHALL BE CONCEALED 
WITHIN THE COLUMN 
(TYP) 


30’ BUS STATION 


REAL TIME 
SIGN 


TICKET VENDING 
MACHINE 


S&B VAL 


MJR_VAL 


imi 


__{ FUTURE) 


EMERGENCY BLUE 
LIGHT PHONE 


SYSTEMS ENCLOSURE 
& ELECTRIC PANEL 


COMMUNICATIONS CONDUIT TO JUNCTION BOX. 
COORDINATE JUNCTION BOX LOCATION WITH 
COMMUNICATIONS PROVIDER. 


ELECTRICAL SERVICE CONDUIT 
PAID FOR UNDER LUMP_SUM ITEM 16010, 
CONNECT TO DLC ELECTRICAL SERVICE 


PTZ 
CAMERA 


= 


CONDUIT FOR CAMERA 
SHALL BE CONCEALED 
WITHIN THE COLUMN 
(TYP) 


Seer PAD 


OS saeanueep CURB 


30’ x_ 5’ INBOUND STATION 


CONDUIT FOR REAL TIME 
SIGN SHALL BE CONCEALED 
WITHIN THE COLUMN AND 
SHELTER SIGN BAND 


30’ BUS STATION 


REAL TIME 
SIGN 
(13" DISPLAY) 


TICKET VENDING 
MACHINE 


S&B VAL 


MJR_VAL 
( FUTURE) 


ae ARTICULATED BUS 


EMERGENCY BLUE 
LIGHT PHONE 


"michae |. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


{’ INBOUND STATION 


SYSTEMS ENCLOSURE 
& ELECTRIC PANEL 


COMMUNICATIONS CONDUIT TO JUNCTION BOX. 
COORDINATE JUNCTION BOX LOCATION WITH 
COMMUNICATIONS PROVIDER. 


ELECTRICAL SERVICE CONDUIT 
PAID FOR UNDER LUMP SUM ITEM 16010, 
CONNECT TO DLC ELECTRICAL SERVICE 


apeianees CURB 


Nee ARTICULATED BUS 


DESCRIPTION 


REVISIONS 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
STRUCTION) [= 


DESIGNED 


RE 
FO 


co 
IS 


ALL 


IN 
PA 
SH 


T 


R 


** MANUFACTURER SUGGESTED POWER CABLE 
SEE SHEET CSX FOR DETAILS. 


L HARDWARE SHALL BE STAINLESS STEEL. 


HORIZONTAL BENDS TO BE 3’ RADIUS OR GREATER. 


TO SCALE. 


LAYOUT OF EQUIPMENT. 


PAID FOR UNDER LUMP SUM ITEM 16010. 


L CONDUIT RUNS ARE SHOWN DIAGRAMMATICALLY AND 


FER TO ARCHITECTURAL SITE PLANS ARO10 TO ARO92 


NDUIT AND CABLE INSTALLATION AT STATION LOCATIONS 


IT INCLUDES 


TRENCHING AND BACKFILL, CONDUIT AND CABLE 


LTER DEVICES. 


REFER TO ARCHITECTURAL ELEVATION DWGS. 
LOCATIONS. 


DRAWN 


CHECKED MS 


IN CHARGE JJM 


95/01/24 


SCALE 


AS SHOWN 


Port Authority | one cet a 


STALLATION WITHIN THE STATION AREA. LIMIT OF 
YMENT EXTENDS FROM THE EQUIPMENT CABINET TO THE 


FOR CAMERA 


BUS SHELTER SCALE 


fe) 5 


10 FEET 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
CONTROL SYSTEMS PLANS 
SYSTEMS 30' INBOUND CONDUIT PLAN 


connecting people to life 


COMMUNICATIONS CONDUIT SCHEDULE 30’ STATION 


POWER CONDUIT SCHEDULE 30’ STATION 


9:27:50 AM 


FROM TO SERVICE 


CONDUIT 


SIZE 


TYPE 


TO 


SERVICE 


CONDUIT 


WIRE 


SIZE|TYPE|SIZE 


GND 


TYPE 


VOLT 


SE CABINET REAL TIME SIGN COMM FEED FOR RTS 


1H 


PVC 


SE CABINET 12 VOLT POWER SUPPLY 


REAL TIME SIGN 


PWR FEED FOR RTS 


1" | PVC 


XK 


eK 


XK 


eK 


PLOTTED? 3/22/2024 


SE CABINET MJR VALIDATOR COMM FEED FOR MJR VAL 


7" 


PVC 


SE CABINET ELECTRICAL PANEL 


MJR VALIDATOR 


PWR FEED FOR MJR VAL P| PVe 


2-#12 


1-#12 


THHN/ THWN 


600 


SE CABINET S&B VALIDATOR COMM FEED FOR S&B VAL 


1H 


PVC 


SE CABINET ELECTRICAL PANEL 


S&B VALIDATOR 


PWR FEED FOR S&B VAL 1" | PVC 


2-#12 


1-#12 


THHN/ THWN 


600 


ELECTRICAL SERVICE CONDUIT 
PAID FOR UNDER LUMP SUM ITEM 16010, 
CONNECT TO DLC ELECTRICAL SERVICE 


COMMUNICATIONS CONDUIT TO JUNCTION BOX. 
COORDINATE JUNCTION BOX LOCATION WITH 
COMMUNICATIONS PROVIDER. 


SYSTEMS ENCLOSURE 
& ELECTRIC PANEL 


30’ x_7’ OUTBOUND STATION 


REAL TIME SIGN 
(13" DISPLAY) 


30’ BUS STATION 


"michae |. megarry" 


A=COM 


Gulf Tower 


707 Grant Street 
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OPERATOR? 


5th Floor 
Pittsburgh, PA 15219 


DESCRIPTION 


REVISIONS 


BUS SHELTER SCALE 
0 5 10 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 


CONSTRUCTION) 


RE 
FO 


co 
IS 


ALL 


IN 
PA 
SH 


REFER TO ARCHITECTURAL ELEVATION DWGS. 


LO 


95/01/24 


AS SHOWN 


#%* - MANUFACTURER SUGGESTED POWER CABLE 
SEE SHEET CS12 FOR DETAILS. 


T TO SCALE. 


ELTER DEVICES. 


CATIONS. 


L HARDWARE SHALL BE STAINLESS STEEL. 
L HORIZONTAL BENDS TO BE 3’ 
L CONDUIT RUNS ARE SHOWN DIAGRAMMATICALLY AND 


RADIUS OR GREATER. 


FER TO ARCHITECTURAL SITE PLANS ARO10 TO ARO92 
R LAYOUT OF EQUIPMENT. 


NDUIT AND CABLE INSTALLATION AT STATION LOCATIONS 
PAID FOR UNDER LUMP SUM ITEM 16010. 
TRENCHING AND BACKFILL, CONDUIT AND CABLE 
STALLATION WITHIN THE STATION AREA. LIMIT OF 
YMENT EXTENDS FROM THE EQUIPMENT CABINET TO THE 


IT INCLUDES 


FOR CAMERA 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
CONTROL SYSTEMS PLANS 
SYSTEMS 30' OUTBOUND CONDUIT PLAN 


Port Authorit 


connecting people to life 


y 


CONTRACT NO. BRT-001 
Dwc.no. CS20 


COMMUNICATIONS CONDUIT SCHEDULE 60’ STATION 


POWER CONDUIT SCHEDULE 60’ STATION 


FROM 


9:28:26 AM 


TO 


SERVICE 


CONDUIT 


SIZE| TYPE 


FROM 


TO 


SERVICE 


CONDUIT 


WIRE 


SIZE|TYPE|SIZE 


GND 


TYPE 


CABINET 


PTZ CAMERA- 1 


FEED FOR PTZ-1 


qu 


12 VOLT POWER SU 


PPLY 


REAL TIME SIGN 


PWR FEED FOR RTS 


1" 


PVC | ** ** 


eK 


CABINET 


REAL TIME SIGN 


FEED FOR RTS 


7" 


ELECTRICAL PANEL 


MJR VAL IDATOR- 1 


PWR FEED FOR MJR 


VAL-1 1" 


PVC 


2-#12)1-#12 


THHN/ THWN 


CABINET 


MJR VAL IDATOR- 1 


FEED FOR MJR VAL-1 


yu 


ELECTRICAL PANEL 


MJR VAL IDATOR-2 


PWR FEED FOR MJR 


VAL-2 lk 


PVC 


2-#121-#12 


THHN/ THWN 


600 


PLOTTED? 3/22/2024 


CABINET 


MJR VAL IDATOR-2 


FEED FOR MJR VAL-2 


7" 


ELECTRICAL PANE 


S&B VALIDATOR-1 


PWR FEED FOR S&B 


VAL-1 ie 


PVC 


2-#12)1-#12 


THHN/ THWN 


600 


CABINET 


S&B VALIDATOR-1 


FEED FOR S&B VAL-1 


qu 


ELECTRICAL PANE 


S&B VALIDATOR-2 


PWR FEED FOR S&B 


VAL-2 i 


PVC 


2-#121-#12 


THHN/ THWN 


600 


CABINET S&B VALIDATOR-2 TICKET VENDING MACHINE 
CABINET TICKET VENDING MACH INE 
CABINET TICKET VENDING MACHINE 
CABINET PTZ CAMERA-2 


CABINET EMERGENCY BLUE LIGHT PHONE 


FEED FOR S&B VAL-2 1 ELECTRICAL PANE PWR FEED FOR TVM (FUTURE) | 1" 
FEED FOR TVM 1" ELECTRICAL PANE TICKET VENDING MACHINE PWR FEED FOR TVM 1" 
FEED FOR TVM ity ELECTRICAL PANE EMERGENCY BLUE LIGHT PHONE | PWR FEED FOR BL iy 
FEED FOR PTZ-2 1 a 


FEED FOR BL Ae 


PVC 2-#12)1-#12)/THHN/ THWN 
PVC |2-#12/1-#12|/THHN/ THWN| 600 
PVC |2-#12/1-#12|THHN/ THWN| 600 


MANUFACTURER SUGGESTED POWER CABLE 
SEE SHEET CS12 FOR DETAILS 


600 


CONDUIT FOR REAL TIME SIGN 
SHALL BE CONCEALED WITHIN 
THE COLUMN AND SHELTER SIGN 
BAND 


CONDUIT FOR CAMERAS 
SHALL BE CONCEALED 
WITHIN THE COLUMN 
(TYP) 


TVM-2 (FUTURE) 
TVM- 1 
S&B VAL 2 
S&B VAL 1 
(FUTURE) MJR VAL 2 
FUTURE) Md R-VAL 1+ —~ 


SYSTEMS ENCLOSURE 
& ELECTRIC PANEL 


PTZ CAMERA- 1 


REAL TIME 
SIGN RTS (32" DISPLAY) 


oO _@——_ 


<7 
P2901 


PTZ CAMERA-2 


EMERGENCY BLUE 
LIGHT PHONE 


COMMUNICATIONS CONDUIT TO 
JUNCTION BOX. COORDINATE 
JUNCTION BOX LOCATION WITH 
COMMUNICATIONS PROVIDER. 


ELECTRICAL SERVICE CONDUIT 
PAID FOR UNDER LUMP SUM ITEM 16010, 
CONNECT TO DLC ELECTRICAL SERVICE 


NC Bonckete PAD 


c-09 
c-10 


60’ ARTICULATED BUS 


60’ x_7’ INBOUND STATIONS 


ee liens BUS 


L HARDWARE SHALL BE STAINLESS STEEL. 
L HORIZONTAL BENDS TO BE 3’ 


CONCRETE PAD « ALL CONDUIT RUNS ARE SHOWN DIAGRAMMATICALLY AND 
| NOT TO SCALE. 


REFER TO ARCHITECTURAL SITE PLANS ARO10 TO AROQ2 
FOR LAYOUT OF EQUIPMENT. 


V —E ———_ ———- | « CONDUIT AND CABLE INSTALLATION AT STATION LOCATIONS 
PATD FOR UNDER LMP ’SUM — IS PAID FOR UNDER LUMP SUM ITEM 16010. IT INCLUDES 
ITEM 16010, / ALL _TRENCHING AND BACKFILL, CONDUIT AND CABLE 
CONNECT TO DLC ELECTRICAL ' < INSTALLATION WITHIN THE STATION AREA. LIMIT OF 
SERVICE PAYMENT EXTENDS FROM THE EQUIPMENT CABINET TO THE 
SHELTER DEVICES. 


REFER TO ARCHITECTURAL ELEVATION DWGS. 
LOCATIONS. 


RADIUS OR GREATER. 


FOR CAMERA 


CONDUIT FOR REAL TIME SIGN 
MJR VAL 2 (FUTURE) SHALL BE CONCEALED WITHIN 
S&B VAL 1 THE COLUMN AND SHELTER SIGN 
S&B VAL 2 BAND 
TVM- 1 
TVM-2 ( FUTURE 


COMMUNICATIONS CONDUIT TO 
JUNCTION BOX. COORDINATE 
JUNCTION BOX LOCATION WITH 
COMMUNICATIONS PROVIDER. 


EMERGENCY BLUE 
LIGHT PHONE 


PTZ CAMERA-2 


CAMERA-2 


REAL TIME 


SYSTEMS ENCLOSURE SIGN RTS (32" DISPLAY) 


& ELECTRIC PANEL 


60’ BUS STATION 


BUS SHELTER SCALE 
fe) 5 10 FEET 


60’ x_ 5’ OR 7’ OUTBOUND STATIONS 


DESIGNED 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
CONTROL SYSTEMS PLANS 
SYSTEMS 60' CONDUIT PLAN 


Port Authority 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


DRAWN 


"michae!. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


CHECKED MS 


NOT FOR 
CONSTRUCTION) 


INCHARGE JJM 
DATE 05/01/24 
SCALE 
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OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


9228232 AM 


COMMUNICATIONS CONDUIT SCHEDULE 120’ STATION artes 
FROM = SERVICE eee ALL HARDWARE SHALL BE STAINLESS STEEL 
SIZE | TYPE . : 
CABINET PTZ CAMERA- 1 FEED FOR PTZ-1 1" PVC -CAT . ALL HORIZONTAL BENDS TO BE 3’ RADIUS OR GREATER. 


CABINET TICKET VENDING MACHINE- 1 FEED FOR TVM-1 1" PVC a . ALL CONDUIT RUNS ARE SHOWN DIAGRAMMATICALLY AND 
CABINET MJR VAL IDATOR- 1 FEED FOR MJR VAL-1 1" PVC = NOT TO SCALE. 


CABINET S&B VAL IDATOR- 1 FEED FOR S&B VAL 1 1" PVC - . REFER TO ARCHITECTURAL SITE PLANS ARO10 TO AROIS 
CABINET PTZ CAMERA-2 FEED FOR PTZ-2 1 | Pvc = FOR LAYOUT OF EQUIPMENT. 


CABINET EMERGENY BLUE LIGHT FEED FOR BLUE LIGHT PHONE a PVC = .» CONDUIT AND CABLE INSTALLATION AT STATION LOCATIONS 


CABINET PTZ CAMERA-3 FEED FOR PTZ-3 1" PVC -CAT IS PAID FOR UNDER LUMP SUM ITEM 16010. IT INCLUDES 
= ALL TRENCHING AND BACKFILL, CONDUIT AND CABLE 
CABINET TICKET VENDING MACHINE-2 FEED FOR TVM-2 qu PVC - INSTALLATION WITHIN THE STATION AREA. LIMIT OF 


CABINET S&B VALIDATOR-2 FEED FOR MJR VAL-2 1" PVC -CAT PAYMENT EXTENDS FROM THE EQUIPMENT CABINET TO THE 


SHELTER DEVICES. 
CABINET MJR VAL IDATOR-2 FEED FOR S&B VAL-2 1" PVC 
CABINET REAL TIME SIGN FEED EOR RTS te Pvc - . REFER TO ARCHITECTURAL ELEVATION DWGS FOR CAMERA 


= a LOCATIONS. 
CABINET PTZ CAMERA-4 FEED FOR PTz-4 1" PVC 


PLOTTED? 3/22/2024 


POWER CONDUIT SCHEDULE 120’ STATION 
FROM TO SERVICE 


CONDUIT WIRE 

SIZE | TYPE | SIZE | GND TYPE VOLT 
SE CABINET ELECTRICAL PANEL TICKET VENDING MACHINE- 1 FEED FOR TVM-1 Le PvC | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL MJR VAL IDATOR- 1 FEED FOR MJR VAL~-1 ee PVC | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL S&B VALIDATOR-1 FEED FOR S&B VAL~-1 ee PVC | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL EMERGENCY BLUE LIGHT PHONE FEED FOR BL Te Pvc | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL MJR VAL IDATOR-2 FEED FOR MJR VAL-2 i? Pvc | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL S&B VAL IDATOR-2 FEED FOR S&B VAL-2 apy PVC | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET ELECTRICAL PANEL TICKET VENDING MACHINE-2 FEED FOR TVM-2 i" Pvc | 2-#12 | 1-#12 | THHN/ THWN 600 
SE CABINET 12 VOLT POWER SUPPLY REAL TIME SIGN-1 FEED FOR RTS 1 PVC a ee ** ** 


#*%* - MANUFACTURER SUGGESTED POWER C 
SEE SHEET CS12 FOR DETAILS. 


eae ARTICULATED BUS 


CONDUIT PAID FOR UNDER i: | SHALL BE CONCEALED WITHIN 


LUMP SUM ITEM 16010 = 
CONNECT TO DLC , ~ / TE aoe AND SHELTER SIGN 


ELECTRICAL SERVICE A CONDUIT FOR REAL TIME SIGN \ 
ELECTRICAL SERVICE 


EMERGENCY BLUE Rs 
MJR VAL-1 (FUTURE) PTZ CAMERA-2 LIGHT PHONE MJR VAL-2 ( FUTURE) ONCRETE PAD REAL TIME 
SYSTEMS ENCLOSURE 4 ks SIGN 
S&B VAL-1 S&B VAL-2 
& ELECTRIC PANEL 
TVM- 1 TVM-2 ( FUTURE) PTZ CAMERA-4 


ONC IGH soe ee PTZ CAMERA ~-1 PTZ CAMERA-3 CONDUIT FOR CAMERAS 
COORDINATE JUNCTION WITHIN THE COLUMN 
BOX LOCATION WITH (TYP) 


ee 60’ BUS STATION 60’ BUS STATION 


2>60" 4-9" STATLONS 


BUS SHELTER SCALE 
ie) 5 LOUCFEET. 
—EEE——EE 


[| DESIGNED STs. PORT AUTHORITY OF ALLEGHENY COUNTY 
AOR UCENT Hie Bec HRENeeb IN DRAWN JMS PITTSBURGH PENNSYLVANIA 
yf 

PART THROUGH A GRANT FROM THe NOT FOR CHECKED MS BUS RAPID TRANSIT UPTOWN TO OAKLAND 
U.S. DEPARTMENT OF 


Gulf Tower 8. INCHARGE JJM CONTROL SYSTEMS PLANS 
707 Grant Street URBAN MASS TRANSPORTATION ACT STRUCTION) ae 05/01/24 SYSTEMS 60' SPECIAL CASE CONDUIT PLAN 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE CONTRACT NO. BRT-001 
i : AS SHOWN 
Pittsburgh, PA 15219 SATeIGNE COUNTY, PENNSYLVANIA Port Authority ECT rT 


"michae!.megarry" 
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OPERATOR? 


9228236 AM 


PLOTTED? 3/22/2024 


"michae |. megarry" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michae |. megarry@aecom. com\d0237702\BRT_01_CS_DET29. dgn 


OPERATOR? 


FIBER OPTIC PATCH PANEL 
FOR THIRD PARTY FIBER 
TERMINATION 


TO STATION 
EQUIPMENT 


APPROXIMATE FOOTPRINT 
OF 16 PORT HARDENED 
SWITCH 


(4)SM DUPLEX 
FIBER JUMPERS 
TO OPTICAL 

TRANSCEIVERS 


SYSTEMS EQUIPMENT 
CABINET 


WHITE BACK 
PANEL (4L_ FAN] 
@)[ ROUTER | 


LAYER 2 
POE+ SWITCH 


12 SMFO FIBER-+ 


—TO FIBER 
JUNCTION 


COMMUNICATION 


TO STATION 


EQUIPMENT 


T6 PoE+ SPD 
NEEDED FOR 
TION EQUIPMENT 
ARRANGEMENT) 

(TYP) 


B® 
120VAC 
SURGE 

PROTECTION 
DEVICE 


CKT BRK 
CKT BRK 


120VAC 
INPUT 


GND_ BUS 


INCOMING NCOMING INCOMING 
LINE NEUTRAL GND 


#12 
A oe 


BOX 


2" 
PVC 
CONDUIT 


STATION EQUIPMENT CABINET 


NOT TO SCALE 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 


PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 


DESCRIPTION 


OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


CONSTRUCTION) [= 


—15’ STATION? 
240 W_ HARDENED DIN RAIL 
MOUNTED POWER SUPPLY- 
30’ AND 60’ STATION? 
480 W HARDENED DIN RAIL 
MOUNTED POWER 


—12 VOLT POWER 
SUPPLY FOR 
REAL TIME SIGN 


*8 PORT 15’ STATION 
16 PORT 30’ STATION 
16 PORT 60’ STATION 


DESIGNED 


COMPONENTS LIST 


ITEM NO. | QUANTITY 
1 


DESCRIPTION 
48"W X 60"H X 24"D 


Sls) 


fo} 


WHITE BACK PANEL 
FIBER OPTIC PATCH PANEL 


FIBER OPTIC DUPLEX JUMPER CABLE 
%* PORT PoE+ ETHERNET SWITCH 


a 


= 


S) 


54V DC HARDENED DIN RAIL PWR SUPPLY 
12 STRAND SM FIBER OPTIC CABLE 


TEMP RATED CAT 6E COPPER CABLE 
120V AC SURGE PROTECTION DEVICE 


CAT 6E PoE+ SPD 
20 AMP CIRCUIT BREAKER 


a 


120V AC QUAD POWER OUTLET 
THERMOSTAT CONTROLLED FAN 


Ble) 


= 


HEAT STRIP 
DIN-RAIL 


GROUND BUS 
TERMINAL STRIPS 


a 


2 INCH PVC CONDUIT 
2 INCH PVC CONDUIT 


Ce 


= 


ROUTER 


NOTES 


ALL EQUIPMENT SHALL BE BONDED TO CABINET GROUNDING 


SYSTEM. 


ALL MATERIALS SHOWN ON DRAWING ARE NEW COMPONENTS. 


ALL CABLING AND WIRING SHALL BE NEATLY TRAINED AND 
LACED WITHIN CABINET. 


CABINET SHOWN IS ONLY COMMUNICATIONS HALF OF EQUIPMENT 


CABINET. 


PORT AUTHORITY OF ALLEGHENY COUNTY 


DRAWN 


PITTSBURGH 


NOT FOR ee 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE 


95/01/24 


SCALE 


AS SHOWN 


CONTROL SYSTEMS PLANS 


SYSTEMS EQUIPMENT CABINET LAYOUT (TYPICAL) 


CONTRACT NO. BRT-001 


DWG. NO. CS23 SHT 


connecting people to life 


875 


9328241 AM 


PLOTTED? 3/22/2024 


CONDUIT CONSTRUCTION NOTES 


(a) 1 - 2" PVC CONDUIT [+ | INSTALL FIBER OPTIC CABLE IN NEW CONDUIT 
6-#14 AWG 2 - 2" PVC CONDUIT [2] INSTALL ELECTRICAL SERVICE/POWER CABLE IN NEW CONDUIT 
6-*10 AWG 3" PVC CONDUIT [3] INSTALL NEW CONDUIT IN EARTH 
3-#*8 AWG oe RY ae RODUE ae BABU [4 | INSTALL NEW CONDUIT IN SIDEWALK 


3-#4 AWG 3" PVC CONDUIT 5 INSTALL NEW CONDUIT IN ROADWAY USING BORING METHOD 


INSTALL AND CONCRETE ENCASE NEW CONDUIT IN ROADWAY USING 
TRENCHING METHOD 


3-#2 AWG 3" PVC CONDUIT 


“ CONTRACTOR TO COORDINATE WITH ELECTRICAL AND COMMUNICATIONS 
4-4 AWG PROVIDER FOR SERVICE TO CABINET 


i [ee 


3-#1 AWG 8 INSTALL COMMUNICATIONS JUNCTION BOX 


LEGEND 


===: - CONDUIT DUCT BANK 
[a@ - JUNCTION BOX (JB-1) 


"michae!.megarry" 


DESIGNED STS PORT AUTHORITY OF ALLEGHENY COUNTY 
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FEDERAL TRANSIT ADMINISTRATION N OT FO R CHECKED MS. BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ae INCHARGE STS CONTROL SYSTEMS PLANS 
707 Grant Stee inaaounss tenstoetey scr] CONSTRUCTION) fore eseuas GENERAL NOTES 
ge : acer i 
Pittsburgh, PA 15219 sie COUNTY, PENNSYLVANIA, hose Port Authority CONTRACT NO. BRT-001 
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OPERATOR? 


REVISIONS connecting people to life 


DWG. NO. CS24 


AS REQUIRED 
(18" MIN) 


PROPOSED 
J SuBeRADE LINE 


= 
+= 
N 
On 
NT 
N oo 
WN 0 
NN 
N ce 
mo 
3 
uw 
7 
kK 
° 
ai 
a 
MAGNETIC 
WARNING TAPE 
1 
Firs 
2 
f= 
2 
fo 
Oo 
uw 
3 
a 
co) 
F 
fo) 
F 
yo 
c 
o 
v 


3" (MIN) 


— FINE AGGREGATE 
COARSE AGGREGATE, 
TYPE A 


— PROVIDE A SANDBED 
AND COVER FOR ALL 
CONDUITS 


3" (MIN) 
-D. OF 
CONDUI 


3" (M 


—3-3" PVC CONDUITS & 
1-7 WAY MICRODUCT CONDUIT 


0.D. OF 
CONDUIT 


"michae!.megarry" 


A=COM 
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OPERATOR? 


0. D. 


— 1" (MIN) 


NTS 


3" (MIN) 


OF 


CONDUIT 


TRENCHING AND BACKFILLING IN EARTH 


PAVEMENT TO MATCH 
EXISTING TYPE AND DEPTH 


TOP OF ROADWAY 
PAVEMENT ( TYP) 


~ " SUBBASE 


MAGNETIC 
WARNING TAPE 


(TO TOP OF CONDUIT) 
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MAINTENANCE & PROTECTION OF TRAFFIC PLAN 


PLOTTED? 3/22/2024 


GENERAL NOTES 


1. ALL MAINTENANCE AND PROTECTION OF TRAFFIC (MPT) DURING « WHEN NOT IN CONFLICT WITH SPECIFIED CONSTRUCTION » NOTE THAT THIS APPROVAL DOES NOT RELIEVE THE CONTRACTOR OF 
CONSTRUCTION SHALL BE IN ACCORDANCE WITH CURRENT SEQUENCING REQUIREMENTS , CONCURRENT UTILITY THE RESPONSIBILITY FOR THE PROTECTION OF THE PUBLIC AND THE 
PENNDOT STANDARDS AND SPECIFICATIONS FOR WORK ZONE RELOCATION, GRADING, DRAINAGE AND OTHER CONSTRUCTION CONSTRUCTION PERSONNEL. THE STANDARDS PRESCRIBED ARE MINIMUM 
TRAFFIC CONTROL, THE MUTCD AND OTHER STANDARDS AND WORK MAY BE INCLUDED IN THE SAME PHASE AS THE ROADWAY AND ADDITIONAL PROTECTION MAY BE NECESSARY IF PROBLEMS ARE 
REQUIREMENTS OF THE CONTRACT DOCUMENTS, SPECIFICALLY CONSTRUCTION, EXCEPT AS OTHERWISE DIRECTED BY THE ENGINEER. ENCOUNTERED DURING THE TERM OF THE CONTRACT. CONSTANTLY REVIEW 
INCLUDING TECHNICAL PROVISION 01881, "MAINTENANCE AND THIS PLAN FOR ADEQUACY AND RECOMMEND CHANGES FOR DEPARTMENT 
PROTECTION OF TRAFFIC" AND THE TERMS AND CONDITIONS, « INCIDENTAL CONSTRUCTION (LANDSCAPING, LIGHTING, APPROVAL WHEN INADEQUACIES ARE DISCOVERED. 

SECTION 00500, ARTICLE 2.1. SIGNALIZATION, ETC.) MORE THAN SIX-FEET (6’) FROM THE EDGE 
OF THE TRAVEL LANE MAY TAKE PLACE AT ANY TIME AT THE » THE CONTRACTOR HAS THE OPTION TO SUBMIT ALTERNATE TRAFFIC 
THE CONTRACTOR HAS THE OPTION TO SUBMIT ALTERNATE CONTRACTOR’ S OPTION, PROVIDED IT CONTINUES TO CONTROL PLANS FOR CONSIDERATION. THESE PLANS SHALL BE SIGNED 
TRAFFIC CONTROL PLANS (TCP) TO THE ENGINEER FOR REVIEW ACCOMMODATE ALL VEHICULAR AND PEDESTRIAN TRAFFIC FLOW AND SEALED BY A PROFESSIONAL ENGINEER REGISTERED IN THE 
AND APPROVAL IN ACCORDANCE WITH THE CONTRACT DOCUMENTS, PER THE CURRENT TCP PHASE OR STAGE. COMMONWEALTH OF PENNSYLVANIA AND SHALL BE CONSISTENT WITH 
SPECIFICALLY INCLUDING THE TERMS & CONDITIONS STANDARD DESIGN PRACTICES. THE DEPARTMENT WILL ALLOW NO 
SECTION 00500, ARTICLE 2.1. THESE PLANS SHALL BE SIGNED AND DURING CONSTRUCTION, THE CONTRACTOR SHALL MAINTAIN CONSTRUCTION ACTIVITY UNTIL THE CONTRACTOR’ S ALTERNATE PLANS 
SEALED BY A PROFESSIONAL ENGINEER AND SHALL BE CONSISTENT DELIVERY AND PEDESTRIAN ACCESS TO AND FROM BUSINESSES ARE APPROVED IN WRITING BY THE DISTRICT TRAFFIC ENGINEER. 
WITH STANDARD TCP DESIGN PRACTICES. NO CONSTRUCTION ADJACENT TO WORK ZONES. MODIFICATIONS TO THE APPROVED MPT PLAN THAT MAY BECOME 
ACTIVITY SHALL BE ALLOWED UNTIL THE CONTRACTOR RECEIVES NECESSARY SHALL ALSO BE APPROVED BY THE DISTRICT. 
WRITTEN APPROVAL OF THE ALTERNATE TCP FROM THE ENGINEER. FURNISH, ERECT, PLACE, AND MAINTAIN TRAFFIC CONTROL 

SIGNS AND DEVICES AND MAINTAIN TRAFFIC DURING HOURS OF +» THE CONTRACTOR SHALL HAVE A SUFFICIENT AMOUNT OF THE FOLLOWING 

ANY REVISIONS OR MODIFICATIONS TO ANY ASPECT OF THE CONSTRUCTION AND AT ALL OTHER TIMES IN ACCODANCE WITH SIGNS AVAILABLE IN CASE THEIR USE BECOMES NECESSARY: W3-4 

APPROVED TCP OR APPROVED ALTERNATE TCP DURING CONSTRUCTION THE METHODS INDICATED ON THESE DRAWINGS AND3$ "BE PREPARED TO STOP" AND W20-7 "FLAGGER SYMBOL". THESE SIGNS 

PERIODS SHALL BE SUBJECT TO THE SAME DETAILED PRESENTATION ARE NOT INTENDED TO BE PART OF THE REQUIRED NORMAL TRAFFIC 

PROCESS FOR ACCEPTANCE PER THE REQUIREMENTS OF THE CONTRACT 1. THE TECHNICAL PROVISIONS OF THE CONTRACT CONTROL OR A SUPPLEMENT THERETO. 

DOCUMENTS, SPECIFICALLY INCLUDING THE TERMS & CONDITIONS, 2.PDT PUBLICATION 213, "TEMPORARY TRAFFIC CONTROL 

SECTION 00500, ARTICLE 2.1. GUIDELINES" (APRIL 2022) -» REPORT ALL TRAFFIC INCIDENTS TO THE DISTRICT TRAFFIC ENGINEER 

3.PDT PUBLICATION 111, "TRAFFIC CONTROL- PAVEMENT BY COPY OF THE TRAFFIC ACCIDENT REPORT FROM THE PA STATE POLICE 

THE CONTRACTOR SHALL OBTAIN A TRAFFIC OBSTRUCTION MARKINGS AND SIGNING STANDARDS", TC-8600 AND TC-8700 SERIES AND LOCAL POLICE. 

PERMIT FROM THE CITY OF PITTSBURGH DEPARTMENT OF 4.PA CODE, TITLE 67, CHAPTER 212 “OFFICIAL TRAFFIC 

MOBILITY AND INFRASTRUCTURE FOR ALL CONSTRUCTION CONTROL DEVICES" (MARCH 2006) - THE CONTRACTOR IS RESPONSIBLE FOR CONTACTING THE PA ONE-CALL 

SEQUENCING. 5.PDT PUBLICATION 35, "QUALIFIED PRODUCTS LIST FOR CONSTRUCTION" - SYSTEM, INC. AT 1-800-242-1776 AT LEAST THREE (3) WORKING DAYS 

BULLETIN 15, (CURRENT VERSION). PRIOR TO DIGGING. PA ONE-CALL SHOULD BE CONTACTED BEFORE ANY 

THE CONTRACTOR SHALL SUBMIT TEMPORARY TRAFFIC SIGNAL PLANS 6.PDT PUBLICATION 408 "SPECIFICATIONS" (DATED 2020) SIGN POST ANCHOR IS DRIVEN INTO THE GROUND FOR ANY TEMPORARY 

TO THE CITY OF PITTSBURGH DEPARTMENT OF MOBILILTY AND 7.PDT 236 HANDBOOK OF APPROVED SIGNS (NOVEMBER 2013) AND/OR PERMANENT SIGNING. " 

INFRASTRUCTURE. 8. THE MANUAL OF UNIFORM TRAFFIC CONTROL DEVICES (MUTCD) , 

(2009 EDITION) HOUSEKEEPING 

THE CONTRACTOR SHALL SUBMIT CITY OF PITTSBURGH APPROVED 9.CITY OF PITTSBURGH DEPARTMENT OF MOBILITY GUIDELINES 

TEMPORARY TRAFFIC SIGNAL PLANS AND APPLICATIONS FOR 1. 

THE INSTALLATION OF A TRAFFIC SIGNAL, PENNDOT FORM 952, - COVER OR REMOVE ALL SIGNS AND SIGNALS NOT IN USE OR 

TO THE PENNDOT DISTRICT 11-0 TRAFFIC ENGINEER FOR EACH CONFLICTING TO THE OPERATION BEING PERFORMED. WHEN COVERING 

TEMPORARY TRAFFIC SIGNAL PLAN. OBTAIN APPROVED TEMPORARY EXISTING SIGNS AND SIGNALS USE MATERIAL AND PROCEDURES 

TRAFFIC SIGNAL PLANS AND TRAFFIC SIGNAL PERMITS ( TE-964) CONSISTENT WITH PUBLICATION 408 SECTION 901.3 (a) AND (cc). 

FROM THE DISTRICT 11-0 TRAFFIC UNIT PRIOR TO MAKING ANY 

MODIFICATIONS TO THESE EXISTING TRAFFIC SIGNALS. » THIS WORK CONSISTS OF THE MAINTENANCE OF TRAFFIC AND 

THE PROTECTION OF THE TRAVELING PUBLIC APPROACHING THE 

AN ALTERNATIVE TEMPORARY TRAFFIC SIGNAL PLAN (TTSP) MAY CONSTRUCTION AREA AND WITHIN THE LIMITS OF CONSTRUCTION. 

BE SUBMITTED FOR CITY OF PITTSBURGH AND PENNDOT APPROVAL. 

HAVE THE ALTERNATE TTSP SIGNED AND SEALED BY A PROFESSIONAL « IMMEDIATELY UPON COMPLETION OF THE WORK, REMOVE SIGNS 

ENGINEER. CITY OF PITTSBURGH AND PENNDOT MUST APPROVE ANY AND DEVICES. FOR TYPE "B" AND TYPE "C" MOUNTED SIGNS 

TTSP MODIFICATIONS PRIOR TO IMPLEMENTATION OF THE ALTERNATE REMOVE POSTS COMPLETELY. THE DEPARTMENT WILL REMOVE ANY 

PLAN BY THE CONTRACTOR. TRAFFIC CONTROL DEVICES ERECTED BY DEPARTMENT FORCES. .» THE CONTRACTOR SHALL CLOSE SIDEWALKS WHEN CONSTRUCTION 

OPERATIONS REQUIRE. MAINTAIN SAFE PEDESTRIAN WALKWAYS 

PEAK, OFF-PEAK, NIGHTTIME, AND WEEKEND HOURS ARE DEFINED THE TRAFFIC CONTROL ae DOES NOT RELIEVE THE Sua THROUGH THE WORKZONE BY DETOURING PEDESTRIAN TRAFFIC 

IN TECHNICAL PROVISION 01881. NO LANE CLOSURES OR OF ITS RESPONSIBILITY AS SPECIFIED IN SECTION 901.3(a 

CONSTRICTIONS SHALL BE ALLOWED DURING WEEKDAY PEAK HOURS OF PENNDOT PUBLICATION 408. Fee aGeia aie pape tins BRO eo NG ROE SHALES Dee a nen 

UNLESS PRESENTED IN THE SUGGESTED TCP OR AN APPROVED 

ALTERNATE TCP. THE ENGINEER, IN COORDINATION WITH THE «+ SIGN LOCATIONS MAY BE ADJUSTED SLIGHTLY TO FIT FIELD CONDITIONS. THE CONTRACTOR SHALL PROVIDE COVERS, GUARDS AND 

CITY, MUST APPROVE ANY EXCEPTIONS TO THIS LIMITATION. FENCING TO PREVENT PUBLIC ACCESS TO WORK ZONES. 

ALL SIGNS AND DEVICES SHALL BE NEW AT THE BEGINNING OF 

THE CONTRACTOR SHALL PROVIDE OFF-DUTY UNIFORMED POLICE THE PROJECT AND MAINTAINED IN NEW CONDITION AND TO PENNDOT’ S 

OFFICERS IN ACCORDANCE WITH TECHNICAL PROVISION 01811 SATISFACTION THROUGHOUT THE DURATION OF THE PROJECT. 

TO AID IN TRAFFIC CONTROL AS INDICATED IN THE PLANS AND AS 

DIRECTED BY THE ENGINEER. - THESE PLANS HAVE BEEN REVIEWED AND ARE IN COMPLIANCE WITH 

STANDARDS PRESCRIBED IN CHAPTER 212 OF THE 67 PA. CODE AS 
CURRENTLY AMENDED. 


HE CONTRACTOR IS RESPONSIBLE FOR PERFORMING DAILY 
RAFFIC CONTROL INSPECTIONS IN ACCORDANCE WITH 
ECHNICAL PROVISION 01881. 


44545 


HE CONTRACTOR SHALL SWEEP AND CLEAN ALL SIDEWALKS AND 
OADWAYS ON A REGULAR BASIS, DAILY, OR MORE FREQUENTLY 
F NEEDED, TO AVOID ACCUMULATION OF DEBRIS. WATER- 
LASTING AND MECHANICAL SCRUBBING FOR THIS CLEANING 
HALL BE INCIDENTAL TO THE LUMP SUM COSTS FOR 
AINTENANCE AND PROTECTION OF TRAFFIC. INSTALL 
ARRICADE, AS NECESSARY, TO LIMIT THE AMOUNT OF DEBRIS 
HAT ACCUMULATES ON WALKWAYS AND ROADWAYS. 
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GENERAL NOTES ( CONTINUED) 
TRAFFIC CONTROL DEVICES 


PLOTTED? 3/22/2024 


1. TEMPORARY PAVEMENT MARKINGS SHALL BE USED TO 
DELINEATE ALL TRAVEL LANES AS INDICATED IN THE 
PLANS AND PER TECHNICAL PROVISION INCLUDED IN 01881. 


EXISTING PAVEMENT MARKINGS THAT CONFLICT WITH TRAFFIC 
CONTROL PURPOSES SHALL BE REMOVED PER TECHNICAL 
PROVISION 02764. 


EXISTING OR TEMPORARY SIGNS THAT CONFLICT WITH TRAFFIC 
CONTROL PURPOSES SHALL BE COVERED, REMOVED, RELOCATED, 
AND/OR REINSTALLED PER TECHNICAL PROVISION 01881. 


TCP DEVICES AND ASSOCIATED RETRO-REFLECTIVE SHEETING 
SHALL BE CLEANED, REPAIRED AND/OR REPLACED PER 
TECHNICAL PROVISION 01881 TO MAINTAIN REFLECTIVITY. 


PLACEMENT OF BARRICADES OR PLASTIC DRUMS WITHIN THE 
CONSTRUCTION LIMITS SHALL CONFORM TO THE MUTCD, 
TYPICALLY SPACED AS INDICATED IN THE PLANS AND LOCATED A 
MINIMUM OF SIX-INCHES (6") FROM THE EDGE LINE OF THE 
TRAVEL LANE. 


FOR TEMPORARY SIGNAL INSTALLATIONS, UTILIZE TO THE 
GREATEST EXTENT POSSIBLE THE EXISTING TRAFFIC SIGNAL 
EQUIPMENT OR PROVIDE NEW MATERIALS AS NEEDED TO 
SAFELY MAINTAIN VISIBILITY AND OPERATION OF THE 
TRAFFIC SIGNALS DURING CONSTRUCTION. 


THE CONTRACTOR SHALL PROVIDE PORTABLE CHANGEABLE 
MESSAGE SIGNS (PCMS) AND FLASHING ARROW BOARDS AS 
DIRECTED AND INDICATED FOR THE PROJECT. ALL SIGNS 
AND MESSAGES ADVISING MOTORISTS OF CONSTRUCTION 
ACTIVITY, CLOSURES AND DETOURS SHALL BE REVIEWED, 
PLACED AND OPERATED PER TECHNICAL PROVISION 01881. 


THE CONTRACTOR SHALL PROVIDE OVERLAY SIGN FABRICATION 
DETAILS AND SHOP DRAWING SUBMITTALS PER TECHNICAL 
PROVISION 01881. 


THE CONTRACTOR SHALL PLACE TEMPORARY CONSTRUCTION AND 
DETOUR SIGNS IN CONFORMANCE WITH THE MUTCD ON EXISTING 
POLES WHERE POSSIBLE. ALL SIGNS SHALL BE FABRICATED AND 
PLACED IN A MANNER TO MINIMIZE PEDESTRIAN OBSTRUCTIONS. 


PROVIDE ALL SIGNS IN CLEAN AND UNDAMAGED CONDITION WITH 
REFLECTIVE SHEETING NOT SCRATCHED OR SHOWING SIGNS 
OF BEING SCORED, CAUSING A LOSS OF REFLECTIVITY. 


MOUNT SIGNS WITHIN THE SIDEWALKS ON STABLE AND 
UNOBTRUSIVE SUPPORTS. REMOVE OR RELOCATE SIGNS 

PLACED IN THE STREET TO THE SIDEWALK AND THEN COVER 
WHEN NOT IN USE. BALLAST DRUMS FOR SUPPORT. DRILL AIR 
HOLES IN LARGER SIGNS TO PERMIT AIR PASSAGE. 


SIGNS AND DEVICES INDICATED IN THE PLANS ARE THE 
MINIMUM REQUIRED. THE FURNISHING AND PLACEMENT OF 
ADDITIONAL SIGNS OR DEVICES SHALL BE IN ACCORDANCE WITH 
THE CONTRACT DOCUMENTS, INCLUDING TECHNICAL PROVISION 
01881. 


PROVIDE ILLUMINATION OR BARRICADE FLASHERS WHERE 
INDICATED AND AS DIRECTED BY THE ENGINEER, ESPECIALLY 
ON PEDESTRIAN-RELATED SIGNS AND BARRIERS. 


USE FLAGGERS TO DIRECT TRAFFIC AND PEDESTRIANS AROUND 
STOPPED VEHICLES. NO SEPARATE PAYMENT SHALL BE MADE FOR 
"FLAGGING OPERATIONS". PAYMENT FOR THIS PROVISION SHALL 
BE INCLUDED IN THE LUMP SUM COSTS FOR MAINTENANCE AND 
PROTECTION OF TRAFFIC. 


PROVIDE ADEQUATE NUMBER OF TYPE III BARRICADES AT ROAD 
CLOSURE LOCATIONS TO COMPLETELY CLOSE THE ROADWAY. 


ATTACH TYPE C LIGHTS TO ALL CHANNELIZING DEVICES USED TO 
PROTECT OPEN EXCAVATION ADJACENT TO ROADWAY OR SIDEWALK. 
ATTACH TYPE C LIGHTS ON EVERY DEVICE IN TAPERS CONNECTED 


AS SEQUENTIAL WARNING LIGHTS. ATTACH TYPE C LIGHT ON EVERY 


THIRD DEVICE USED FOR LONGITUDINAL DELINEATION. 


TEMPORARY PEDESTRIAN ACCOMMODATIONS 


1. 


THE CONTRACTOR SHALL DESIGN, FURNISH, AND INSTALL 
TEMPORARY PEDESTRIAN FACILITIES THAT CONFORM TO ADA 
REQUIREMENTS AND IN ACCORDANCE WITH THE CONTRACT 
DOCUMENTS , SPECIFICALLY INCLUDING TECHNICAL 
PROVISION 01784. 


ALL TEMPORARY WALKWAYS ADJACENT TO THE CONSTRUCTION 
AREA SHALL BE FENCED AND SCREENED APPROPRIATELY TO 
AVOID PEDESTRIAN ENCROACHMENT ON THE WORK ZONE AND 
PROVIDE POSITIVE GUIDANCE ALONG MAJOR PEDESTRIAN 
ROUTES INDICATED IN THE TCP. 


ALL PEDESTRIAN CONTROL DEVICES SHOULD HAVE FLASHERS. 


DO NOT ALLOW EXCAVATED MATERIAL TO ACCUMULATE ON 
WALKWAYS. 


USE BARRIERS TO PROTECT THE PUBLIC FROM FLYING DEBRIS 
DURING OPERATIONS SUCH AS PAVEMENT-BREAKING, GROUTING, 
PILE-DRIVING, ETC. 


NIGHT OPERATIONS 


Te 


NIGHTTIME WORK MAY INCLUDE IMPROVEMENTS OR 
MODIFICATIONS TO INTERSECTIONS NOT DIRECTLY WITHIN THE 
CONSTRUCTION ZONE. 


NIGHTTIME WORK MAY INCLUDE INSTALLATION OR REMOVAL OF 
TEMPORARY OVERLAYS OF MAJOR GUIDE SIGNS PRIOR TO 
DETOUR ROUTE IMPLEMENTATION. THIS WORK SHALL BE 
COORDINATED WITH PENNDOT ENGINEERING DISTRICT 11-0, 
TRAFFIC SECTION. 


NIGHTTIME WORK MAY INCLUDE RE-SETTING OF TRAFFIC 
CONTROL DEVICES FOR CONSTRUCTION PHASE AND STAGE 
CHANGES. 


NIGHTTIME WORK MAY BE REQUIRED IN NON-RESIDENTIAL 
BUSINESS DISTRICTS, HIGH VOLUME ROADS, OR AS REQUESTED 
BY THE CITY DEPARTMENT OF MOBILITY AND INFRASTRUCTURE. 


DESIGNATED PRIVATE UTILITY COMPANIES MAY CONSTRUCT 
UNDERGROUND DRAINAGE OR UTILITIES THAT FALL OUTSIDE 

THE SPECIFIC CONSTRUCTION AREA DURING NIGHTTIME 

AND WEEKEND HOURS. IN SUCH CASES, THE DESIGNATED 
UTILITY COMPANIES SHALL PROVIDE THEIR OWN TRAFFIC 
CONTROL$ HOWEVER, THE CONTRACTOR’ S TRAFFIC CONTROL 
SUPERVISOR SHALL COORDINATE WITH THE DESIGNATED 

PRIVATE UTILITY COMPANIES AT ALL TIMES PER THE CONTRACT 
DOCUMENTS. 


NIGHTTIME SHORT-TERM TRAFFIC CONTROL OPERATIONS SHALL 
BE IN ACCORDANCE WITH PENNDOT PUBLICATIONS 213. 
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REVISIONS 


COUNTY, PENNSYLVANIA. 


SPECIAL NOTES 


1. 


CONTRACTOR SHALL COORDINATE CONSTRUCTION ACTIVITIES 
AND DEPLOYMENT OF ALL TEMPORARY TRAFFIC CONTROL 
DEVICES WITH PENNDOT DISTRICT 11-0 AND THE CITY 
DEPARTMENT OF MOBILITY AND INFRASTRUCTURE. 


THE CONTRACTOR SHALL PROVIDE A "TRAFFIC CONTROL 
SUPERVISOR / DELIVERY COORDINATOR" TO COORDINATE 
PROJECT ACTIVITIES AND TCP RELATED ISSUES PER THE 
QUALIFICATIONS AND RESPONSIBILITIES DEFINED BY THE 
CONTRACT DOCUMENTS, SPECIFICALLY INCLUDING TECHNICAL 
PROVISION 01881. 


THE CONTRACTOR SHALL PLACE TEMPORARY STOP BARS AND 
SIGNAGE AT INTERSECTIONS TO PROVIDE PROPER TURNING 
CLEARANCES FOR PORT AUTHORITY BUSES. 


TEMPORARY TRAFFIC SIGNAL TIMING OR PHASING MODIFICATIONS 
MAY BE FIELD-MODIFIED IN ACCORDANCE WITH TECHNICAL 
PROVISIONS 01882, "TEMPORARY TRAFFIC SIGNAL TIMING 
MODIFICATIONS. " ALL MODIFICATIONS, INCLUDING RESTORATION 
TO PRE-CONSTRUCTION CONDITIONS (AS APPLICABLE) , SHALL BE 


SUBJECT TO REVIEW AND APPROVAL BY THE ENGINEER AND THE CITY 


OF PITTSBURGH DEPARTMENT OF MOBILITY AND INFRASTRUCTURE. 


NOTIFICATION - EVERY TIME WORK RESTRICTS A ROAD, 
CONTACT THE REGIONAL TRAFFIC MANATEMENT CENTER ( RTMC 

AT 412-429-6030 AT LEAST 15 MINUTES PRIOR TO THE ROAD 
RESTRICTION AND IMMEDIATELY AFTER THE ROAD RESTRICTION 
IS REMOVED. REPORT THE WORK LOCATION, BEGINNING TIME 
AND TYPE OF ROAD RESTRICTIONS, AND WHAT PA PUB 213 PATA 
FIGURE IS BEING USED. THIS INFORMATION IS A VITAL 


COMPONENT IN THE DEPARTMENTS ABILITY TO MAINTAIN SITUATIONAL 


AWARENESS OF ROAD CONDITIONS AND WILL ALLOW FOR MORE 
EFFICIENT OPRATIONS. THE RTMC IS CONTINUALLY STAFFED 
24 HOURS PER DAY, 365 DAYS PER YEAR. NOTIFY THE DISTRICT 


PERMIT OFFICE THROUGH DROPDOWN MENU (NOTIFY PENNDOT) WITHIN 


APPLICATION AND CALL PERMIT SUPERVISOR AT 412-429-4810 AT 


LEAST 3 DAYS PRIOR TO THE START OF WORK. PROVIDE DEPARTMENT 


WITH RESPONSIBLE PERSON ON PROJECT CONTACT INFORMATION AS 


WELL AS CONTACT INFORMATION FOR THE CONTRACTOR AND ANY SUBS. 
NOTIFY PROPERTY OWNERS AND OR BUSINESSES 10 DAYS IN ADVANCE 
OF DRIVEWAY RESTRICTIONS AFFECTING THEIR PROPERTIES. MAINTAIN 


ONGOING COMMUNICATION WITH INSPECTOR REGARDING OPERATIONS 
AND WORK SCHEDULE. 


CITYWIDE ALTERNATE ROUTING PLANS 


DESIGNED 


i 


ALTERNATE INBOUND AND OUTBOUND ROUTING PLANS MAY BE 
CONSIDERED TO ACHIEVE AN OVERALL TCP STRATEGY OF 
DISPERSING TRAFFIC THROUGHOUT THE CITY. THESE ROUTI 
SHOULD BE SELECTED TO TAKE ADVANTAGE OF LARGER 
CAPACITY ROADWAYS, MINIMIZE OVERLAP BETWEEN PRIMARY 
DETOUR ROUTES, MAINTAIN REASONABLE ACCESS THROUGHOUT 
THE CENTRAL BUSINESS DISTRICT, AND REMAIN CONSISTENT 
THROUGHOUT DIFFERENT CONSTRUCTION STAGES. 


ALTERNATE ROUTINGS MAY BE IMPLEMENTED AS PART OF A 
PUBLIC RELATIONS OR MEDIA CAMPAIGN IN CONJUNCTION WITH 
THIS PROJECT. THE CONTRACTOR AND TRAFFIC CONTROL 
SUPERVISOR SHOULD COORDINATE WITH THE ENGINEER, THE CITY 
OF PITTSBURGH DEPARTMENT OF MOBILITY AND INFRASTRUCTURE , 
AND PENNDOT DISTRICT 11-0 REGARDING ALTERNATE ROUTINGS. 


UTILIZE DYNAMIC MESSAGE SIGNS (DMS) AND PORTABLE 
CHANGEABLE MESSAGE SIGNS (PCMS) TO INFORM MOTORISTS 
OF MAJOR CONSTRUCTION ACTIVITIES, ROAD CLOSURES AND 
DETOURS. 
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connecting people to life 


Port Authority 


NOTES FOR MPT ON TRAFFIC SIGNALS SPECTAL EVENT COORDINATION SHEET INDEX BLOCK 


1. THE WORK AT EACH INTERSECTION CONSISTS OF SOME OR ALL 1. SPECIAL EVENTS SHALL INCLUDE ALL EVENTS AND VENUES DESCRIPTION SHEET 
OF THE FOLLOWING THREE CATEGORIES: AS DEFINED BY THE CONTRACT DOCUMENTS AND BY TECHNICAL 
CATEGORY 1 CONSTRUCTION IN SIDEWALKS AND NEAR CURBS PROVISION 01881. GENERAL NOTES LEGEND AND SHEE L CINDER VEEOCK Sin Eo 
(roles FOUNDATIONS: JUNCTION BOXES , INDEX SHEETS 917 - 920 
’ . CONTRACTOR SHALL COORDINATE THROUGH THE ENGINEER AND 

CATEGORY 2 CONSTRUCTION OF BUMP OUTS AND CROSS WALKS THE TRAFFIC CONTROL SUPERVISOR ALL CONSTRUCTION EABUE LION Saar Sees 
WITHIN TRAFFIC LANES SEQUENCING, TRAFFIC CONTROL, ROADWAY RESTRICTIONS, CONSTRUCTION SEQUENCE 930 - 938 

CATEGORY 3 INSTALLATION AND ADJUSTMENTS OF MAST ARMS CLOSURES, DETOURS, HAULING OPERATIONS, DELIVERIES, SIGN FABRICATION DETAILS 939 
AND AERIAL TRAFFIC SIGNAL EQUIPMENT OVER AND ADDITIONAL WORK ZONE SECURITY PER THE REQUIREMENTS = 
TRAFFIC LANES OF THE CONTRACT DOCUMENTS, INCLUDING TECHNICAL DETAILS 940 - 949 

THe PATA FIGURES LISTED BELOW ARE APPLICABLE FOR EACH PROVISION 01881, TO ACCOMMODATE SPECIAL EVENTS. TEMPORARY TRAFFIC SIGNAL TIMINGS 950 
CATEGORY 1 SIDEWALKS PATA 128, 129, 130, 217, 218, 219 » THE CONTRACTOR SHALL MAKE ACCOMMODATIONS FOR ely SEE EUR EENUE HOSE 221 cade 
STREET TRAFFIC PATA 101, 102, 201,202 ALLOWING SAFE ACCESS THROUGH, ADJACENT TO, OR AROUND UPTOWN SECTION - FIFTH AVENUE PHASE 957 - 961 


W V 7 — 
CATEGORY 2 TRAFFIC LANES DURING PATA 107, 108 eRe AG nko Tete RAE EVENTS FOR: BOTH UPTOWN SECTION - FIFTH AVENUE PHASE 966 


ONGOING WORK T TION - 
TRAFFIC LANES DURING PATA 204 UPTOWN SECTION - FIFTH AVENUE PHASE 972 


NON-WORK HOURS THE CITY DEPARTMENT OF MOBILITY AND INFRASTRUCTURE UPTOWN SECTION - FIFTH AVENUE PHASE 977 

SHALL NOTIFY CONTRACTOR OF NEW, AMENDED, AND ONGOING = = 
CATEGORY 3 OVER TRAFFICPATA 107, 108, 109, 110 SPECIAL EVENTS. , , UPTOWN SECTION - FIFTH AVENUE PHASE 982 
OAKLAND SECTION - FIFTH AVENUE PHASE 


SINCE THE TIMING OF THE WORK WILL BE DEFINED BY THE LEGEND OAKLAND SECTION - AVENUE PHASE 
CONTRACTOR’ S SCHEDULE AND RESOURCES, THE APPROPRIATE —eV_—ee OAKLAND SECTION - FIFTH AVENUE PHASE 
PATA FIGURES LISTED ABOVE OR OTHERWISE APPLICABLE TO CONS TAIeT TO ARE = 
THE CONDITIONS DURING CONSTRUCTION SHALL BE é yaes OAKLAND SECTION - TH AVENUE PHASE 
DETERMINED BY THE CONTRACTOR AND APPROVED IN ADVANCE SHORT-TERM CONSTRUCTION AREA OAKLAND SECTION - FIFTH AVENUE PHASE 


1 
1 

1 

1 

BY THE ENGINEER PRIOR TO IMPLEMENTATION. WHILE MAINTAINING TRAFFIC = - 2 
TEMPORARY SIDEWALK AREA OAKLAND SECTION AVENUE PHASE 2 
2 

2 


1201231 AM 


PLOTTED? 3/22/2024 


MAINTAIN THE OPERATION OF THE EXISTING TRAFFIC SIGNAL eee acne OAKLAND SECT F AVENUE PHASE 
AND ROADWAY LIGHTING SYSTEM DURING CONSTRUCTION UNTIL - 
THE NEW SYSTEM HAS BEEN FULLY INSTALLED AND OPERATIONAL. DARL AND; 356 AVENUE PHASE 
THE CONTRACTOR MAY NOT LEAVE A BLOCK COMPLETELY DARK, OAKLAND SECTION - FORBES AVENUE PHASE 1 - STAGE A 


THEY MUST HAVE ACTIVE POLES ON AT LEAST ONE SIDE OF TEMPORARY CONCRETE BARRIER OAKLAND SECTION - FORBES AVENUE PHASE 1 - STAGE B 
THE STREET PER A CITY OF PITTSBURGH POLICY. _ 
TEMPORARY CONSTRUCTION FENCE OAKLAND SECTION FORBES AVENUE PHASE 1 - STAGE C 
ee ACCESS TO ALL BUILDINGS AND DRIVEWAYS AT ALL TEMPORARY IMPACT ATTENUATING DEVICE OAKLAND SECTION - FORBES AVENUE PHASE 1 - STAGE D 
: UPTOWN SECTION - FORBES AVENUE PHASE STAGE 
STAGE 
STAGE 


O/Q/DO/F/O;/a|o\ye 


ACCELERATED CONCRETE PAVEMENT 


TEMPORARY END TRANSITION 
IF TRAFFIC CONTROL IS SIMILAR AT ADJACENT UPTOWN SECTION FORBES AVENUE PHASE 


INTERSECTIONS UNDER CONSTRUCTION AT THE SAME TIME, CHANNELIZING DEVICE UPTOWN SECTION FORBES AVENUE PHASE 
THEN THE SIGNS ON THE INTERIOR OF THE WORK ZONE ( W20-1 


STAGE 
STAGE 


POST MOUNTED SIGN UPTOWN SECTION FORBES AVENUE PHASE 
UPTOWN SECTION FORBES AVENUE PHASE 


1 
1 
1 
AND G-20-2 TYPICALLY) WILL NOT BE INSTALLED. TYPE III BARRICADE UPTOWN SECTION FORBES AVENUE PHASE 2 STAGE 
2 
2 


COORDINATE THE CLOSURE OF PARKING SPACES WITH 

ENGINEER AT LEAST 5 WORKING DAYS IN ADVANCE. TYPE B FLASHING LIGHT ( YELLOW 
PROVIDE AT LEAST 3 DAYS’ NOTICE TO ALL NEARBY 

RESIDENTS AND COMMERCIAL OPERATORS OF PARKING TYPE B FLASHING LIGHT (RED 
CLOSURES. PLACE TEMPORARY R7-1 NO PARKING SIGNS AND oa 

USE CHANNELIZING DEVICES AT 10 FOOT CENTERS TO ZZ] COVER EXISTING SIGN 

RESTRICT ACCESS TO THE PARKING STALLS. esti Hie te REMAN 


DO NOT BLOCK OR OBSTRUCT VISIBILITY OF SIGNAL HEADS AT PORTABLE CHANGABLE MESSAGE SIGN 

ANY TIME DURING CONSTRUCTION OF THE NEW TRAFFIC SIGNAL 

POLES AND MAST ARMS. IF NECESSARY, INSTALL THE NEW FLASHING ARROW PANEL 

SIGNAL HEADS ON NEW MAST ARMS AND ENSURE CORRECT 

DISPLAYS TO MAINTAIN SIGNAL HEAD VISIBILITY, AS TEMEOR EE OEE DES Rin MORLEY eel OGe 
DIRECTED BY THE ENGINEER. DETOUR ROUTE 


DIRECTION OF VECHICULAR TRAVEL 
PEDESTRIAN MOVEMENTS 

TEMPORARY WHITE LINE/WIDTH 
TEMPORARY YELLOW LINE/WIDTH 
TEMPORARY DOUBLE YELLOW LINE/WIDTH 
TEMPORARY BROKEN WHITE LINE/WIDTH 
TEMPORARY DOTTED WHITE LINE/WIDTH 
TEMPORARY PAVEMENT MARKING LEGENDS 
EXISTING PAVEMENT MARKINGS 
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7TH AVE 


WOOD ST CONSTR B 
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pare | [HILTON 


FIFTH AVE CONSTR B 


415— 


MELLON 
SQUARE 
GARAGE 


ST CONSTR B 


“SMITHFIELD 


UNION 
TRUST 
BLDG 


GRANT ST CONSTR 8 
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COURT 7 
HOUSE J || 
-|DIAMOND ST-CONSTR 


300 FEET 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


LEGEND 
een UPTOWN PHASE 
STAGE A 
UPTOWN PHASE 
[\ stace 8 
Coy UPTOWN PHASE 
STAGE C 
UPTOWN PHASE 
[1] stace a 
UPTOWN PHASE 
CY stace B 


——s UPTOWN PHASE 
STAGE C 


DESIGNED GM 


DRAWN MRM/FJC 


CHECKED GM 


IN CHARGE JKM 


DATE 05/01/24 


SCALE 
AS SHOWN 


OAKLAND PHASE 1 
A 


STAGE 


ey OAKLAND PHASE 
STAGE A 


OAKLAND PHASE 


>) OAKLAND PHASE 1 
STAGE B STAGE B 


STAGE C 


Co OAKLAND PHASE 1 
STAGE D 


OAKLAND PHASE 1 


QAKLAND PHASE 
STAGE C 


Cc > OAKLAND PHASE 
STAGE D 
—_—- i R= 
SHEET BREAK 
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LEGEND 
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TRAFFIC 


CONTROL 
DEVICE 


TABULATION OF TRAFFIC CONTROL 


ITEMS IN MAINTENANCE 


AND 


PROT 


ECTION OF TRAFFIC 


DESCRIPTION 


DURING CONSTRUCTION, 


LUMP SUM, ITEM 01881. 001 


( FOR 


INFORMATION ONLY) 


UPTOWN S 
FI 


ECTION - 


FTH AVE 


OAKLAND SECTION - 
FIFTH AVE 


OAKLAND SECT 
FORBES A 


ION - 
VE 


UPTOWN SECTION - 


FORBES AVE 


PHASE 1A 
PHASE 1B 
PHASE 1C 


PHASE 2B 


SUBSTAGE 
PHASE 2B 
PHASE 2C 
PHASE 1A 


PHASE 1B 
PHASE 1C 
PHASE 1D 
PHASE 2A 
SUBSTAGE 
PHASE 2B 


PHASE 2C 


SUBSTAGE 
PHASE 2C 


PHASE 2D 
SUBSTAGE 


PHASE 2D 
PHASE 1A 


PHASE 1D 
PHASE 1A 


PHASE 1B 
PHASE 1C 


SUBSTAGE 
PHASE 2A 


SUBSTAGE 
PHASE 2B 
PHASE 2C 
SUBSTAGE 
PHASE 2C 


MINIMUM 
QUANTITY 
REQUIRED 


G20-2 


END ROAD WORK 


[o) 


Ww 
fo} 


R3-1 


NO RIGHT TURN 


R3-2 


NO LEFT TURN 


R3-7L 


LEFT LANE MUST TURN LEFT 


R3-7R 


RIGHT LANE MUST TURN RIGHT 


R3-7-1R 


ALL TRAFFIC MUST TURN RIGHT 


R3-8A( L-SR) 


LANE USE 


R3-8B (S-S-R) 


LANE USE (3 LANES) 


R3-8B (LS-S-R 


LANE USE (3 LANES) 


R3-8B (L-S-SR) 


LANE USE (3 LANES) 


R3-11E 


RIGHT LANE BUSES ONLY 


R3-12G 


BUS LANE ENDS 


R4-8 


KEEP LEFT SIGN 


R4-11 


BICYCLES MAY USE FULL LANE 


R4-101 


LEFT LANE NO BUSES 


NM) —a)/—a |B WwW) ) a) a M| WIM) aH |My, oO 


R9-9 


SIDEWALK CLOSED 


R9-10 


SIDEWALK CLOSED USE OTHER SIDE 


R9-11A 


SIDEWALK CLOSED CROSS HERE LEFT 


R9-11A 


SIDEWALK CLOSED CROSS HERE RIGHT 


R11-2 


ROAD CLOSED 


DK | OC | HC | OK | OK | OK | OK | OK] OK | OK | OK] DK | OK | OK | OK | OK | OK | OK | OK 


W1-4BR 
( 4-LANE) 


FOUR LANE RIGHT REVERSE CURVE 


W1-3BL 
(3-LANE) 


THREE LANE LEFT REVERSE CURVE 


W1-3BL 
(3-LANE) 


THREE LANE LEFT REVERSE CURVE 


W1-3BR 
(3-LANE) 


THREE LANE RIGHT REVERSE CURVE 


W1-4BL 


TWO LANE LEFT REVERSE CURVE 


W1-4BR 


TWO LANE RIGHT REVERSE CURVE 


W1-4R 


RIGHT REVERSE CURVE 


Wt-4L 


LEFT REVERSE CURVE 


Wi-4R 


RIGHT REVERSE CURVE 


W4-2R 


MERGE LEFT 
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ECTION OF 
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TRAFFIC 
CONTROL 
DEVICE 


DESCRIPTION 


UPTOWN SECTION - 
FIFTH AVE 


OAKLAND SECTION - 
FIFTH AVE 


FORBES AVE 


OAKLAND SECTION - 


UPTOWN SECTION - 
FORBES AVE 


PHASE 1A 
PHASE 1B 
PHASE 1C 


PHASE 2B 


SUBSTAGE 
PHASE 2B 
PHASE 2C 
PHASE 1A 


PHASE 1B 
PHASE 1C 
PHASE 1D 
PHASE 2A 
SUBSTAGE 
PHASE 2B 


PHASE 2C 


SUBSTAGE 
PHASE 2C 


PHASE 2D 
SUBSTAGE 
PHASE 2D 
PHASE 1A 


PHASE 1D 
PHASE 1A 


PHASE 1B 
PHASE 1C 


SUBSTAGE 
PHASE 2A 


SUBSTAGE 
PHASE 2B 
PHASE 2C 
SUBSTAGE 
PHASE 2C 


MINIMUM 
QUANTITY 
REQUIRED 


W5-4-1 


LANES NARROW 


W5-5 


LANES SHIFT 


Wi1-2 


PEDESTRIAN 


W16-7P 


DIAGONAL DOWNWARD POINTING ARROW 
PLAQUE 


W16-9P 


AHEAD PLAQUE 


wi6-101 


SHARE THE ROAD 


W16-102P 


CONSPICUITY PLAQUE 


w20-1 


ROAD WORK ---- 


Ww20-4 


ONE LANE ROAD 


W20-5R 


RIGHT LANE CLOSED 


W20-7 


FLAGGER 


W30-1-6 


DISTANCE ( AHEAD) ( PANEL) 


SIDEWALK CLOSED AT ACTA PROGRAM 
CENTER CROSS HERE LEFT 


TEMPORARY BUS STOP SIGNS 


TYPE B FLASHING LIGHT 


TYPE C LIGHT 


CHANNELIZING DEVICE 


ARROW PANEL 


TYPE III BARRICADE 


PEDESTRIAN MOBILTY BRIDGE 


TEMPORARY SIGN POST 


COVER EXISTING OVERHEAD AND 
POLE MOUNTED SIGNS OR SIGNAL 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - UPTOWN SECTION - FIFTH AVE 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 


RBORNE LEGEND, 


X 3/-7* 


TEMPORARY BARRIER END 
X 3’ -7 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 


ONLY", 8/-0% 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 
RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 
PAVEMENT MARKING LEGEND 

PAINT & BEADS, YELLOW 
MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


20’ -0" 
TIMING MODIFICATIONS 


PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"RIGHT ARROW" 12’-0" 


PAINT & BEAD, WHITE 
"LEFT ARROW" 127-0" 


ATTENUATING DEVICE 


TRANSITION 
BARRIER 
RESET 
TRANSITION 
OFFICER 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*| CONSTRUCTION FENCE, CHAIN LINK 
*| TEMPORARY IMPACT ATTENUATING 

*| RESET TEMPORARY CONCRETE 

*| OFF-DUTY UNIFORMED POLICE 

*|4" STANDARD PAVEMENT MARKINGS , 
*l16" STANDARD PAVEMENT MARKINGS , 
*|!8" STANDARD PAVEMENT MARKINGS, 
“|WHITE WATERBORNE LEGEND, 

*| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


81. 
2 
1881. = 
014 |ADDITIONAL TRAFFIC CONTROL 


O11 
EACH 
001 


Ls 
002 
003 
001 
002 
003 
004 
LF 
005 
006 
01796. 
001 
DOLLA 
001 

002" 
002 
LF 
003 
01881 
004 
005 
006 
007 
008 
01881 
010 
EACH 
01881 


WwW 
Ww 
fo} 
fo} 
fo} 
fo} 


ENTIRE PROJECT 


PHASE 1 - STAGE A 


SIXTH AVE TO WASHINGTON PL T 430+00. 440+50. 00 


WASHINGTON PL TO STEVENSON ST T 440+50. 453+00. 00 
STEVENSON ST TO PRIDE ST 453+00. 456+75. 00 
PHASE 1 - STAGE B 


PRIDE ST TO VINE ST al: 456+75. 459+75. 00 


VINE ST TO DINWIDDIE ST T. 459+75. 468+75. 00 


DINWIDDIE ST TO WYANDOTTE ST iT; 468+75. 478+00. 00 


PHASE 1 - STAGE C 


WYANDOTTE ST TO MOULTRIE ST T 478+00. 487+00. 00 


MOULTRIE ST TO KIRKPATRICK ST T 487+00. 491+50. 00 


KIKPATRICK TO END OF WORK AREA T 491+50. 496+50. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - UPTOWN SECTION - FIFTH AVE 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7% 


TEMPORARY BARRIER END 
X 3’ -7 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 


ONLY", 8/-0% 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 
RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 
PAINT & BEADS, YELLOW 
MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


20’ -0" 
TIMING MODIFICATIONS 


PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"RIGHT ARROW" 12’-0" 


ATTENUATING DEVICE 
"LEFT ARROW" 12’-0" 


TRANSITION 
BARRIER 
RESET 
TRANSITION 
OFFICER 
ADDITIONAL 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*| CONSTRUCTION FENCE, CHAIN LINK 
*| TEMPORARY IMPACT ATTENUATING 

*| RESET TEMPORARY CONCRETE 

*| PAVEMENT MARKING LEGEND 

*| OFF-DUTY UNIFORMED POLICE 

*|4" STANDARD PAVEMENT MARKINGS , 
*l16" STANDARD PAVEMENT MARKINGS , 
“|WHITE WATERBORNE LEGEND, 

“| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


0045 |8" STANDARD PAVEMENT MARKINGS, 
81. 
(e) 


1 

0 
O11 
001 


LS 
002 
003 
001 

01795 
002 
003 
004 

LF 
005 
006 
001 
001 
002 
001 
002 
LF 

01881 
003 

LF 

01881 
004 


01881 
006 
007 
008 

01881 
010 

EACH 

01881 

O11 
EACH 

01881 

009 
8 
1 


0 


PHASE 2 - STAGE A 


DIAMOND TO CHATHAM SQ 435+00. 440+50. 00 
CHATHAM SQ TO MAGEE ST 440+50. 448+00. 00 
MAGEE ST TO STEVENSON ST T 448+00. 453+00. 00 


STEVENSON ST TO PRIDE ST aT: 453+00. 456+75. 00 
PHASE 2 - STAGE B 


PRIDE ST TO MARION ST 456+75. 459+50. 00 
MARION ST TO VAN BRAAM ST af 459+50. 463+75. 00 


VAN BRAAM ST TO MILTENBERGER ST T 463+75. 467+00. 00 


MILTENBERGER ST TO GIST ST I; 467+00. 472+50. 00 


GIST ST TO JUMONVILLE ST T 472+50. 477+50. 00 


PHASE 2 - STAGE B 


PRIDE ST TO MARION ST T 456+75. 00 459+50. 00 


MARION ST TO VAN BRAAM ST T 459+50. 00 463+75. 00 


"michae!. megarry" 


OPERATOR? 


VAN BRAAM ST TO MILTENBERGER ST T 463+75. 00 467+00. 00 
MILTENBERGER ST TO GIST ST T 467+00. 00 472+50. 00 
GIST ST TO JUMONVILLE ST Ty 472+50. 00 477+50. 00 


PHASE 2 - STAGE C 


JUMONVILLE ST TO SENCA ST T 477+50. 00 482+50. 00 


SENCA ST TO MOULTRIE ST 482+50. 00 486+50. 00 
MOULTRIE ST TO BIRMINGHAM BRIDGE 486+50. 00 491+50. 00 
BIRMINGHAM BRIDGE TO END OF WORK AREA 491+50. 00 496+50. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - OAKLAND SECTION - FIFTH AVE 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7% 


TEMPORARY BARRIER END 
X 3’ -7% 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 
RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 

PAINT & BEADS, YELLOW 

6" STANDARD PAVEMENT MARKINGS , 
PAINT & BEAD, WHITE 

MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


ATTENUATING DEVICE 
PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"LEFT ARROW" 12/-0" 
"RIGHT ARROW" 12/-0" 
20’ -0" 

TIMING MODIFICATIONS 


TRANSITION 
BARRIER 
RESET 
TRANSITION 
OFFICER 
ADDITIONAL 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*) CONSTRUCTION FENCE, CHAIN LINK 
*) TEMPORARY IMPACT ATTENUATING 

*) RESET TEMPORARY CONCRETE 

*) PAVEMENT MARKING LEGEND 

*) OFF-DUTY UNIFORMED POLICE 

*)4" STANDARD PAVEMENT MARKINGS , 
*)8" STANDARD PAVEMENT MARKINGS , 
"|WHITE WATERBORNE LEGEND, 

*| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


1881. 
010 
O11 
001 


LS 
002 
01784 
003 
001 
002 
003 
LF 
01795 
005 
006 
001 
001 
002 
001 
002 
LF 
01881. 
004 
005 
LF 
006 
007 
008 
01881 
010 
EACH 
01881 
O11 
EACH 
01881 
009 
8 
1 


0 


PHASE 1 - STAGE A 


KIRKPATRICK ST TO ALLIES RAMP 491+00.00 TO 510+00. 00 
PHASE 1 - STAGE B 


ALLIES RAMP TO ROBINSON ST T 510+00.00 TO 515+00. 00 
ROBINSON ST TO CHESTERFIELD RD rT: 515+00.00 TO 527+00. 00 
PHASE 1 - STAGE C 


CRAFT AVE TO CHESTERFIELD RD 518+50. OOTO 527+00. 00 

CHESTERFIELD RD TO DARRAGH ST af 527+00.00 TO 533+25. 00 
DARRAGH ST TO LOTHROP ST T 533+25.00 TO 536+25. 00 
LOTHROP ST TO DE SOSTO ST T 536+25.00 TO 542+00. 00 


DE SOTO ST TO BOUQUET ST T 542+00.00 TO 543+50. 00 


BOUQUET ST TO THACKERAY AVE T 543450. 00 TO 547+00. 00 


PHASE 1 - STAGE D 


THACKERAY AVE TO UNIVERSITY PL T 547+00. 00 550+50. 00 


"michae!. megarry" 


OPERATOR? 


UNIVERSITY PL TO BIGELOW BLVD T 550+50. 00 553+75. 00 
BIGELOW BLVD TO LYTON AVE T 553+75. 00 557+00. 00 
LYTON AVE TO TENNYSON AVE T 557+00. 00 560+00. 00 


TENNYSON AVE TO RUSKIN AVE T; 560+00. 00 563+00. 00 


RUSKIN AVE TO BELLEFIELD AVE T 563+00. 00 565+00. 00 


BELLEFIELD AVE TO DITHRIDGE ST 565+00. 00 569+00. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - OAKLAND SECTION - FIFTH AVE 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7% 


TEMPORARY BARRIER END 
X 3’ -7 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND, 
TE WATERBORNE LEGEND, 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 

RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 

PAINT & BEADS, YELLOW 

4" STANDARD PAVEMENT MARKINGS, 
PAINT & BEAD, WHITE 

MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


TRANSITION 
BARRIER 

ATTENUATING DEVICE 
RESET 

TRANSITION 

OFFICER 

PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"LEFT ARROW" 12/-0" 
"RIGHT ARROW" 12/-0" 
20’ -0" 

ADDITIONAL 
ADDITIONAL 
ADDITIONAL 

TIMING MODIFICATIONS 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*) CONSTRUCTION FENCE, CHAIN LINK 
*) TEMPORARY IMPACT ATTENUATING 

*) RESET TEMPORARY CONCRETE 

*) PAVEMENT MARKING LEGEND 

*) OFF-DUTY UNIFORMED POLICE 

*)6" STANDARD PAVEMENT MARKINGS , 
*)8" STANDARD PAVEMENT MARKINGS , 
"|WHITE WATERBORNE LEGEND, 

*| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


1881. 
010 
O11 
001 


Ls 
002 
003 
001 

01795 
002 
003 

LF 

01795 
005 
006 
001 
001 
002 
001 
002 
LF 
003 ° 
LF 

01881 
004 
005 
006 
007 
008 

01881 

010 
EACH 
01881 
O11 
EACH 
01881 
009 
8 
1 


0 


PHASE 2 - STAGE A 


BIRMINGHAM BRIDGE TO ALLIES RAMPS 491+50. 510+00. 00 


PHASE 2 - STAGE B 


ALLIES RAMPS TO CRAFT AVE 510+00. 518+50. 00 


CRAFT AVE TO HALKET ST 518+50. 526+00. 00 


CRAFT TO END OF WORK AREA 526+00. 528+50. 00 
PHASE 2 - SUBSTAGE 2B 


ALLIES RAMPS TO CRAFT AVE 510+00. 518+50. 00 


CRAFT AVE TO HALKET ST 518+50. 526+00. 00 


CRAFT TO END OF WORK AREA 526+00. 528+50. 00 


PHASE 2 - STAGE C 


HALKET ST TO MCKEE PL T 526+00. 532+75. 00 


MCKEE PL TO MEYRAN AVE T 532+75. 537+00. 00 


MEYRAN AVE TO ATWOOD ST T 537+00. 539+50. 00 


"michae!. megarry" 
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ATWOOD ST TO OAKLAND AVE T 539+50. 542+00. 00 


OAKLAND AVE TO BOUQUET ST T 542+00. 543+50. 00 
PHASE 2 - SUBSTAGE 2C 


HALKET ST TO MCKEE PL 526+00. 532+75. 00 


MCKEE PL TO MEYRAN AVE 532+75. 537+00. 00 


MEYRAN AVE TO ATWOOD ST 537+00. 539+50. 00 


ATWOOD ST TO OAKLAND AVE 539+50. 542+00. 00 


OAKLAND AVE TO BOUQUET ST 542+00. 543+50. 00 
PHASE 2 - STAGE D 


BOUQUET ST TO BIGELOW BLVD 543+50. 554+00. 00 
BIGELOW BLVD TO BELLEFIELD AVE 554+00. 565+00. 00 
PHASE 2 - SUBSTAGE 2D 


BOUQUET ST TO BIGELOW BLVD 543+50. 554+00. 00 


BIGELOW BLVD TO BELLEFIELD AVE 554+00. 565+00. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - UPTOWN SECTION - FORBES AV 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7% 


TEMPORARY BARRIER END 
X 3’ -7% 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 


ONLY", 8/-0% 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 
RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 
PAINT & BEADS, YELLOW 
MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


20’ -0" 
TIMING MODIFICATIONS 


PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"RIGHT ARROW" 12’-0" 


TRANSITION 

BARRIER 
ATTENUATING DEVICE 
RESET 

TRANSITION 

OFFICER 

"LEFT ARROW" 12’-0" 
ADDITIONAL 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*) CONSTRUCTION FENCE, CHAIN LINK 
*) TEMPORARY IMPACT ATTENUATING 

*) RESET TEMPORARY CONCRETE 

*) PAVEMENT MARKING LEGEND 

*) OFF-DUTY UNIFORMED POLICE 

*)4" STANDARD PAVEMENT MARKINGS , 
*)6" STANDARD PAVEMENT MARKINGS , 
*)8" STANDARD PAVEMENT MARKINGS , 
"|WHITE WATERBORNE LEGEND, 

*| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


LS 
002 
003 
001 
002 
003 
004 
LF 

1881. 
010 
O11 
001 


005 
006 
001 
002 
001 
002 
LF 
003 
01881 
004 
005 
006 
007 
008 
01881 
010 
EACH 
01881 
O11 
EACH 
01881 
009 
8 
1 


0 


PHASE 1 - STAGE A 
GIST ST TO JUMONVILLE ST 161+00. 166+25. 00 


JUMONVILLE ST TO SENECA ST 166+25. 171+25. 00 


SENECA ST TO MOULTRIE ST T 171+25. 175+25. 00 


MOULTRIE ST TO BIRMINGHAM BRIDGE T 175+25. 181+00. 00 
PHASE 1 - STAGE B 
STEVENSON ST TO PRIDE ST 141475. 145+75. 00 


PRIDE ST TO MARION ST iT: 145+75. 148+25. 00 


MARION ST TO VAN BRAAM ST T 148425. 152+50. 00 


VAN BRAAM ST TO MILTENBERGER ST mE 152+50. 156+00. 00 


MILTENBERGER ST TO GIST ST T 156+00. 161+25. 00 


GIST ST TO JUMONVILLE ST T 161+25. 166+25. 00 


JUMONVILLE ST TO SENECA ST T 166+25. 171+00. 00 


PHASE 1 - STAGE C 


"michael. megarry" 


OPERATOR? 


CROSSTOWN BLVD TO BOYD ST T 117+00. 00 122+75. 00 
BOYD ST TO ARMSTRONG TUNNEL T 122+75. 00 126+50. 00 


ARMSTRONG TUNNEL TO CHATHAM SQUARE T. 126+50. 00 129+25. 00 


CHATHAM SQUARE TO MAGEE ST Tk 129425. 00 136+75. 00 


MAGEE ST TO STEVENSON ST T 136+75. 00 141+75. 00 


STEVENSON ST TO PRIDE ST 141+75. 00 145+75. 00 


PRIDE ST TO MARION ST 145+75. 00 148+25. 00 


MARION ST TO VAN BRAAM ST 148425. 00 152+50. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS - UPTOWN SECTION - FORBES AV 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7% 


TEMPORARY BARRIER END 
X 3’ -7 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 


ONLY", 8/-0% 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 
RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
ATTENUATING DEVICES 

PAVEMENT MARKING REMOVAL 

PAINT & BEADS, YELLOW 

6" STANDARD PAVEMENT MARKINGS , 
PAINT & BEAD, WHITE 

MARKINGS, PAINT & BEAD, WHITE 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


20’ -0" 
TIMING MODIFICATIONS 


TRANSITION 

BARRIER 

ATTENUATING DEVICE 
RESET 

TRANSITION 

OFFICER 

PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"LEFT ARROW" 12’-0" 
"RIGHT ARROW" 12’-0" 
ADDITIONAL 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*) CONSTRUCTION FENCE, CHAIN LINK 
*) TEMPORARY IMPACT ATTENUATING 

*) RESET TEMPORARY CONCRETE 

*) PAVEMENT MARKING LEGEND 

*) OFF-DUTY UNIFORMED POLICE 

“)4" STANDARD PAVEMENT MARKINGS , 
*)8" STANDARD PAVEMENT MARKINGS , 
"|WHITE WATERBORNE LEGEND, 

*| TEMPORARY TRAFFIC SIGNAL 


*| TEMPORARY BARRIER END 
*| RESET TEMPORARY IMPACT 


°| WHITE WAT 


*) WH 
*| WHI 


1881. 
010 
O11 
001 


LS 
002 
003 
001 
002 
003 
004 
LF 
005 
006 
001 
001 
002 
001 
002 
LF 
003 
01881. 
004 
005 
006 
007 
008 
01881 
010 
EACH 
01881 
O11 
EACH 
01881 
009 
8 
1 


0 


PHASE 2A - SUBSTAGE 1 
GIST ST TO JUMONVILLE ST 161+00. 166+25. 00 
JUMONVILLE ST TO SENECA ST 166+25. 171+25. 00 


SENECA ST TO MOULTRIE ST T 171+25. 175+25. 00 


MOULTRIE ST TO BIRMINGHAM BRIDGE T 175+25. 181+00. 00 


PHASE 2A SUBPHASE 2 


JUMONVILLE ST TO SENECA ST 166425. 171+25. 00 


SENECA ST TO MOULTRIE ST T 171425. 175+25. 00 


PHASE 2B SUBPHASE 1 


STEVENSON ST TO PRIDE ST iT; 141+50. 145+75. 00 


PRIDE ST TO MARION ST T 145+75. 148425. 00 


MARION ST TO VAN BRAAM ST T 148+25. 152+50. 00 


VAN BRAAM ST TO MILTENBERGER ST T 152+50. 156+00. 00 


MILTENBERGER ST TO GIST ST T 156+00. 161+25. 00 


"michael. mcgarry" 
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GIST ST TO JUMONVILLE ST Ts 161425. 166+50. 00 
PHASE 2B SUBPHASE 2 


PRIDE ST TO MARION ST T, 145+75. 148+25. 00 


MARION ST TO VAN BRAAM ST T 148+25. 152+50. 00 


VAN BRAAM ST TO MILTENBERGER ST T 152+50. 156+00. 00 


MILTENBERGER ST TO GIST ST 156+00. 161+25. 00 
GIST ST TO JUMONVILLE ST 161+25. 166+50. 00 
PHASE 2 - STAGE C 


CROSSTOWN BLVD TO BOYD ST 120+00. 122+75. 00 
BOYD ST TO ARMSTRONG TUNNEL 122+75. 126+50. 00 
ARMSTRONG TUNNEL TO CHATHAM SQUARE 126+50. 129+25. 00 
CHATHAM SQUARE TO MAGEE ST 129+25. 136+75. 00 
MAGEE ST TO STEVENSON ST 136+75. 141+75. 00 
STEVENSON ST TO PRIDE ST 141+50. 145+75. 00 
PRIDE ST TO MARION ST 145+75. 148+25. 00 
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TABULATION OF TRAFFIC CONTROL ITEMS IN MAINTENANCE AND PROTECTION OF TRAFFIC DURING CONSTRUCTION, 
SEPARATE PAY ITEMS OAKLAND SECTION - FORBES AV 


X 37-0" 
x 3-0" 


REMARKS STATION 


TYPE B LIGHTS 
TYPE C LIGHTS 
TRAFFIC CONTROL 


RBORNE LEGEND, 


X 3/-7* 


TEMPORARY BARRIER END 
X 3’ -7 


STANDARD PAVEMENT 


TE WATERBORNE LEGEND , 
TE WATERBORNE LEGEND, 


ONLY", 8/-0% 
TE WATERBORNE LEGEND, 


MAINTENANCE AND PROTECTION OF 
PEDESTRIAN AND BICYCLE TRAFFIC 
MESH ON PORTABLE SUPPORT 

RESET CONSTRUCTION FENCE 
TEMPORARY CONCRETE BARRIER 
REPAIR TEMPORARY IMPACT 
PAVEMENT MARKING REMOVAL 

4" STANDARD PAVEMENT MARKINGS, 
PAINT & BEADS, YELLOW 
MARKINGS, PAINT & BEAD, WHITE 


ATTENUATING DEVICES 
*THRU AND RIGHT ARROW", 


20’ -0" 
*THRU AND LEFT ARROW", 


20’ -0" 
TIMING MODIFICATIONS 


TRANSITION 

BARRIER 

ATTENUATING DEVICE 
RESET 

TRANSITION 

OFFICER 

PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
PAINT & BEAD, WHITE 
"LEFT ARROW" 12’-0" 
"RIGHT ARROW" 12’-0" 
ADDITIONAL 
ADDITIONAL 
ADDITIONAL 


*)4" STANDARD PAVEMENT MARKINGS , 
24" 


*) CONSTRUCTION FENCE, CHAIN LINK 
*) TEMPORARY IMPACT ATTENUATING 

*) RESET TEMPORARY CONCRETE 

*) PAVEMENT MARKING LEGEND 

*) OFF-DUTY UNIFORMED POLICE 

*)6" STANDARD PAVEMENT MARKINGS , 
*)8" STANDARD PAVEMENT MARKINGS , 
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PHASE 1 - STAGE A 


MID BLOCK CROSSING TO BIGELOW BLVD 240+00. 244+50. 00 
BIGELOW BLVD TO SCHENLEY DRIVE EXT 244+50. 250+00. 00 
PHASE 1 - STAGE B 


OAKLAND AVE TO BOUQUET ST T 233+00. 235+25. 00 
BOUQUET ST TO MID BLOCK CROSSING 235425. 240+00. 00 

PHASE 1 - STAGE C 
COLTART AVE TO MCKEE PL T 220425. 223+75. 00 


MCKEE PL TO SEMPLE ST TE 223+75. 226+00. 00 


PHASE 1 - STAGE D 


MCDEVITT PL TO CRAFT AVE T 206+25. 209+60. 00 


CRAFT AVE TO HALKET ST T 209+60. 217+00. 00 


HALKET ST TO COLTART AVE T 217+00. 220+25. 00 
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OPERATOR? 


i DESIGNED. - — JRRH PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM [4] GANNETT FLEMING RIE a ie a ee tte COUNTY 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 U.S. DEPARTMENT OF 


Gulf Tower Suite 400 INCHARGE: _ 7 GEC MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
707 Grant Street 730 Holiday Drive indanwassrensronaronsct] CONSTRUCTION) fowe —— ssouze TABULATION SHEET 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


; DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i ; AS SHOWN 
Pittsburgh, PA 15219 SANGIGNE COUNTY, PENNSYLVANIA Port Authority GATE 


FILE PATH? c# \pwwor 


1204210 AM 


BIRMINGHAM BRIDGE) 


OTHER AREAS TO CONSIDER? SIXTH AVENUE IN DOWNTO 
FORBES AVENUE IN UPTOWN 


PHASE 1 STAGE A (PHASE 1A) 


PRIOR TO BEGINNING PHASE 1A, PLACE U 
FEATURES ( INLET BOXES, PIPES, MANHOL 
UPGRADES, ELECTRICAL SERVICES, CONDU 
BACKFILL_TO GRADE WITH TEMPORARY PAV 
THE PHASE 1A DRAWINGS AS BEING COMPL 
WORK DURING ALLOWABLE WORKING HOURS. 
IN ACCORDANCE WITH PATA FIGURES 101, 
109, 110, 126, 128, 129, AND 130 OR 

AUTHORITY REPRESENTATIVE. 


MAINTAIN TWO 11-FOOT LANES ALONG THE 
LINE AS INDICATED. CLOSE NORTH SIDE 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPO 
AS SHOWN. _PLACE TEMPORARY SIGNAGE, 

MARKINGS , TEMPORARY BARRIER, ATTENUA 
CHANNELIZING DEVICES AND BARRIER END 


MAINTAIN ACCESS TO ALL BUSINESSES AN 
TIMES. PLACE TEMPORARY PEDESTRIAN B 
BREAKS IN BARRIER AND FENCING TO MAI 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMP 
Sint eau AS SHOWN. IN PHASE 1A, 


- DIAMOND ST 
- WASHINGTON PL 
- MAGEE ST 

- STEVENSON ST 


REMOVE EXISTING CURB AND SIDEWALK AN 
NORTH SIDEWALK AND STATIONS BETWEEN 
456+75. THIS WORK INCLUDES INSTALLA 


PLOTTED? 3/22/2024 


SIDEWALK, CURB, PAVEMENT ADJUSTMENTS, 


PADS, LANDSCAPING, SIGNING, TRAFFIC 

JUNCTION BOXES, CONDUITS, AND EQUIPM 
SUPPORTS AND EQUIPMENT, AND OTHER IT 
CONSTRUCTION PLANS. STATIONS INCLUD 


- UPTOWN WEST STATION 
- PRIDE ST STATION 


HOURS MAINTAIN TRAFFIC IN ACCORDANCE 
101, 107, 109, 110, 126, 128, 129, 1 
THE CONTRACT DOCUEMTS, OR AS DIRECTE 
REPRESENTATIVE TO REMOVE PORTIONS OF 
SIDEWALK AND CONSTRUCT / INSTALL NEW 
RIVEWAY APRONS, MINOR CURB / SIDEWA 


EGIN THE PLACEMENT OF UNDERGROUND D 
INLET BOXES, PIPES, MANHOLES) , WATE 
LECTRICAL SERVICES, CONDUIT DUCTBAN 
RADE WITH TEMPORARY PAVEMENT AS SHO 
RAWINGS AS BEING COMPLETED WORK. CO 
LLOWABLE WORKING HOURS. MAINTAIN T 


28, 129, AND 130 OR AS DIRECTED BY 
EPRESENTATIVE. 


LACE THE PHASE 2A TRAFFIC CONTROL _T 
ARKINGS FROM STATIONS 433+00 TO 454 
ITH PHASE 2A PLAN SHEETS. MAINTAIN 
O-FOOT LANES ALONG THE PROPOSED NOR 
THERWISE INDICATED AND PLACE CHANNE 
PACED AT A 25 FOOT INTERVAL WHERE 
HOWN UNTIL WORK ASSOCIATED WITH PHA 


YNNO+==E0 D—-=rP00OM~w VO 


PHASE 1 STAGE B (PHASE 1B 


PRIOR TO BEGINNING PHASE_1B, COMPLET 
UNDERGROUND DRAINAGE FEATURES ( INLET 
MANHOLES) , WATERLINE UPGRADES, ELECT 
CONDUIT DUCTBANKS, AND BACKFILL TO G 
PAVEMENT AS SHOWN IN THE PHASE 1B DR 
COMPLETED WORK. COMPLETE WORK DURIN 
yee MAINTAIN TRAFFIC IN ACCORDAN 
9 
AS BIRECTED BY THE AUTHORITY REPRESE 


MAINTAIN TWO 11-FOOT LANES ALONG THE 
LINE AS INDICATED. CLOSE NORTH SIDE 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPO 
AS SHOWN. PLACE TEMPORARY SIGNAGE, 

MARKINGS, TEMPORARY BARRIER, ATTENUA 
CHANNELIZING DEVICES AND BARRIER END 


A=COM 


Gulf Tower 


"michae!.megarry" 


USING SHORT-TERM OPERATIONS DURING AL 


ITH PATA FIGURES 101, 102, 106, 107, 


TRICAL SERVI 


UPTOWN SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE 
AREA: FIFTH AVENUE (SIXTH AVENUE TO KIRKPATRICK STREET 7 


WN , 


NDERGROUND DRAINAGE 

ES) , WATERLINE 

IT DUCTBANKS, AND 

EMENT AS SHOWN ON 

ETED WORK. COMPLETE 
MAINTAIN TRAFFIC 
102, 106, 107 

AS DIRECTED BY THE 


EXISTING SOUTH CURB 
WALK AND DIVERT 

RARY PEDESTRIAN PATH 
TEMPORARY PAVEMENT 
TORS, FENCING, 
SECTIONS AS SHOWN. 


D RESIDENCES AT ALL 
RIDGES AND PROVIDE 
NTAIN DRIVEWAY 


ACTED BY 
THESE STOPS 


D_ CONSTRUCT THE 
STATIONS 434+00 TO 
TION OF ALL 
DRAINAGE , STATION 
SIGNAL SUPPORTS, 
ENT, LIGHTING 

EMS AS SHOWN ON THE 
ED IN THIS WORK ARE# 


LOWABLE WORK ING 
WITH PATA FIGURES 
30, AS SPECIFIED IN 
D B Y THE AUTHORITY 
EXISTING CURB AND 
CURB RAMPS , 

LK SECTIONS. 


RAINAGE FEATURES 
RLINE UPGRADES , 

KS, AND BACKFILL TO 
WN ON THE PHASE 1B 
MPLETE WORK DURING 
RAFFIC IN ACCORDANCE 
109, 110, 126, 

THE AUTHORITY 


EMPORARY PAVEMENT 
+75 IN ACCORDANCE 

A MINIMUM OF TWO 
TH CURB LINE UNLESS 
LIZING DEVICES 
TEMPORARY BARRIER IS 
SE 2A BEGINS. 


E THE PLACEMENT OF 
BOXES , Garaee 


S» 
RADE WITH TEMPORARY 
AWINGS AS BEING 
G ALLOWABLE WORKING 
CE WITH PAT 
9, AND 130 OR 
NTATIVE. 


EXISTING SOUTH CURB 
WALK AND DIVERT 
RARY PEDESTRIAN PATH 
TEMPORARY PAVEMENT 
TORS , FENCING, 

SECTIONS AS SHOWN. 


PHASE 1 


PHASE 1 


STAGE B (PHASE 1B) , CONT'D 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION AS SHOWN. IN PHASE 1B, THESE STOPS 
INCLUDE? 


- PRIDE ST 

- VAN BRAAM ST 
- DINWIDDIE ST 
- GIST ST 


REMOVE EXISTING CURB _AND SIDEWALK AND CONSTRUCT THE 
NORTH SIDEWALK AND STATIONS BETWEEN STATIONS 456+75 TO 
475+60. THIS WORK INCLUDES INSTALLATION OF ALL 
SIDEWALK , CURB, PAVEMENT ADJUSTMENTS, DRAINAGE, STATION 
PADS , LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS, 
JUNCTION BOXES, CONDUITS, AND EQUIPMENT, LIGHTING 
SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE 
CONSTRUCTION PLANS. STATIONS INCLUDED IN THIS WORK ARE® 
- UPTOWN CENTRAL STATION 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
HOURS MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 
101, 107, 109, 110, 126, 128, 129, 130, AS SPECIFIED IN 
THE “CONTRACT BOCUEMTS , 6R_AS DIRECTED B Y THE AUTHORITY 
REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 
SIDEWALK AND CONSTRUCT / INSTALL NEW CURB RAMPS, 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


EGIN_ THE PLACEMENT OF UNDERGROUND DRAINAGE FEATURES 
INLET BOXES, PIPES, MANHOLES) , WATERLINE UPGRADES, 
LECTRICAL SERVICES, CONDUIT DUCTBANKS , AND BACKE ILL io 
RADE WITH TEMPORARY PAVEMENT AS SHOWN ON THE PHASE 
RAWINGS AS COMPLETED WORK. COMPLETE WORK DURING 
LLOWABLE WORKING HOURS. MAINTAIN T 
CCORDANCE WITH PATA FIGURES 101, T, 109, 
ioe 126, 128, 129, AND 130 OR AS DIRECTED BY THE 
UTHORITY REPRESENTATIVE. 


LACE THE PHASE 2B TRAFFIC CONTROL_TEMPORARY PAVEMENT 
RKINGS FROM STATIONS 454+75 TO 473+50 IN ACCORDANCE 
TH PHASE 2B PLAN SHEETS. MAINTAIN TWO 10-FOOT LANES 
ONG THE PROPOSED NORTH CURB LINE AS INDICATED AND 
LA 
E 
T 


A 
I 


CE CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL 
RE TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED 
H PHASE 2B BEGINS. 


=e UEzzv patent aps, PLN 


Hol 


STAGE C (PHASE 1C 


PRIOR TO BEGINNING PHASE 1C, COMPLETE THE PLACEMENT OF 
UNDERGROUND DRAINAGE FEATURES ( INLET BOXES, PIPES, 
MANHOLES) , WATERLINE UPGRADES, ELECTRICAL SERVICES, 
CONDUIT DUCTBANKS » AND BACKFILL TO GRADE WITH TEMPORARY 
PAVEMENT AS SHOWN ON THE PHASE 1C DRAWINGS AS BEING 
COMPLETED WORK. COMPLETE WORK DURING ALLOWABLE WORKING 
HOURS. MAINTAIN Tioas IN NERO nSe WITH PATA FIGURES 
H 


101, 102, 106, 107 » 110, 128, 129, AND 130 OR 
AS DIRECTED BY THE AUTHORITY "REPRESENTATIVE. 


ENSURE THE 60 DAY TEST PERIOD HAS BEEN COMPLETED AND THE 
BUS LANE OPERATIONS AL RBES AVENUE IN OAKLAND ARE 
APPROVED BY THE AUTHO IOR_ TO ESTABLISHING THE 
PHASE 1C TRAFFIC PATT ELIMINATING THE EXISTING 
CONTRAFLOW BUS LANE AL FTH AVENUE INTO OAKLAND 

THAT BEGINS AT JUMONV REET. 


TAIN TWO 11-FOOT LONG THE EXISTING SOUTH CURB 
AS INDICATED. CL RTH SIDEWALK AND DIVERT 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH 
PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT 
TEMPORARY BARRIER, ATTENUATORS, FENCING, 
CHANNELIZING DEVICES AND BARRIER END SECTIONS AS SHOWN. 


TAIN TWO 11-FOOT LANES ALONG THE EXISTING WEST CURB 
ALONG KIRKPATRICK STREET AS INDICATED. CLOSE EAST 
AND DIVERT PEDESTRIAN TRAFFIC ONTO EXISTING 
ALONG WEST CURB LINE AS SHOWN. PLACE TEMPORARY 
» TEMPORARY PAVEMENT MARKINGS, TEMPORARY 

Por en ee. CHANNELIZING DEVICES AND BARRIER END SECTIONS 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 


U.S. DEPARTMENT OF 


PHASE 1 


STAGE C (PHASE 1C) CONT’ D 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION AS SHOWN. IN PHASE 1C, THESE STOPS 
INCLUDE? 

- JUMONVILLE ST 

- SENECA ST 

- MOULTRIE ST 

- KIRKPATRICK ST 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
NORTH SIDEWALK AND STATIONS BETWEEN STATIONS 475+60 TO 
492+10. THIS WORK INCLUDES INSTALLATION OF ALL 
SIDEWALK , CURB, PAVEMENT ADJUSTMENTS, DRAINAGE, STATION 
PADS, LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS, 
JUNCTION BOXES, CONDUITS, AND EQUIPMENT, LIGHTING 
SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE 
CONSTRUCTION PLANS. 


- JUMONVILLE ST STATION 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
EAST CURB, SIDEWALK AND PAVEMENT OF KIRKPATRICK STREET 
BETWEEN STATIONS 30+20 TO 31+55. THIS WORK INCLUDES 
INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT, DRAINAGE, 
LANDSCAPING, SIGNING, AND OTHER ITEMS AS SHOWN ON THE 
CONSTRUCTION PLANS. 


COMPLETE THE PORTION OF THE PAVEMENT ALONG KIRKPATRICK 
STREET SHOWN IN THE CROSS-HATCH PATTERN UTILIZING 
SHORT-TERM PAVING OPERATIONS. COMPLETE WORK DURING 


ALLOWABLE OVERNIGHT AND WEEKEND WORKING HOURS. _MAINTAIN 


TRAFFIC IN ACCORDANCE WITH PATA FIGURES 106, 
AND 110 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
HOURS MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 
101, 107, 109, 110, 126, 128, 129, 130, AS SPECIFIED IN 
THE CONTRACT DOCUEMTS, OR AS DIRECTED B Y THE AUTHORITY 
REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 
SIDEWALK AND CONSTRUCT 7 INSTALL NEW CURB RAMPS, 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


BEGIN THE PLACEMENT OF UNDERGROUND DRAINAGE FEATURES 
(INLET BOXES, PIPES, MANHOLES) , WATERLINE UPGRADES, 
ELECTRICAL SERVICES, CONDUIT DUCTBANKS, AND BACKFILL TO 
GRADE WITH TEMPORARY PAVEMENT AS SHOWN ON THE OAKLAND 
PHASE 1A DRAWINGS AS COMPLETED WORK. COMPLETE WORK 
DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN 
ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, 
110, 126, 128, 129, AND 130 OR AS DIRECTED BY THE 
AUTHORITY REPRESENTATIVE. 


SUBSTAGE PHASE 1C 


DESIGNED 


CONTINUE MAINTAINING TWO 11-FOOT LANES ALONG THE 
EXISTING SOUTH CURB LINE AS INDICATED. CLOSE NORTH 
SIDEWALK AND DIVERT PEDESTRIAN TRAFFIC INTO 5-FOOT 
TEMPORARY PEDESTRIAN PATH AS SHOWN. PLACE TEMPORARY 
SIGNAGE, TEMPORARY PAVEMENT MARKINGS, TEMPORARY 
BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES AND 
BARRIER END SECTIONS AS SHOWN. 


MAINTAIN TWO 10-FOOT LANES ALONG THE PROPOSED EAST CURB 
LINE ALONG KIRKPATRICK STREET AS INDICATED. CLOSE WEST 
SIDEWALK AND DIVERT PEDESTRIAN TRAFFIC ONTO PROPOSED 
SIDEWALK ALONG EAST CURB LINE AS SHOWN. Pree 
TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKIN 

TEMPORARY BARRIER, CHANNELIZING DEVICES AND BARRIER END 
SECTIONS AS SHOWN.’ 


CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND 
RESIDENCES AT ALL TIMES. PLACE TEMPORARY PEDESTRIAN 
BRIDGES AND PROVIDE BREAKS IN BARRIER AND FENCING TO 
MAINTAIN DRIVEWAY ACCESS AS SHOWN IN PHASE 1C. 


CONTINUE MAINTAINING RELOCATED EXISTING PAAC BUS STOPS 
IMPACTED BY CONSTRUCTION AS SHOWN IN PHASE 1C. 


CONTINUE REMOVING EXISTING CURB AND SIDEWALK AND 

CONSTRUCT THE NORTH SIDEWALK AND STATIONS BETWEEN 

STATIONS 475+60 T THIS WORK INCLUDES 

INSTALLATION OF 

ADJUSTMENTS, DRAINAGE, STATION PADS , LANDSCAPING, 

SIGNING, TRAFFIC SIGNAL SUPPORTS, JUNCTION BOXES , 

CONDUITS, AND EQUI T, LIGHTING SUPPORTS AND 

eee at AND OT TEMS AS SHOWN ON THE CONSTRUCTION 
A 


STATIONS INCLUDED IN THIS WORK ARE# 
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OPERATOR? 


DESCRIPTION 
REVISIONS 


COUNTY, PENNSYLVANIA. AS SHOWN 


1204214 AM 


BIRMINGHAM BRIDGE) 


OTHER AREAS TO CONSIDER? SIXTH AVENUE IN DOWNTO 
FORBES AVENUE IN UPTOWN 


SUBSTAGE PHASE 1C CONT’D 


REMOVE EXISTING CURB AND SIDEWALK AN 

WEST CURB, SIDEWALK AND PAVEMENT BET 

TO 31+55. THIS WORK INCLUDES INSTAL 

SIDEWALK, CURB, PAVEMENT, DRAINAGE, 

Senn? AND OTHER ITEMS AS SHOWN ON 
ANS. 


USING SHORT-TERM OPERATIONS DURING 
HOURS MAINTAIN TRAFFIC _IN ACCORDANCE 
101, 107, 109, 110, 126, 128, 129, 1 
THE CONTRACT DOCUEMTS, OR AS DIRECTE 
REPRESENTATIVE TO REMOVE PORTIONS OF 
SIDEWALK AND CONSTRUCT 7 INSTALL NEW 
DRIVEWAY APRONS, MINOR CURB / SIDEWA 


CONTINUE WITH THE PLACEMENT OF UNDER 
FEATURES ( INLET BOXES, PIPES, MANHOL 
UPGRADES, ELECTRICAL SERVICES, CONDU 
BACKFILL TO GRADE WITH TEMPORARY PAV 
THE OAKLAND PHASE 1A DRAWINGS AS COM 
COMPLETE WORK DURING ALLOWABLE WORKI 
TRAFFIC IN ACCORDANCE WITH PATA FIGU 
107, 109, 110, 126, 128, 129, AND 13 
THE AUTHORITY REPRESENTATIVE. 


PLOTTED? 3/22/2024 


UPTOWN SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE CONT’ D 
AREA: FIFTH AVENUE (SIXTH AVENUE TO KIRKPATRICK STREET / 


WN 


D_ CONSTRUCT THE 
WEEN STATIONS 30420 
LATION OF ALL 
LANDSCAPING, 

THE CONSTRUCTION 


ALLOWABLE_WORK ING 


WITH PATA FIGURES 
30, AS SPECIFIED IN 
D_B Y_THE AUTHORITY 
EXISTING CURB AND 
CURB RAMPS , 
LK SECTIONS. 


GROUND DRAINAGE 
ES) , WATERLINE 

IT DUCTBANKS, AND 
EMENT AS SHOWN ON 
PLETED WORK. 

NG HOURS. MAINTAIN 
RES 101, 102, 106, 
O OR AS DIRECTED BY 


REMOVE PHASE 1C TRAFFIC CONTROL DEVICES AND CONTINUE TO 
MAINTAIN THE PAVEMENT MARKINGS FOR THE TWO 11-FOOT LANES 
ALONG THE PROPOSED SOUTH CURB LINE AS_ INDICATED, INSTALL 
BROKEN WHITE PAVEMENT MARKINGS FOR THE TWO 11-FOOT LANES 


ALONG THE PROPOSED NORTH CURB LINE B 
473+50 TO 480+50 AND PLACE CHANNELIZ 
AT A 25 FOOT INTERVAL WHERE _TEMPORAR 
UNTIL WORK ASSOCIATED WITH PHASE 2C 


PHASE 2 STAGE A (PHASE 2A) 


MAINTAIN TWO 10-FOOT MINIMUM LANES A 
NORTH _CURB_LINE AS_INDICATED. CLOSE 
DIVERT PEDESTRIAN TRAFFIC INTO 5-FOO 
PEDESTRIAN PATH AS SHOWN. PLACE TEM 
TEMPORARY PAVEMENT MARKINGS, TEMPORA 
ATTENUATORS, FENCING, CHANNELIZING D 
END SECTIONS AS SHOWN. 


MAINTAIN ACCESS TO ALL BUSINESSES AN 
TIMES. PLACE TEMPORARY PEDESTRIAN B 
BREAKS IN BARRIER AND FENCING TO MAI 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMP 
festa tela AS SHOWN. IN PHASE 2A, 


- DIAMOND ST 
- WASHINGTON PL 
- MAGEE ST 

- STEVENSON ST 


REMOVE EXISTING CURB AND SIDEWALK AN 
SOUTH SIDEWALK AND BIKE LANE BETWEEN 
456+75. THIS WORK INCLUDES INSTALLA 
SIDEWALK, CURB, PAVEMENT ADJUSTMENTS 
DRAINAGE, LANDSCAPING, SIGNING, TRAF 
SUPPORTS, JUNCTION BOXES CONDUITS, 

LIGHTING SUPPORTS AND EQUIPMENT ’ AND 
SHOWN ON THE CONSTRUCTION PLANS. 


HOURS MAINTAIN TRAFFIC IN ACCORDANCE 
101, 107, 109, 110, 126, 128, 129, 1 
THE ‘CONTRACT BOCUEMTS , OR AS DIRECTE 
REPRESENTATIVE TO REMOVE PORTIONS OF 
SIDEWALK AND CONSTRUCT / INSTALL NEW 
DRIVEWAY APRONS, MINOR CURB / SIDEWA 


STATION FEATURES ON THE STATION PADS 
1. COMPLETE STATION WORK DURING ALLO 
WORKING HOURS. MAINTAIN TRAFFIC IN 

PATA FIGURES 101, 107, 109, 110, 126, 
OR AS DIRECTED BY THE AUTHORITY REPR 


REMOVE PHASE 2A TRAFFIC CONTROL DEVI 
MAINTAIN THE PAVEMENT MARKINGS FOR T 
ALONG THE PROPOSED NORTH CURB LINE A 
WORK ASSOCIATED WITH PHASE 3 BEGINS. 


USING SHORT-TERM OPERATIONS DURING AL 


CONTINUE WORK ASSOCIATED WITH INSTALL 


ETWEEN STATIONS 
ING DEVICES SPACED 
Y BARRIER IS SHOWN 
BEGINS. 


LONG THE PROPOSED 
SOUTH SIDEWALK AND 
T TEMPORARY 

PORARY opr. 

RY BARRIER, 

EVICES AND BARRIER 


D RESIDENCES AT ALL 
RIDGES AND PROVIDE 
NTAIN DRIVEWAY 


ACTED BY 
THESE STOPS 


D CONSTRUCT THE 
STATIONS 434+00 TO 
TION OF ALL 

» BIKE LANE, 

FIC SIGNAL 

AND EQUIPMENT, 
OTHER ITEMS AS 


LOWABLE WORKING 
WITH PATA FIGURES 
30, AS SPECIFIED IN 
D BY THE AUTHORITY 
EXISTING CURB AND 
CURB RAMPS , 

LK SECTIONS. 


ING THE VARIOUS 
PLACED DURING PHASE 
WABLE 
ACCORDANCE WITH 

128, 129, AND 130 
ESENTATIVE. 


CES AND CONTINUE TO 
HE TWO 10-FOOT LANES 
S INDICATED UNTIL 


PHASE 2 


STAGE B (PHASE 2B) 


MAINTAIN TWO 10-FOOT LANES ALONG THE PROPOSED NORTH CURB 
LINE AS INDICATED. CLOSE SOUTH SIDEWALK AND DIVERT 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH 
AS SHOWN. PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT 
MARKINGS , TEMPORARY BARRIER, ATTENUATORS, FENCING, 
CHANNELIZING DEVICES AND BARRIER END SECTIONS AS SHOWN. 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
Sea ies ae AS SHOWN. IN PHASE 2B, THESE STOPS 


- PRIDE ST 

- VAN BRAAM ST 
- DINWIDDIE ST 
- GIST ST 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
SOUTH SIDEWALK AND BIKE LANE BETWEEN STATIONS 456+75 TO 
475+60. THIS WORK INCLUDES INSTALLATION OF ALL 
SIDEWALK, CURB, PAVEMENT ADJUSTMENTS, BIKE LANE, 
DRAINAGE , LANDSCAPING, SIGNING, TRAFFIC SIGNAL 
SUPPORTS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT 
LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS 


SHOWN ON THE CONSTRUCTION PLANS. 


USING SHORT-TERM OPERATIONS DURING AL 
HOURS MAINTAIN TRAFFIC IN ACCORDANCE 


LOWABLE WORKING 
WITH PATA FIGURES 


101, 107, 109, 110, 126, 128, 129, 130, AS SPECIFIED IN 
THE CONTRACT DOCUEMTS, OR AS DIRECTED _B _Y_ THE AUTHORITY 
REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 

SIDEWALK AND CONSTRUCT / INSTALL_NEW CURB RAMPS, 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 
STATION FEATURES ON THE STATION PADS PLACED DURING PHASE 
1. COMPLETE STATION WORK DURING ALLOWABLE WORKING HOURS. 
MAINTAIN TRAFFIC _IN ACCORDANCE WITH PATA FIGURES 101, 
107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED BY 
THE "AUTHORITY REPRESENTATIVE. 


SUBSTAGE 2B 


CONTINUE MAINTAINING TWO 10-FOOT LANES ALONG THE 
PROPOSED NORTH CURB LINE AS INDICATED. MAINTAIN 
PEDESTRIAN TRAFFIC ON 5-FOOT PORTION OF COMPLETED 
SIDEWALK AS SHOWN WHILE CONTINUING TO MAINTAIN TEMPORARY 
SIGNAGE, TEMPORARY PAVEMENT MARKINGS, TEMPORARY 

BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES AND 
BARRIER END SECTIONS AS SHOWN. 


CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND 
RESIDENCES AT ALL_ TIMES. PLACE TEMPORARY PEDESTRIAN 
BRIDGES AND PROVIDE BREAKS IN BARRIER AND FENCING T0 
MAINTAIN DRIVEWAY ACCESS AS SHOWN IN PHASE 2B. COMPLETE 
STATION WORK DURING ALLOWABLE_WORKING HOURS. MAINTAIN 
TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 
110, 126, 128, 129, AND 130 OR AS DIRECTED BY THE 
AUTHORITY REPRESENTATIVE. 


CONTINUE MAINTAINING RELOCATED EXISTING ccd BUS STOPS 
IMPACTED BY CONSTRUCTION AS SHOWN IN PHASE 2B. 


CONTINUE REMOVING EXISTING CURB AND SIDEWALK AND 
CONSTRUCTING THE SOUTH SIDEWALK AND BIKE LANE BETWEE 
STATIONS 456+75 TO 475+60. THIS WORK INCLUDES 
INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT 

ADJUSTMENTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, 
TRAFFIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND 
EQUIPMENT, LIGHTING SUPPORTS AND EQUIPMENT , AND OTHER 

ITEMS AS SHOWN ON THE CONSTRUCTION PLANS. 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
Hole ote NTAIN TRAFFIC _IN ACCORDANCE WITH PATA FIGURES 
9 

THE "CONTRACT DOCUEMTS, OR AS D T 

REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 
SIDEWALK AND CONSTRUCT / INSTALL_NEW CURB RAMPS, 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 
STATION FEATURES ON THE STATION PADS PLACED DURING PHASE 
1B AS SHOWN IN PHASE 2B. COMPLETE STATION WORK DURING 
ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE 
WITH PATA FIGURES 101, 107, 109, 110, 126, 128, 129, AND 
130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


SUBSTAGE 2B CONT’ D 


REMOVE PHASE 2B TRAFFIC CONTROL DEVICES AND CONTINUE TO 


MAINTAIN THE PAVEMENT MARKINGS FOR THE TWO 10-FOOT LANES 


ALONG THE PROPOSED NORTH CURB LINE AS INDICATED UNTIL 
WORK ASSOCIATED WITH PHASE 3 BEGINS. 


PHASE 2 STAGE C (PHASE 2C) 


MAINTAIN ONE 12-FOOT LANE ALONG THE PROPOSED NORTH CURB 
LINE AS INDICATED. CLOSE SOUTH SIDEWALK AND DIVERT 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN 
PATH AS SHOWN. PLACE TEMPORARY SIGNAGE, TEMPORARY 
PAVEMENT MARKINGS, TEMPORARY BARRIER, ATTENUATORS , 

ne eunee CHANNELIZING DEVICES AND BARRIER END SECTIONS 
A . 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS SHOWN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION AS SHOWN. IN PHASE 2C, THESE STOPS 
INCLUDE: 

- JUMONVILLE ST 

- SENECA ST 

- MOULTRIE ST 

- KIRKPATRICK ST 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
NORTH SIDEWALK AND BIKE LANE BETWEEN STATIONS 475+60 TO 
492+10. THIS WORK INCLUDES INSTALLATION OF ALL 
SIDEWALK, CURB, PAVEMENT ADJUSTMENTS, BIKE LANE, 
DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL 
SUPPORTS , JUNCTION BOXES , CONDUITS, AND EQUIPMENT , 
LIGHTING SUPPORTS AND EQUIPMENT , AND OTHER ITEMS AS 
SHOWN ON THE CONSTRUCTION PLANS. 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORK ING 
HOURS MAINTAIN TRAFFIC _IN ACCORDANCE WITH PATA FIGURES 
101, 107, 109, 110, 126, 128, 129, 130, AS SPECIFIED IN 
THE "CONTRACT BOCUEMTS , 6R_AS DIRECTED B Y THE AUTHORITY 
REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 
SIDEWALK AND CONSTRUCT / INSTALL NEW CURB RAMPS, 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 
STATION FEATURES ON THE STATION PADS PLACED DURING 
PHASE 1. COMPLETE STATION WORK DURING ALLOWABLE WORKING 
HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA 
FIGURES 101, 107, 109, 110, 126, 128, 129, AND 130 OR 
AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


REMOVE PHASE 2C TRAFFIC CONTROL DEVICES AND INSTALL 
BROKEN WHITE PAVEMENT MARKINGS FOR THE TWO 10-FOOT 
LANES ALONG THE PROPOSED NORTH CURB LINE UNTIL WORK 
ASSOCIATED WITH PHASE 3 BEGINS. 


DESIGNED GM 


PORT AUTHORITY OF ALLEGHENY COUNTY 


HE PREPARATION OF THIS 

OCUMENT HAS BEEN FINANCED IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 

ART THROUGH A GRANT FROM THE NOT FOR CHECKED GM BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower ‘S. DEPARTMENT OF INCHARGE _JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 

707 Grant Street RBAN MASS TRANSPORTATION ACT CO STRU CTION) Sue 05/01/24 CONSTRUCTION SEQUENCE 


Pittsburgh, PA 15219 DESCRIPTION PORT AUTHORITY OF ALLEGHENY Port Authority ae BRT: ort a 


"michae!.megarry" 


A=COM 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0215786\BRT_01_MPT_SEQO2. dgn 


OPERATOR? 


COUNTY, PENNSYLVANIA. AS SHOWN 
REVISIONS connecting people to life 


UPTOWN SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE CONT’ D OAKLAND SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE 


AREA: FIFTH AVENUE (SIXTH AVENUE TO KIRKPATRICK STREET / AREA: FIFTH AVENUE (KIRKPATRICK STREET / PHASE 1 STAGE B (PHASE 1B), CONT’ D 
BIRMINGHAM BRIDGE) BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE) . 
BIRMINGHAM BRIDGE BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE COMPLETE THE PORTIONS OF THE SIDEWALK, CURB AND MEDIAN ISLAND 


; ; SHOWN IN THE CROSS-HATCH PATTERN UTILIZING SHORT-TERM OPERATIONS. 
PORBES AVENUE IN UPTOWN ela PORBES AVENUE IN OAKLAND PANG Abe COMPLETE WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN 


ACCORDANCE WITH PATA FIGURES 102, 106, 107, 109, AND 110 OR AS 
PHASE 3 PHASE 1 STAGE A (PHASE 1A) DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


1:04:23 AM 


PLOTTED? 3/22/2024 


COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS BETWEEN THE PRIOR TO BEGINNING PHASE 1A, COMPLETE THE PLACEMENT OF UNDERGROUND USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS 

URB LINES WITHIN THE CONSTRUCTION LIMITS INDICATED ON THE DRAINAGE FEATURES ( INLET BOXES, PIPES, MANHOLES) , WATERLINE MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 

ONSTRUCTION PLANS. COMPLETE WORK DURING ALLOWABLE WORKING HOURS. UPGRADES, ELECTRICAL SERVICES, CONDUIT DUCTBANKS, AND BACKFILL TO 110, 126, 128, 129, 130, AS SPECIFIED IN THE CONTRACT DOCUEMTS, OR 

AINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 102, 106, 107 GRADE WITH TEMPORARY PAVEMENT AS SHOWN ON THE PHASE 1A DRAWINGS AS AS DIRECTED B’Y THE AUTHORITY REPRESENTATIVE TO deate= PORTIONS OF 

09, 110, AND 126 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. BEING COMPLETED WORK. COMPLETE WORK DURING ALLOWABLE WORKING EXISTING aa AND SIDEWALK AND CONSTRUCT / INSTALL NEW CURB 

re eee ease Ee BARR colRSe Puce Seo tATGSAY GRABS BSMCHREONSS NES"ophae FREES BY TS ee 

LL A AS, AT A MINIMUM, ACEM ; 5 A A & 
BEGIN THE PLACEMENT OF UNDERGROUND DRAINAGE FEATURES ( INLET 

PER VEU BE ORE OPENING, LOL TRAG EG AUTHORITY REPRESENTATIVE. BOXES, PIPES, MANHOLES) , WATERLINE UPGRADES, ELECTRICAL SERVICES, 


M 

NTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND RESIDENCES AT MAINTAIN TWO 11-FOOT LANES ALONG THE EXISTING SOUTH CURB LINE AS CONDUIT DUCTBANKS, AND BACKFILL TO GRADE WITH TEMPORARY PAVEMENT 

L TIMES. INDICATED. CLOSE NORTH SIDEWALK AND DIVERT PEDESTRIAN TRAFFIC AS SHOWN ON THE PHASE 1C DRAWINGS AS COMPLETED. COMPLETE WORK 
INTO 5-FOOT TEMPORARY PEDESTRIAN PATH AS SHOWN. PLACE TEMPORARY Den CreIRCe Tore tooo nak meres a ees ei naa eo a 

PROPOSED PAVEMENT MARKINGS. SIGNAGE, TEMPORARY PAVEMENT MARKINGS, TEMPORARY BARRIER ’ * ; ; 2 2 ’ ’ ’ 
ATTENUATORS, FENCING, CHANNELIZING DEVICES AND BARRIER END 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 

L ANY REMAINING PROPOSED SIGNING NOT PREVIOUSLY INSTALLED. SECTIONS AS SHOWN. BURGE. THEMEN RSELEB SIRACE LE ICONT ROL TCLS ORMRS ERVIN AR CIRCS 


UE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT ADJUSTMENTS , MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL TIMES FROM STATIONS 513+60 TO 525+75 IN ACCORDANCE WITH PHASE 2B PLAN 
ANE, DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE BREAKS IN BARRIER SHEETS. MAINTAIN TWO 10-FOOT LANES AND THREE LANES (11', 11° , AND 
TS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT, LIGHTING AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. 10’) ALONG THE PROPOSED NORTH CURB LINE AS INDICATED AND PLACE 
TS AND EQUIPMENT, AND OTHER [TEMS AS SHOWN ON THE CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL WHERE TEMPORARY 
UCTION PLANS. REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE NORTH SIDEWALK BARRIER IS SHOWN UNTIL WORK ASSOCIATED WITH PHASE 2B BEGINS. 
AND STATIONS BETWEEN STATIONS 492+10 TO 508+10. THIS WORK 
UE WORK ASSOCIATED WITH INITIALIZING THE OPERATION OF INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT ADJUSTMENTS , PHASE 1 STAGE C (PHASE 1C) 
ED TRAFFIC SIGNALS WITH APPROVAL OF CITY OF PITTSBURGH DRAINAGE, STATION PADS, LANDSCAPING, SIGNING, TRAFFIC SIGNAL 
MENT OF MOBILITY AND INFRASTRUCTURE. SUPPORTS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT, LIGHTING PRIOR TO BEGINNING PHASE 1C, COMPLETE THE PLACEMENT OF UNDERGROUND 
SUPPORTS AND EQUIPMENT, AND OTHER [TEMS AS SHOWN ON THE DRAINAGE FEATURES ( INLET BOXES, PIPES, MANHOLES) , WATERLINE 
INUE WORK ASSOCIATED WITH THE REMOVAL OF ANY EXISTING SIGNAL CONSTRUCTION PLANS. STATIONS INCLUDED IN THIS WORK ARE? UPGRADES, ELECTRICAL SERVICES, CONDUIT DUCTBANKS, AND BACKFILL TO 
ENT NO LONGER IN USE AND DELIVER TO CITY OF PITTSBURGH GRADE WITH TEMPORARY PAVEMENT AS SHOWN ON THE PHASE 1C DRAWINGS AS 
MENT OF PUBLIC WORKS IN ACCORDANCE WITH LOCATION AGREED TO. - SOHO STATION BEING COMPLETED WORK. COMPLETE WORK DURING ALLOWABLE WORK ING 
HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 
UE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION G SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS 102, 106, 107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED BY 
FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE TAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, THE ‘AUTHORITY REPRESENTATIVE. 
STATION WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN , 128, 129, 130, AS SPECIFIED IN THE CONTRACT DOCUEMTS, OR 
ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 126, 128, 129, RECTED B’Y THE AUTHORITY REPRESENTATIVE TO REMOVE PORTIONS OF MAINTAIN THREE OR FOUR 11-FOOT LANES ALONG THE EXISTING SOUTH CURB 
AND 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. ING CURB AND SIDEWALK AND CONSTRUCT / INSTALL NEW CURB RAMPS, LINE AS INDICATED. CLOSE PORTIONS OF THE NORTH SIDEWALK AND 
EWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. DIVERT PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH AS 
PHASE 4 SHOWN. PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, 
GIN THE PLACEMENT OF UNDERGROUND DRAINAGE FEATURES ( INLET BOXES, TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES AND 
AN ALTERNATIVE FOR APPLYING BUS LANE MARKINGS AND PIPES, MANHOLES) , WATERLINE UPGRADES, ELECTRICAL SERVICES, CONDUIT BARRIER END SECTIONS AS SHOWN. 
INITIALIZING THE BUS LANE OPERATIONS IS AS FOLLOWS: DUCTBANKS, AND BACKFILL TO GRADE WITH TEMPORARY PAVEMENT AS SHOWN 
aN Sibel Sea Ae AMIAES AE, EOMEL TER, FOE COME ato AUTEN HAE MAGRASY Beate Ah MeiBets Mio" SRa0I0E antand bn” Baa 
USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA 
HOURS CLOSE THE PROPOSED BUS LANE ALONG FIFTH AVENUE FB eter Byrne AUCIIR TTR REBReeeuTetiVe.” 128, 129, AND 130 OR AS AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. 
A A : 
re MO Lod tie 126: Mee 128, 1304 he eeose tee IN RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY CONSTRUCTION AS 
THE CONTRACT DOCUEMTS, OR AS DIRECTED BY THE AUTHORITY PLACE THE PHASE 2A TRAFFIC CONTROL TEMPORARY PAVEMENT MARKINGS SHOWN. IN PHASE 1C, THESE STOPS INCLUDE: 
REPRESENTATIVE TO COMPLETE WORK ASSOCIATED WITH FROM STATIONS 491+25 TO 509+90 IN ACCORDANCE WITH PHASE 2A PLAN 
APPLYING THE BUS LANE MARKINGS AND ESTABLISHING THE BUS SHEETS. MAINTAIN TWO 11-FOOT LANES, UNLESS OTHER WISE NOTED, - CHESTERFIELD RD 
HARE INGS SHALY BEGIN AT THE TRAILING END OF FICTH CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL WHERE TE PORARY ee 
MARKINGS SHALL BEGIN AT THE TRAILING END OF FIFTH A A AT A A MPORA 
AVENUE NEAR DOWNTOWN AND CONTINUE UPSTATION TO THE BARRIER IS SHOWN UNTIL WORK ASSOCIATED WITH PHASE 2A BEGINS REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE NORTH SIDEWALK 
KIRKPATRICK STREET / BIRMINGHAM BRIDGE INTERSECTION. AND STATIONS BETWEEN STATIONS 527+10 TO 528+00, 533+30 TO 536+10, 
PHASE 1 STAGE B (PHASE 1B) AND 538+30 TO 543+25. THIS WORK INCLUDES INSTALLATION OF ALL 
LIMIT THE LENGTH OF THE WORK AREAS ONLY TO THE LENGTH SIDEWALK , CURB, PAVEMENT ADJUSTMENTS, DRAINAGE, STATION PADS, 


THAT THE BUS LANE MARKINGS CAN BE APPLIED / DRIED AND PRIOR TO BEGINNING PHASE 1B, COMPLETE THE PLACEMENT OF LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS , JUNCTION BOXES, 
THE ROADWAY OPENED TO UNRESTRICTED TRAFFIC WITH BUSSES UNDERGROUND DRAINAGE FEATURES ( INLET BOXES, PIPES, MANHOLES) , CONDUITS, AND EQUIPMENT, LIGHTING SUPPORTS AND EQUIPMENT, AN 
TRAVELING IN THE NEWLY PAINTED BUS LANE BY THE TIME WATERLINE UPGRADES, ELECTRICAL SERVICES, CONDUIT DUCTBANKS, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION PLANS. STATIONS INCLUDED 
ALLOTTED. BACKFILL TO GRADE WITH TEMPORARY PAVEMENT AS SHOWN ON THE PHASE IN THIS WORK ARE? 

1B PLAN DRAWINGS AS BEING COMPLETED WORK. COMPLETE WORK DURING 
COMPLETE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH ~ CHESTERFIELD RD STATION 
ADJUSTMENTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, PATA FIGURES 101, 102, 106, 107, 109, 110, 126, 128, 129, AND ~ ATWOOD ST STATION 
TRAFFIC SIGNAL SUPPORTS » JUNCTION BOXES CONDUITS. AND 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. Getic: Sioa oka OBER ONS BURG Ab cownale WORIGNE HOURS 
ITEMS AS SHOWN ON THE CONSTRUCTION PLANS. MAINTAIN THREE 11-FOOT LANES ALONG THE EXISTING SOUTH CURB LINE MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 
AS INDICATED. CLOSE PORTIONS OF THE NORTH SIDEWALK AND DIVERT 110, 126, 128, 129, 130, AS SPECIFIED IN THE CONTRACT DOCUEMTS, OR 
COMPLETE WORK ASSOCIATED WITH INITIALIZING THE PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH AS AS DIRECTED B’Y THE AUTHORITY REPRESENTATIVE TO REMOVE PORTIONS OF 
OPERATION OF PROPOSED TRAFFIC SIGNALS WITH APPROVAL OF HOWN. PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, EXISTING CURB AND SIDEWALK AND CONSTRUCT / INSTALL NEW CURB 
CITY OF PITTSBURGH DEPARTMENT OF MOBILITY AND EMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 


INFRASTRUCTURE. ND BARRIER END SECTIONS AS SHOWN. THE PLACEMENT OF UNDERGROUND DRAINAGE FEATURES ( INLET 


COMPLETE WORK ASSOCIATED WITH THE REMOVAL OF ANY AINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL TIMES. »_PIPES, MANHOLES) , WATERLINE UPGRADES, ELECTRICAL SERVICES, 
EXISTING SIGNAL EQUIPMENT NO LONGER IN USE AND DELIVER LACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE BREAKS IN DUCTBANKS, AND BACKFILL TO GRADE WITH TEMPORARY PAVEMENT 
TO CITY OF PITTSBURGH DEPARTMENT OF PUBLIC WORKS IN ARRIER AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. AS SHOWN ON THE PHASE 1D DRAWINGS AS WORK COMPLETED. COMPLETE 
ACCORDANCE WITH LOCATION AGREED TO. WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN 

EMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE NORTH ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, 110, 126, 
STATION FEATURES ON. THE STATION PADS PLACED DURING. ORK INCLUDES INSTALLATION. OF ALL SIDEWALK, CURB, PAVEMENT Ue palen aD Lae Oy BS EED RPE ADD OR PEE ce ia 

A A A A A ALLA A ALK , » PAVEM = 

PHASE 1. COMPLETE STATION WORK DURING ALLOWABLE WORK ING DJUSTMENTS, DRAINAGE, STATION PADS, LANDSCAPING, SIGNING, THE PHASE 2C TRAFFIC CONTROL TEMPORARY PAVEMENT MARKINGS 
HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA RAFFIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND ATIONS 526+20 TO 546+50 fee tie ohD WITH PHASE 2C PLAN 
FIGURES 101, 107, 109, 110, 126, 128, 129, AND 130 OR QUIPMENT, LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS MAINTAIN THREE LANES (10° , 11’ , AND 11°) AND FOUR LANES 
AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


10’ AND 11’) ALONG THE PROPOSED NORTH CURB LINE AS 
WORK AReE CORE ON pies: <a ONS aac rege ae bd GATED AND PLACE CHANNELIZING DEVICES SPACED AT A 25 FOOT 


INTERVAL WHERE TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED 
- WEST OAKLAND STATION WITH PHASE 2C BEGINS. 


bm PO OF=-=E00 


OmMArP=znND BOVE PHAM 
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= DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
He UCENT HAS Eee Hance IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 
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PART. THROUGH A GRANT FROM THE NOT FOR CHECKED cM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S, DEPARTMENT OF HE CONSTRU CTION) INCHARGE _JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
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OPERATOR? 


OAKLAND SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE CONT’ D 


1204229 AM 


AREA? FIFTH AVENUE (KIRKPATRICK STREET / SUBSTAGE 2A PHASE 2 STAGE B (PHASE 2B) CONT’D 
BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE) 
BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE CONTINUE MAINTAINING TWO 11-FOOT LANES ALONG THE PROPOSED NORTH REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE SOUTH 


: CURB LINE AS INDICATED. DIVERT PEDESTRIAN TRAFFIC ONTO SIDEWALK SIDEWALK AND STATIONS BETWEEN STATION 510+20 TO 525+75. THIS 
Oe ee TR ee ee ALONG THE NORTH CURB LINE WHILE CONTINUEING TO MAINTAIN THE WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT 
5-FOOT TEMPORARY PEDESTRIAN PATH TO STATION 499+50 PROVIDING ADJUSTMENTS , REMOVAL OF RAILING, DRAINAGE, LANDSCAPING , 
SURGE SSFABE CDS EPHASE AD) ACCESS TO ACTA PROGRAM CENTER AND CONTINUING TO MAINTAIN SIGNING, TRAFFIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, 
TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, TEMPORARY AND EQUIPMENT, LIGHTING SUPPORTS "AND EQUIPMENT, AND OTHER 
RIOR TO BEGINNING PHASE 1D, COMPLETE THE PLACEMENT OF UNDERGROUND BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES AND BARRIER ITEMS AS SHOWN ON THE CONSTRUCTION PLANS. 


RAINAGE FEATURES ( INLET BOXES, PIPES, MANHOLES) , WATERLINE END SECTIONS AS SHOWN. 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS 
RAGE WITH TEMPORARY PAVEMENT AS SHOWN ON THE PHASE 1D DRAWINGS AS CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND RESIDENCES AT MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 


ALL TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE BREAKS 109, 110, 126, 128, 129, 130, AS SPECIFIED IN THE CONTRACT 
BU eta OP ETE THEE OEDINGE Wnice are ET cUBre tan ame IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN IN DOCUEMTS, OR AS DIRECTED 8 Y THE AUTHORITY REPRESENTATIVE TO 
OE eee rea eda cone ang Vee OR ie Dunc ereD Byrne? PHASE 2A. REMOVE PORTIONS OF EXISTING CURB AND SIDEWALK AND CONSTRUCT 

UTHORITY REPRESENTATI gE. : : 7 INSTALL NEW CURB RAMPS, DRIVEWAY APRONS, MINOR CURB / 

eT IN oS HG PEEING URE FOE O,CONSTIVET TH, seb SEE 
: ALK A AT + +75. 

RETARD Ae STAID TOA EER coe UOSe RDI BREE Ge THC NERTEee IBERALE AND WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION 
TOCA: PEDCCIH TAA TRACETC TN TACE COOD TEMPORARY. PCUCe RIMM aay ae ADJUSTMENTS, DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE 
HOWK. PLACE TEMPORARY SIGNAGE. TEMPORARY PAVEMENT MARKINGS. SUPPORTS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT, LIGHTING STATION WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN 
EMPORARY BARRIER, ATTENUATORS, FENCING. CHANNEL TZ ING DEVICES AND SUPPORTS AND EQUIPMENT, AND OTHER [TEMS AS SHOWN ON THE TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 
BRR ieR ENEY CoOTIONS Ge Stone” CONSTRUCTION PLANS. 126,128, 125, AND 130 OR AS DIRECTED BY THE AUTHORITY 


PLOTTED? 3/22/2024 


I 
6 
Vv 


AINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL TIMES. REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE SOUTH 
LACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE BREAKS IN BARRIER STDEWALK AND BIKE LANE BETWEEN STATIONS 508+75 TO 509+90._ THIS SUBSTAGE 2B 
AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. RELOCATE EXISTING WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT 7 
PAAC BUS STOPS IMPACTED BY CONSTRUCTION AS SHOWN. IN PHASE 1C, ADJUSTMENTS, BIKE LANE, DRAINAGE, LANDSCAPING , eae uct TRAFFIC CONTINUE MAINTAINING PEDESTRIAN TRAFFIC DIVERTED ONTO 
THESE STOPS INCLUDE: SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT, SIDEWALK ALONG THE NORTH CURB LINE MAINTAINING 

LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS. Foun ON THE PEDESTRIAN TO STATION 499+50 ON PROPOSED SIDEWALK ALONG 
- THACKERAY AVE CONSTRUCTION PLANS. SOUTH CURB LINE PROVIDING ACCESS TO ACTA PROGRAM CENTER. 


ec aphan USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS CONTINUE MAINTAINING TWO 11-FOOT LANES, UNLESS OTHERWISE 
REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE NORTH SIDEWALK A A A ATA 2 , ’ NOTED, AND REDUCE THE THREE LANES (11’, 11’, AND 10 
AND STATIONS BETWEEN STATIONS 546+50 TO 547+50, 550+80 TO 554+80, ~ D_IN THE CONTRACT DOCUEMTS, TO TWO 11-FOOT LANES ALONG THE PROPOSED NORTH CURB LINE 
556+30 TO 557+80, 559+25 TO 565+00, 565+20 TO 569+25, AND 572+50 HE AUTHORITY REPRESENTATIVE TO REMOVE AS INDICATED BY RESETTING THE TEMPORARY CONCRETE BARRIER 
TO 574+25. THIS WORK INCLUDES INSTALLATION OF ALL SIDEWALK, NS OF EXISTING CURB AND SIDEWALK AND CONSTRUCT 7 INSTALL AND MAINTAIN PEDESTRIAN TRAFFIC BETWEEN STATIONS 519+20 
CURB, PAVEMENT ADJUSTMENTS, DRAINAGE, STATION PADS, LANDSCAPING, NEW CURB RAMPS, DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. TO-a2a00 ON SFOOT PORTION OF COMPLETED SIDEWALK AS, 
SIGNING, TRAFFIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND A T AL 
EQUIPMENT, LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION MAINTAIN TEMPORARY SIGNAGE, TEMPORARY PAVEMENT 
SHOWN ON THE CONSTRUCTION PLANS. STATIONS INCLUDED IN THIS WORK FEATURES ON THE STATION PADS PLACED > COMPLETE MARKINGS , TEMPORARY BARRIER, ATTENUATORS , FENCING, 
ARE? STATION WORK DURING ALLOWABLE WORKING HOURS. TAIN TRAFFIC IN CHANNELIZING DEVICES AND BARRIER END SECTIONS AS SHOWN. 
ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 26, 128, 129, 
- BIGELOW BLVD STATION AND 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIV MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
- TENNYSON AVE STATION TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
serpy tat ae gute re ta eau BREAKS IN BARGIER AD FENCING TO MAINTAIN ORIVEMAT 
- ACCESS AS SHOWN. 
cere Th CUETO RI Back CERlnCOtos ete 109, CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL WHERE TEMPORARY 
6, 128, 129, 130, AS SPECIFIED IN THE CONTRACT DOCUEMTS, OR BARRIER IS SHOWN UNTIL WORK ASSOCIATED WITH PHASE 3 BEGINS. Boe Se a ee Ure AND DEE AND ea 
CTED B’Y THE AUTHORITY REPRESENTATIVE TO REMOVE PORTIONS OF 
G CURB AND SIDEWALK AND CONSTRUCT / INSTALL NEW CURB COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS BETWEEN THE 510+20 TO 518+60. THIS WORK INCLUDES INSTALLATION OF 
DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. CURB LINES WITHIN THE CONSTRUCTION LIMITS INDICATED ON THE ALL SIDEWALK, CURB, PAVEMENT ADJUSTMENTS , DRAINAGE, 
Sone BURL DRe EP OWRBEE WHECING: Uophe: aT ETA AEC haere LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS, JUNCTION 
HE PHASE 2D TRAFFIC CONTROL TEMPORARY PAVEMENT MARKINGS A A MAINTA AFE BOXES, CONDUITS, AND EQUIPMENT, LIGHTING SUPPORTS AND 
FROM STATIONS 548+50 TO 565+70 IN ACCORDANCE WITH PHASE 2D PLAN ACCORDANCE WITH PATA FIGURES 102, 106, 107, 109, 110, AND 126 OR EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 
SHEETS. MAINTAIN FOUR LANES (10, 10, 10 AND 11) , UNLESS OTHERWISE AS DIRECTED BY THE AUTHORITY REPRESENTATIVE, WHEN MILL AND PLANS. SAW CUT AND REMOVE EXISTING PAVEMENT AND 
NOTED , AND THREE 10 EOOT LANES ALONG THE PROPOSED NORTH CURB LINE OVERLAY OPERATIONS ARE IN PLACE, ENSURE THAT THE MILLED SURFACE CONSTRUCT LANE SEPARATOR CURB BETWEEN STATION 519+20 TO 
INDICATED AND PLACE CHANNELIZING DEVICES SPACED AT A 25 FOOT Hecate See THE BINDER COURSE PLACEMENT COMPLETED BEFORE 525+45. 
INTERVAL WHERE TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED . 
WITH PHASE 2D BEGINS. USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
APPLY PROPOSED PAVEMENT MARKINGS. HOURS MAINTAIN TRAFFIC IN, ACCORDANCE a PATA FIGURES 
7 9 26, 128, 129, 130, AS SPECIFIED IN 
PHASE 2 STAGE A (PHASE 2A) INSTALL ANY REMAINING PROPOSED SIGNING NOT PREVIOUSLY INSTALLED. THE CONTRACT BOCUENTS, OR AS DIRECTED 8 Y THE AUTHORITY 
= REPRESENTATIVE TO REMOVE PORTIONS OF EXISTING CURB AND 
CR RU gel eee cee ane erat Nop ogee NORE ene aeaNe CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION SIDEWALK AND CONSTRUCT 7 INSTALL NEW CURB RAMPS, 
TRAFFIC INTO 5-EOOT TEMPORARY PEDESTRIAN PATH AS SHOWN. FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 
PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT. MARKIN STATION WORK DURING ALLOWABLE OVERNIGHT AND WEEKEND WORKING 
TEMPORARY BARRIER, ATTENUATORS, FENCING , CHANNEL [ZENG DEVICES HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS OF 
AND BARRIER END SECTIONS AS SHOWN. 107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED BY THE THE PROPOSED BIKE LANES BETWEEN THE CURB LINES WITHIN 
AUTHORITY REPRESENTATIVE. THE CONSTRUCTION LIMITS INDICATED ON Te CONSTRUCTION : 
PLANS BETWEEN STATIONS 518+90 TO 526+00. COMPLETE WOR 
POU BURGE’ PETeGRARI PEOES TRA CBEINGES: IND PROVIDE BREMS PHASE 2 STAGE B (PHASE 2B) IMPACTING INTERSECTIONS DURING ALLOWABLE WORKING HOURS. 
IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 102, 
SIDEWALK ALONG THE NORTH CURB LINE MAINTAINING | AUTHORITY REPRESENTATIVE. WHEN MILL “AND OVERLAY 
ALK A MAINTA A A : M A A 
SOE RALL AR, CORE ECUNCO NSEC IONE NOT Lopn or sGa te. ae PEDESTRIAN TO STATION 499+50 ON PROPOSED SIDEWALK ALONG OPERATIONS ARE IN PLACE, ENSURE THAT THE MILLED SURFACE 
WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, PAVEMENT SOUTH CURB LINE PROVIDING ACCESS TO ACTA PROGRAM CENTER. HAS, AT A MINIMUM, THE BINDER COURSE PLACEMENT COMPLETED 


ADJUSTMENTS , DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL BEFORE OPENING TO’ TRAFFIC. 


MAINTAIN TWO 11-FOOT LANES, UNLESS OTHERWISE NOTED, AND 
SHE eT AMD NCAE ME UT NOE OeEER THt sea Nae rilaNe THREE LANES (11’, 117, AND 10’) ALONG THE PROPOSED NORTH APPLY PROPOSED PAVEMENT MARKINGS. 


CONSTRUCTION PLANS. CURB LINE AS INDICATED. CLOSE SOUTH SIDEWALK BETWEEN 
STATIONS 819420 10 325450 AND DIVERT PEDESTRIAN TRAFE IC INSTALL _ANY REMAINING PROPOSED SIGNING NOT PREVIOUSLY 

USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS e MPORA AN PATH A . A A . 

MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS , 

CIFIED IN THE CONTRACT TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 

j TER BY THE A HOR ITY REPRESENTATIVE TO DEVICES AND BARRIER END SECTIONS AS SHOWN. STATION FEATURES ON THE STATION PADS PLACED DURING PHASE 

REMOVE PORTIONS OF E DEWALK AND CONSTRUCT / 1. COMPLETE STATION WORK DURING ALLOWABLE OVERNIGHT AND 

INSTALL NEW CURB RAMPS, DRIVEWAY APRONS MINOR CURB / MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL WEEKEND WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE 

SIDEWALK SECTIONS. . TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE WITH PATA FIGURES 101, 107, 109, 110, 126, 128, 129, AND 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION ACCESS AS SHOWN. 
FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE 

STATION WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN 

TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 

126, 128, 129, AND 130 OR AS DIRECTED BY THE AUTHORITY 

REPRESENTATIVE. 
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OPERATOR? 


OAKLAND SECTION - FIFTH AVENUE CONSTRUCTION SEQUENCE CONT’ D 


1204238 AM 


AREA? FIFTH AVENUE (KIRKPATRICK STREET / PHASE 2 STAGE D (PHASE 2D) PHASE 3 
BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE) ' ' ' , 
BIRMINGHAM BRIDGE TO BELLEFIELD AVENUE MAINTAIN FOUR LANES (10 10’, 10’ , AND 11’) AND THREE LANES aN ALTERNATIVE FOR APPLYING BUS LANE MARKINGS AND 


9 9 
‘ 10", 10’, AND 11°) ALONG THE PROPOSED NORTH CURB LINE AS NITIALIZING THE BUS LANE OPERATIONS IS AS FOLLOWS: 
Oe ee eR ee ee INDICATED. MAINTAIN PEDESTRIANS ON THE EXISTING SIDEWALK 
PLACING FENCE ALONG THE WORK AREA WHILE MAINTAINING A USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
Ce ee ee MINIMUM OF A 5-FOOT WALK PATH BETWEEN STATIONS 544+00 TO HOURS CLOSE THE PROPOSED BUS LANE ALONG FIFTH AVENUE AND 
PEDESTRIAN TRAFFIC INTO S-FOO! TENPORARY PEDESTRIAN PATH 109, 1109 1264 128) 1295 1305 AS SPECIEIED IN THE 
10° , AN TRA MPORA AN PA , 109, 110, 126, 128, 129, A 
HEN ee ee ane Tit) Alone THE PROPOSCRONOR TE CURE: [WEEN STATIONS 560+25 TO 564+10 AS SHOWN. PLACE TEMPORARY TRACT DOCUEMTS, OR AS DIRECTED BY THE AUTHORITY 
LTNETAS TRDTCRRER © 1G LOSE PORTIONS. OF THE SHUT SIE WAL SIGNAGE » TEMPORARY. PAVEMENT MARKINGS» TEMPORARY. BARRIER, REPRESENTATIVE TO COMPLETE WORK ASSOCIATED WITH APPLYING 
AND DIVERT PEDESTRIAN TRAFFIC» UNLESS OTHERWISE NOTED. ATTENUATORS, FENCING, CHANNELIZING DEVICES AND BARRIER END BUS LANE MARKINGS AND ESTABLISHING THE BUS LANE 
Tipe 5 EOOT TEMPORARY PLOERSTRIAN PET ASC SHOWN” PICAGED SECTIONS AS SHOWN. ION. WORK ASSOCIATED WITH THE BUS LANE MARKINGS 
TE MPDRAR I SIGNIEE © TCURORER TP AVELIENT MRRICINGS BEGIN AT THE TRAILING END OF FIFTH AVENUE NEAR THE 
TEU OR ARV UBARETER TA TTCNUATORS ECHOING: CHANNEEa ZING NTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL KPATRICK STREET / BIRMINGHAM BRIDGE INTERSECTION AND 
DEVICES AND ShRRIER END SCO LIGNE: he SHON: . PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE BREAKS UE UPSTATION TO WHERE IT ENDS IN OAKLAND. 
BARRIER AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS SHOWN. Le TAA OLS ANOLE TOE 
7 T AREA 
HTN pee ee ce aun sue ner ece hupe ne el ere ES Ai aner REMOVE PORTIONS OF EXISTING CURB AND SIDEWALK AND CONSTRUCT T THE BUS LANE MARKINGS CAN BE APPLIED / DRIED AND 
BREAKS IN BARRIER AND FENCING [0 MAINTAIN DRIVEWAY THE SOUTH SIDEWALK AND CURB BETWEEN STATION 543+75 TO 564+10. THE ROADWAY OPENED TO UNRESTRICTED TRAFFIC WITH BUSSES 
ADEES SAS“ SHOUN. THIS WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, LING IN THE NEWLY PAINTED BUS LANE BY THE TIME 
FAME ESTING Sener te SiCNaL ieeoeee Une To - 
ANDSCAP ING , ; TRA A : 
RONG THUD THe SOUTH eC UDOWACE AUB. CURATED TWEEN ST RiON BOXES, CONDUITS, AND EQUIPMENT, LIGHTING SUPPORTS AND TE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT 
es Gn TO RASEEOD IETS HORE. INCCUDES. INSTELLATION Of EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION USTMENTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, 
ALL SIDEWALK, CURB, PAVEMENT ADJUSTMENTS, REMOVAL. OF PLANS. FIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND 
RAILING, DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL PMENT, LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER 
SUPPORTS, JUNCTION BOXES, CONDUITS. AND EQUIPMENT, CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION S AS SHOWN ON THE CONSTRUCTION PLANS. 
LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS FEATURES ON THE STATION PADS PLACED COMPLETE = 2 ; 
SHOWN ON THE CONSTRUCTION PLANS. STATION WORK DURING ALLOWABLE WORK ING MAINTAIN LETE WORK ASSOCIATED WITH INITIALIZING THE OPERATION 
TRAFFIC IN ACCORDANCE WITH PATA FIG ROPOSED TRAFFIC SIGNALS WITH APPROVAL OF CITY OF 
CONTENUE” WOR: AE SOC TATED: NETH GRISTAL INE TRE: VaRTOUS 126, 128, 129, AND 130 OR AS DIRECTED BY THE AUTHORITY SBURGH DEPARTMENT OF MOBILITY AND INFRASTRUCTURE. 


STATION FEATURES ON THE STATION PADS PLACED DURING PHASE REPRESENTATIVE. _ cs _ 
1. COMPLETE STATION WORK DURING ALLOWABLE WORKING HOURS. LETE WORK ASSOCIATED WITH THE REMOVAL OF ANY 


MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101 SUBSTAGE 2D TING SIGNAL EQUIPMENT NO LONGER IN USE AND DELIVER 
107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED "BY ITY OF PITTSBURGH DEPARTMENT OF PUBLIC WORKS IN 


THE AUTHORITY REPRESENTATIVE. REDUCE THE FOUR LANES (10’, 10’, 10’, AND 13’) TO THREE LANES RDANCE WITH LOCATION AGREED TO. 

(10% , 10’, AND 10’) AND MAINTAIN THE THREE LANES (10’ , 10’ , AND 5 
SUBSTAGE 2C 10’) "ALONG THE PROPOSED NORTH CURB LINE AS INDICATED BY LETE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 
RESETTING THE TEMPORARY CONCRETE BARRIER AND MAINTAIN PEDESTRIAN STATION FEATURES ON THE STATION PADS PLACED DURING PHASE 
REDUCE THE THREE LANES (10’, 10’, AND 11’) TO TWO TRAFFIC BETWEEN STATIONS 544+00 TO 564+25 ON 5-FOOT PORTION OF 1. COMPLETE STATION WORK DURING ALLOWABLE WORKING HOURS. 
11-FOOT LANES AND THE FOUR CANES (10° 10’ "AND COMPLETED SIDEWALK AS INDICATED ON THE TYPICAL SECTIONS WHILE MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 
11°) TO THREE LANES (10°, 10’, AND 10°) ALONG THE CONTINUING TO MAINTAIN TEMPORARY SIGNAGE, TEMPORARY PAVEMENT 107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED BY 
PROPOSED NORTH CURB LINE AS INDICATED BY RESETTING THE MARKINGS , TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING THE AUTHORITY REPRESENTATIVE. 


TEMPORARY CONCRETE BARRIER AND MAINTAIN PEDESTRIAN DEVICES AND BARRIER END SECTIONS AS SHOWN 
aR ean BERR RSE LEU RS TRERITE Le. TAB TCAACE ON TLE CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND RESIDENCES AT 


ALL TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
SIGNAGE , TEMPORARY PAVEMENT MARKINGS, TEMPORARY BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY ACCESS AS 


BARRIER, ATTENUATORS, FENCING, CHANNELIZING DEVICES AND 


BARRIER ENE SEeLIONS SSS HOMn SAW CUT AND REMOVE EXISTING PAVMENT AND CONSTRUCT Gatea SEER ATOR 


CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND CURB AND BUMP OUT ISLANDS BETWEEN STATION 544+00 TO 564+2 


BRIDGES AND PROVIDE BREAKS. IN BARRIER AND FENCING 10 USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING HOURS 


MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 107, 109 
ay vo eee ote ithe BiMectEG 6°Y "ote dufhon Wy RePRestuTAT Ve FonReuByEC NS 
A A ATIVE TO REM 
SER OR RUE CE TMECH STATION eek cte OO batt ee PORTIONS OF EXISTING CURB AND SIDEWALK AND CONSTRUCT / INSTALL 
NEW CURB RAMPS, DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. 
USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 


COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS OF THE 
MOL TOT TOS, 11 156 1280 2a 130, AS SPECIFIED IN PROPOSED BIKE LANES BETWEEN THE CURB LINES WITHIN THE 
THE’ CONTRAGT BOCUENTS* OR ae DIRECTED 8 Y TREC AUTHORITY CONSTRUCTION LIMITS INDICATED ON THE CONSTRUCTION PLANS BETWEEN 


STATIONS 544+00 TO 564+40. COMPLETE WORK IMPACTING 
REPRESENTATIVE TO REMOVE INSTALL NEW CURB RAMPSo ND INTERSECTIONS DURING ALLOWABLE OVERNIGHT AND WEEKEND WORK ING 


DRIVEWAY APRONS, MINOR CURB / SIDEWALK SECTIONS. Wey aan eae Ae Re TREO REN BY UE AUDOBR Tees 
curs JU DTOosE, aso OVE, NEDATIO oF cE (MER IR eR? St Me Ghana 
HG SOMeTT TON LINLTS JOOAEA oy THE OTIC sa eek eg 

IMPACTING INTERSECTIONS DURING ALLOWABLE WORKING HOURS. APPLY PROPOSED PAVEMENT MARK INGS. 
NOG, TOT, 1095 110, AND 126 OR AS DIRCCIED BY THE ~” INSTALL ANY REMAINING PROPOSED SIGNING NOT PREVIOUSLY INSTALLED. 


9 
OPERATIONS ARE TN PLACES ENSURE THAT THE MILCED SURFACE CONTINUE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT 


NTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC 
BEG RE OEE MENG POAC ES Gere eee hee): COMPLETED SUPPORTS, JUNCTION BOXES, CONDUITS, AND EQUIPMENT, 
: TING SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE 


APPLY PROPOSED PAVEMENT MARKINGS. TRUCTION PLANS. 


CONTINUE WORK ASSOCIATED WITH INITIALIZING THE OPERATION OF 
eRe Cote ee eee rene, NOE PREM US PROPOSED TRAFFIC SIGNALS WITH APPROVAL OF CITY OF PITTSBURGH 


DEPARTMENT OF MOBILITY AND INFRASTRUCTURE. 
STATION FEATURES ON THE STATION PADS. PLACED DURING. PHASE CONTINUE WORK ASSOCIATED WITH THE REMOVAL OF_ANY EXISTING SIGNAL 


EQUIPMENT NO LONGER IN USE AND DELIVER TO CITY OF PITTSBURGH 

NAIM ATH THARE TC UEN. RCCORDANGE WITH PATA EToUpeS tater DEPARTMENT OF PUBLIC WORKS IN ACCORDANCE WITH LOCATION AGREED TO. 

107, 109, 110, 126, 128, 129, AND 130 OR AS DIRECTED BY = 7 
CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION 

Teer TRY REPRE SEN TAIN FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE 
STATION WORK DURING ALLOWABLE WORKING HOURS. | MAINTAIN TRAFFIC 
IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 126, 128, 
129, AND 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


= DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
DO RUREMEHAS EEE Hance IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT FROM THE NOT FOR CHECKED _—_oM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S. DEPARTMENT OF INCHARGE __JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
707 Grant Street URBAN MASS TRANSPORTATION ACT CO STRU CTION) Sue 05/01/24 CONSTRUCTION SEQUENCE 
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OPERATOR? 


OAKLAND SECTION - FORBES AVENUE CONSTRUCTION SEQUENCE 
AREA: BIGELOW BLVD STATION AREA: CENTRAL OAKLAND STATION 


OTHER AREAS TO CONSIDER? FIFTH BETWEEN BIGELOW AND DARRAGH, FIFTH BETWEEN OTHER AREAS TO CONSIDER? FIFTH BETWEEN BIGELOW AND DARRAGH, FIFTH BETWEEN 
BELLEFIELD AND BIGELOW, BELLEFIELD BETWEEN FORBES AND FIFTH BELLEFIELD AND BIGELOW 


PHASE 1 - STAGE A (PHASE 1A) PHASE 1 - STAGE B (PHASE 1B) 


MAINTAIN THREE (3) 11-FOOT (MINIMUM) LANES ALONG FORBES PRIOR TO BEGINNING PHASE 1B, COMPLETE THE PLACEMENT OF 
AVENUE APPROACHING BIGELOW BOULEVARD AND PROVIDE UNDERGROUND ELECTRICAL CONDUIT AND BACKFILL TO GRADE 
EXCLUSIVE EASTBOUND RIGHT-TURN LANE ON FORBES AVENUE AS WITH TEMPORARY PAVEMENT AS SHOWN IN THE PHASE 1C_PLAN 
INDICATED IN THE MAINTENANCE AND PROTECTION OF TRAFFIC SHEETS BETWEEN STATIONS 235+33 TO 235+86. COMPLETE WORK 
PLAN. DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN 
ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, 
MAINTAIN TWO (2) 11-FOOT (MINIMUM) LANES ALONG FORBES 110, 126, 128, 129, AND 130 OR AS DIRECTED BY THE 
AVENUE APPROACHING BELLEFIELD AVENUE AS INDICATED IN AUTHORITY REPRESENTATIVE. 


MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 

MAINTAIN THREE (3) LANES (11-FEET, 10-FEET, AND 11-FEET) 
RELOCATE AND PROVIDE A_7-FOOT EASTBOUND BIKE LANE AS ALONG FORBES AVENUE APPROACHING BOUQUET STREET AND 
INDICATED IN THE MAINTENANCE AND PROTECTION OF TRAFFIC PROVIDE EXCLUSIVE EASTBOUND RIGHT-TURN LANE AS INDICATED 
PLAN. IN THE MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS , MAINTAIN TWO (2) 11-FOOT (MINIMUM) LANES ALONG FORBES 
TEMPORARY BARRIER, ATTENUATORS , FENCING, CHANNEL IZING AVENUE PAST BOUQUET STREET AS INDICATED IN THE 
DEVICES AND BARRIER END SECTIONS AS SHOWN. MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS , 

« PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE TEMPORARY BARRIER, ATTENUATORS , FENCING, CHANNELIZING 
IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 
ACCESS AS SHOWN. MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
CONSTRUCTION, THIS INCLUDES? TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
-BIGELOW BOULEVARD ACCESS AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 


TRAFFIC PLAN. 
REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
BIGELOW STATION AND SOUTH SIDEWALK AS INDICATED IN THE RELOCATE EXISTING PAAC BUS che IMPACTED BY 
TRAFFIC CONTROL PLAN. THIS WORK INCLUDES INSTALLATION CONSTRUCTION, THIS INCLUDES 
OF ALL SIDEWALK, CURB, DRAINAGE, STATION PADS, 
LANDSCAPING, SIGNING, "TRAFFIC SIGNAL SUPPORTS AND -BOUQUET STREET (PITT LAW SCHOOL) 
EQUIPMENT , AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 
PLANS. THIS STOP IS TO BE_COMBINED WITH THE STOP AT OAKLAND 


AVENUE DURING CONSTRUCTION. 
AT THE COMPLETION OF CONSTRUCTION WORK FOR PHASE 1A, 
USING PATA FIGURE 126, MAINTAIN ONE 11-FOOT MINIMUM LANE REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT CENTRAL 
OF TRAFFIC AT ALL TIMES. PLACE THE FINAL PAVEMENT OAKLAND STATION AND THE SOUTH SIDEWALK AS INDICATED IN 
MARKINGS BETWEEN STATIONS 240+00. 00 TO 253+00. 00. THE TRAFFIC CONTROL PLAN. THIS WORK INCLUDES 
INSTALLATION OF ALL SIDEWALK, CURB, DRAINAGE, STATION 
PADS, LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AND 
Pa age AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 


COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS 
WITHIN THE CONSTRUCTION LIMITS INDICATED ON THE 
CONSTRUCTION PLANS BETWEEN STATIONS 235+33 TO 235+96. 
COMPLETE WORK IMPACTING INTERSECTIONS DURING ALLOWABLE 
WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA 
FIGURES 101, 102, 106, 107, 109, 110, 126, 128, 129, AND 
130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. WHEN 
MILL AND OVERLAY OPERATIONS ARE IN PLACE, ENSURE THAT 
THE MILLED SURFACE HAS, AT A MINIMUM, THE BINDER COURSE 
PLACEMENT COMPLETED BEFORE OPENING TO TRAFFIC. 


AT THE COMPLETION OF CONSTRUCTION WORK FOR PHASE 1B, 
USING PATA FIGURE 126, MAINTAIN ONE 11-FOOT MINIMUM LANE 
OF TRAFFIC AT ALL TIMES. PLACE THE FINAL PAVEMENT 
MARKINGS BETWEEN STATIONS 233+00.00 TO 240+00. 00. 
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OAKLAND SECTION - FORBES AVENUE CONSTRUCTION SEQUENCE CONT’ D 
AREA: WEST OAKLAND STATION PHASE 3 


OTHER AREAS TO CONSIDER? FIFTH AVENUE BETWEEN DARRAGH AND CRAFT, FIFTH 
BETWEEN CRAFT TO ALLIES RAMP 


PHASE 1 - STAGE D (PHASE 1D) 


AREA: MCKEE PL STATION 


OTHER AREAS TO CONSIDER? FIFTH AVENUE BETWEEN DARRAGH AND CRAFT, FIFTH 
BETWEEN BIGELOW AND DARRAGH 


PHASE 1 - STAGE C (PHASE 1C 


AN ALTERNATIVE FOR APPLYING BUS LANE MARKINGS AND 
INITIALIZING THE BUS LANE OPERATIONS IS AS FOLLOWS: 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 


PLOTTED? 3/22/2024 
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PRIOR TO BEGINNING PHASE 1C, COMPLETE THE PLACEMENT OF 
UNDERGROUND ELECTRICAL CONDUIT AND WATER LINE AND 
BACKFILL_TO GRADE WITH TEMPORARY PAVEMENT AS_ SHOWN IN 
THE PHASE 1C PLAN SHEETS BETWEEN STATIONS 223456 TO 
225+06. COMPLETE WORK DURING ALLOWABLE WORKING HOURS. 
toe toe TRAFFIC IN ACCORDANCE WITH bg AND 1500 ne 


OR A 
DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


MAINTAIN TWO (2) 11-FOOT LANES ALONG FORBES AVENUE 
APPROACHING MCKEE PLACE AS _ INDICATED IN THE MAINTENANCE 
ae PROTECTION OF TRAFFIC PLAN. CLOSE THE RIGHT CURB 


MAINTAIN TWO (2) 11-FOOT (MINIMUM) LANES ALONG FORBES 
AVENUE APPROACHING SEMPLE STREET AS INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, 
TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 


MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 
TRAFFIC PLAN. 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION, THIS INCLUDES: 


-MCKEE PLACE 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
MCKEE PLACE STATION AND SOUTH SIDEWALK AS INDICATED IN 
THE TRAFFIC CONTROL PLAN. THIS WORK INCLUDES 

LATION OF ALL _ SIDEWALK, CURB, DRAINAGE, STATION 
LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AND 
ENT, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 


COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS 
WITHIN THE CONSTRUCTION LIMITS INDICATED ON THE 
CONSTRUCTION PLANS BETWEEN STATIONS 223+56 TO 225+05. 
COMPLETE WORK IMPACTING INTERSECTIONS DURING ALLOWABLE 
WORKING HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA 
FIGURES 101, 102, 106, 107, 109, 110, 126, 128, 129, AND 
130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. WHEN 
MILL AND OVERLAY OPERATIONS ray IN PLACE, ENSURE THAT 
THE MILLED SURFACE HAS, AT MINIMUM, THE BINDER COURSE 
PLACEMENT COMPLETED BEFORE OPENING TO TRAFFIC. 


AT THE COMPLETION OF CONSTRUCTION WORK FOR PHASE IC, 
USING PATA FIGURE 126, MAINTAIN ONE 11-FOOT MINIMUM LANE 
OF TRAFFIC AT ALL_ TIMES. PLACE THE FINAL PAVEMENT 
MARKINGS BETWEEN STATIONS 220+25.00 TO 233+00. 00. 


PRIOR TO BEGINNING PHASE 1D, COMPLETE THE PLACEMENT OF 
UNDERGROUND ELECTRICAL CONDUIT AND BACKFILL TO GRADE 
WITH TEMPORARY PAVEMENT AS SHOWN IN THE PHASE 1C_PLAN 
SHEETS BETWEEN STATIONS 209+87 TO 211+30. COMPLETE WORK 
DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN 
ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, 
110, 126, 128, 129, AND 130 OR AS DIRECTED BY THE 
AUTHORITY REPRESENTATIVE. 


MAINTAIN TWO (2) 11-FOOT (MINIMUM) LANES ON FORBES 
AVENUE APPROACHING CRAFT AVENUE AS_ INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


MAINTAIN TWO (2) LANES (10-FEET AND 11-FEET) ALONG 
FORBES AVENUE PAST CRAFT AVENUE AS INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS , 
TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 


MAINTENANCE AND PROTECTION OF 
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UPTOWN SECTION - FORBES AVENUE CONSTRUCTION SEQUENCE 
AREA: FORBES AVENUE (SHINGISS ST TO BLVD OF THE 
ALLIES) 


1205215 AM 


PLOTTED? 3/22/2024 


CINLET BOXES, PIPES , MANHOLES) AND BACKEILL TO GRADE 
j > MA A A A = 
WITH TEMPORARY PAVEMENT AS SHOWN IN THE PHASE 1C PLAN BU RSE = AGE) CEH NSE 2M 
SHEETS BETWEEN STATIONS 121+00 TO 146+00. COMPLETE WORK MAINTAIN TWO 10-FOOT LANES ALONG THE PROPOSED SOUTH CURB 
DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN LINE AS INDICATED. CLOSE NORTH SIDEWALK AND DIVERT 
ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH 
110,126, 128, 129, 130 OR AS DIRECTED BY THE AUTHORITY As IND CATED IN MAINTENANCE AND PROTECTION OF TRAFFIC 
AN. 


PLACE THE PHASE 2B TRAFFIC CONTROL TEMPORARY PAVEMENT MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
MARKINGS FROM STATIONS 146+00 TO 166+00 IN ACCORDANCE .« PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
WITH PHASE 2B PLAN SHEETS. MAINTAIN TWO 10-FOOT LANES IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 

THE PROPOSED SOUTH CURB LINE AS INDICATED AND AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 
CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL TRAFFIC PLAN. 
TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED 
WITH PHASE 2B BEGINS. LOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION, THIS INCLUDES: 


-JUMONVILLE ST 
-SENECA STREET 
-MOULTRIE STREET 


PLACE TEMPORARY Spagna ene ee PAVEMENT MARKINGS , 
TEMPORARY BARRIER, ATT ATORS , FENCING, CHANNELIZING 
DEVICES AND BARRIER END “SECT IONS AS INDICATED IN THE 

MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT A 
MINIMUM OF 7-FEET OF THE NORTH SIDEWALK AS INDICATED IN 
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Pp 


RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
SOUTH SIDEWALK AND STATIONS UP TO THE BINDER COURSE AS 
FIFTH AVENUE UPTOWN 
-VAN BRAAM STREET CURB, DRAINAGE, STATION PADS, LANDSCAPING, SIGNING, 

FEATURES ( INLET BOXES, PIPES, MANHOLES) AND BACKFILL TO ~JUMONVILLE STREET THIS WORK ARE? 
WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC SOUTH SIDEWALK AND STATIONS UP TO THE BINDER COURSE AS 

COORDINATE WITH THE CONTRACTOR FROM THE ADJACENT 
REPRESENTATIVE. CURB, DRAINAGE, STATION PADS, LANDSCAPING, SIGNING, 
LINE AS INDICATED IN THE TRAFFIC CONTROL PLAN. CLOSE THIS WORK ARE: MARKINGS FROM STATIONS 120+50 TO 141+50 IN ACCORDANCE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. -UPTOWN CENTRAL STATION CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
TRAFFIC PLAN 

-JUMONVILLE ST 
AVENUE. PHASE 1 STAGE C (PHASE 1C 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. THIS WORK TO 5-FOOT TEMPORARY PEDESTRIAN PATH 
SUPPORTS AND EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE _ ~ ; 
LACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, 
AAINTENANCE AND PROTECTION OF TRAFFIC PLAN. R 

BEGIN THE PLACEMENT OF UNDERGROUND DRAINING FEATURES THE TRAFFIC CONTROL PLAN. THIS WORK INCLUDES 
SHEETS BETWEEN STATIONS 145+50 TO 166+50. COMPLETE WORK T. PROHIBIT RIGHT TURNS PROM SOUTHBOUND BOYD STREET AS EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 
110, 126, 128, 129, 130 OR AS DIRECTED BY THE AUTHORITY FORBES AVENUE FROM WESTBOUND TO EASTBOUND AS INDICATED 

STATION FEATURES ON THE STATION PADS PLACED DURING PHASE 


PHASE 1 STAGE B (PHASE 1B) CONT’D PHASE 1 STAGE C (PHASE 1C) CONT’D 
E x REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
. CONSTRUCTION, THIS INCLUDES: 
ODER ARES 0 EONS IDERY SUA TH) VENUE, SLC DORNIONN: j INDICATED IN THE MAINTENANCE AND PROTECTION OF TRAFFIC 
-PRIDE STREET PLAN. THIS WORK INCLUDES INSTALLATION OF ALL SIDEWALK, 
PHASE 1 STAGE A (PHASE 1A) -MILTENBERGER STREET TRAFFIC SIGNAL SUPPORTS AND EQUIPMENT, AND OTHER ITEMS 
PRIOR TO BEGINNING PHASE 1A, PLACE UNDERGROUND DRAINAGE -GIST STREET AS SHOWN ON THE CONSTRUCTION PLANS. STATIONS INCLUDED IN 
PLAN SHEETS BETWEEN STATIONS. 166480 TO 178+75. COMPLETE REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE “PRIDE STREET STATION 
IN ACCORDANCE WITH PATA 101, 102, 106, 107, 108, 109, MAINTENANCE AND PROTECTION OF TRAFFIC 
NCLUDES INSTALLATION OF ALL SIDEWALK 
110, 126, 128, 129, 130 OR AS DIRECTED BY THE AUTHORITY ’ Pee a a a ea 
TRAFEIC SIGNAL SUPPORTS AND EQUIPMENT, AND OTHER ITEMS 
MAINTAIN TWO 11-FOOT LANES ALONG THE EXISTING NORTH CURB AS SHOWN ON THE CONSTRUCTION PLANS. STATIONS INCLUDED IN PLACE THE PHASE_2C TRAFFIC CONTROL TEMPORARY PAVEMENT 
WITH PHASE 2C PLAN SHEETS. MAINTAIN TWO 10-FOOT LANES 
See eRe RAY CECE CTO CAM ORE ue CUO e ATED A HCE -JUMONVILLE STATION ALONG THE PROPOSED SOUTH CURB LINE AS INDICATED AND 
TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED 
PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, WITH PHASE 2C BEGINS. 
TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNEL IZING 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 
MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 
RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
CONSTRUCTION, THIS INCLUDES: 
CLOSE EXISTING STOPS AT SENECA STREET AND MOULTRIE 
STREET AND RELOCATE TO CORRESPONDING STOPS ON FIFTH 
REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE IN TWO 11-FOOT LANES ALONG THE EXISTING NORTH CURB 
SOUTH SIDEWALK AND STATIONS AS INDICATED IN THE CLOSE SOUTH SIDEWALK AND DIVERT 
INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, DRAINAGE, Ss INDICATED. IN THE MAINTENANCE AND PROTECTION OF 
STATION PADS, LANDSCAPING, SIGNING, TRAFFIC SIGNAL RAFFIC PL 
CONSTRUCTION PLANS. STATIONS INCLUDED IN THIS WORK ARE: 
EMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING 
-SOHO STATION EVICES AND BARRIER END SECTIONS AS INDICATED IN THE 
(INLET BOXES, PIPES, MANHOLES) AND BACKFILL TO GRADE ROHIBIT LEFT TURNS ON FORBES AVENUE FROM THE ARMSTRONG INSTALLATION OF ALL SIDEWALK, CURB, DRAINAGE, 
WITH TEMPORARY PAVEMENT AS SHOWN IN THE PHASE 1B PLAN UNNEL , NORTHBOUND SHINGISS STREET, AND NORTHBOUND BOYD LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AND 
DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC IN NDICATED IN THE MAINTENANCE AND PROTECTION OF TRAFFIC PLANS. 
ACCORDANCE WITH PATA FIGURES 101, 102, 106, 107, 109, REVERSE TRAFFIC FLOW ON NORTHERN CURB LANE OF . 7 
CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 
REPRESENTATIVE. IN THE MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 
1. COMPLETE STATION WORK DURING ALLOWABLE WORKING HOURS. 
PLACE THE PHASE 2A TRAFFIC CONTROL TEMPORARY PAVEMENT MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 


MARKINGS FROM STATIONS 166+ 
WITH PHASE 2A PLAN SHEETS. 


60 TO 180+75 IN ACCORDANCE 
MAINTAIN TWO 10-FOOT LANES 


TIMES. PLACE TEMPORARY PEDEST 


BREAKS IN BARRIER _AND FENCING 


ACCESS AS INDICATED IN THE MAI 


RIAN BRIDGES AND PROVIDE 
TO MAINTAIN DRIVEWAY 
NTENANCE AND PROTECTION OF 


102, 106, 107, 108, 109, 110, 126, 126 tees 130, OR AS 
DIRECTED BY THE AUTHORITY REPRESENTATIVE 


ALONG THE PROPOSED SOUTH CURB LINE AS INDICATED AND 
PLACE CHANNELIZING DEVICES SPACED AT A 25 FOOT INTERVAL TRAFFIC PLAN. 
WHERE TEMPORARY BARRIER IS SHOWN UNTIL WORK ASSOCIATED a a 
WITH PHASE 2A BEGINS. CONSTRUCT DRIVEWAY APRON AT STA 139+73 RT IN THREE 
SEPARATE SECTIONS. MAINTAIN ACCESS TO ALL THREE GARAGE 
INSTALL PIPE ALONG MILTENBERGER STREET. MAINTAIN BAYS AT ALL_TIMES. COORDINATE CLOSURE OF EACH SECTION OF 
TRAFFIC IN ACCORDANCE WITH PATA 107. DO NOT LEAVE OPEN APRON WITH FIRE CHIEF PRIOR TO PHYSICAL EEeSHRE TO 
EXCAVATION AT CLOSE OF WORKDAY. ALLOW FOR RELOCATION OF VEHICLES AS NEEDED 


PROVIDE AND MAINTAIN TEMPORARY ACCESS TO PARKING AREA 
pee: SST ern eo enna Se) DRIVEWAY APRON AT STA 140+58 RT IS CONSTRUCTED AND 
UINETAR ABTcayebO°G Bee SHhON oeuE anaNE VERT CUS ee 

A ATED. ALK A 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH RELOCATE EXISTING PAAC BUS STOPS IMPACTED BY 
AS INDICATED IN THE MAINTENANCE AND PROTECTION OF CONSTRUCTION, THIS INCLUDES? 


Bena ekan “BOYD STREET INCLUDES INSTALLATION OF ALL SIDEWALK , CURB» DRAINAGE » 
+ -CHATHAM_ SQUARE LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AN 
He SE RAT ORS A ERI TRS EEN NN AN eS -MAGEE STREET EQUIPMENT» AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION 
THE . 


DEVICES AND BARRIER END SECTIONS AS INDICATED IN -STEVENSON STREET PLANS 


-PRIDE STREET 
pT aN re APR aLey ee REMOVE CARE BA TOALTTG, QOATROL, DEVICES, GAO CONTIMME TO. 
MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 

TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE ALONG THE PROPOSED SOUTH CURB LINE _AS INDICATED UNTIL 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY WORK ASSOCIATED WITH PHASE 3 BEGINS. 

ACCESS AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 


SUBSTAGE 2A: 


MAINTAIN TWO 10-FOOT LANES ALONG THE PROPOSED SOUTH CURB 
LINE AS_ INDICATED. MAINTAIN PEDESTRIAN TRAFFIC ON 
5-FOOT PORTION OF COMPLETED SIDEWALK AS INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS , 
TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 

MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE 
NORTH SIDEWALK AND BUMPOUTS AS_ INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. THIS WORK 
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OPERATOR? 


DESCRIPTION 
REVISIONS 


AS SHOWN 


1:05:25 AM 


PLOTTED? 3/22/2024 


UPTOWN SECTION - FORBES AVENUE CONSTRUCTION SEQUENCE CONT’ D 


AREA: FORBES AVENUE (SHINGISS ST TO BLVD OF THE PHASE 2 - STAGE C (PHASE 2C) 
ALLIES) 


MAINTAIN TWO 11-FOOT LANES ALONG THE SOUTH CURB LINE AS 
INDICATED. CLOSE NORTH SIDEWALK AND DIVERT PEDESTRIAN 
TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH AS INDICATED 
IN THE MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT EE 
TEMPORARY BARRIER, ATTENUATORS , FENCING , CHANNEL NG 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 

MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PROHIBIT LEFT TURNS ON FORBES AVENUE FROM THE ARMSTRONG 
» NORTHBOUND SHINGISS STREET, AND NORTHBOUND BOYD ST. 
T_RIGHT TURNS EROM SOUTHBOUND BOYD STREET. REVERSE 
TRAFFIC FLOW ON NORTHERN CURB LANE OF FORBES AVENUE FROM 
WESTBOUND TO EASTBOUND. 


NAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
Lee taut ld Uakocwrue suerte ghtceh de thee ret 
BREA BARRIER AND FE MAINTAIN DRIVEWAY ACCESS TRAVELING IN THE NEWLY PAINTED BUS LANE BY THE TIME 
RENSTRUETION: THiS, INCLUDESS ACTED BY AS INDICATED IN THE MAINTENANCE AND PROTECTION OF TRAFFIC ALLOTTED. 

AN. 


-STEVENSON STREET COMPLETE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT 
-PRIDE STREET RELOCATE cabo ING PAAC BUS STOPS IMPACTED BY CONSTRUCTION, ADJUSTMENTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, 
-VAN BRAAM STREET THIS INCLUDES FIC SIGNAL SUPPORTS, JUNCTION BOXES, CONDUITS, AND 
-MILTENBERGER STREET PMENT, LIGHTING SUPPORTS AND EQUIPMENT, AND OTHER 
-GIST STREET -BOYD STREET S AS SHOWN ON THE CONSTRUCTION PLANS. 

- CHATHAM SQUARE 


se le Se “MAGEE, STREET LETE WORK ASSOCIATED WITH INITIALIZING THE 
oz A A A TH A A 
PLACE TEMPORARY SIGNAGE.) TEMPORARY, PAVEMENT MARKINGS ey Aig Sh eBUoN DEPANTMEAT OF MOBILITY AND 
DEVICES: AAD ARR ERENT. cob lONS Bo LN eeu anne REMOVE EXISTING CURB AND SIDEWALK AND CONSTRUCT THE NORTH 


Tae Scene fai SONAL Ear oo ire te Me =Sadte Mio “bnotect Got Qe taGPete pha Osetae FEAG $OMaSEBGIALER NAD" INGER HG" OSe onde ven 
MA A A A AN. A M A 

DO OE ence cae aie SOURS NEW AE oe HB VCRTER IN WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, DRAINAGE, ITY OF PITTSBURGH DEPARTMENT OF PUBLIC WORKS IN 

THE MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. THIS LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AND ACCORDANCE WITH LOCATION AGREED TO. 

WORK INCLUDES INSTALLATION OF ALL SIDEWALK, CURB EQUIPMENT , AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION = c 

DRAINAGE, LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS PLANS. COMPLETE WORK ASSOCIATED WITH INSTALLING THE VARIOUS 

AND EQUIPMENT , AND OTHER ITEMS AS SHOWN ON THE - 7 7 STATION FEATURES ON THE STATION PADS PLACED DURING 

CONSTRUCTION PLANS. COORDINATE WITH THE CONTRACTOR FROM THE ADJACENT ARMSTRONG PHASE 1. COMPLETE STATION WORK DURING Pa onneLe ee 
TUNNEL PROJECT TO COMPLETE CONSTRUCTION OF TEARDROP ISLAND. 


FIGURES TOI, 107, 109) 110% 1369 128, 1295 AND 130 OR 
A 
STATION FEATURES ON THE STATION PADS PLACED. DURING. PHASE SATION reat bntS OO ME STAT Ton Sage AR THE VARIOUS AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 
A A A 
1. COMPLETE STATION WORK DURING ALLOWABLE WORKING HOURS. SIS LENE SAP Gh RORR DURIRE 


L URS. 
Se eee ae ee tty ioe ioe Geer aa, on? MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 101, 102, 


102, 106, 107, 108, 109, 110, 126, 128, 129, 130, OR AS 
106, 107, 108, 109, 110, 126, 128, 129, 130, OR AS DIRECTED 
DIRECTED BY THE AUTHORITY REPRESENTATIVE. BY THE AUTHORITY REPRESENTATIVE. ” ’ 


enc a Benoa Suet anaincs SON" ARE Sua" C6SrO0P Maes A Bao 
AVEMENT MA ANES A 

He SR ee eg UATE TA CORES ein oOREC I oe PROPOSED SOUTH CURB LINE AS INDICATED UNTIL WORK ASSOCIATED 

5-FOOT PORTION OF COMPLETED SIDEWALK AS INDICATED IN THE WITH PHASE 3 BEGINS. 

MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


PLACE TEMPORARY SIGNAGE, TEMPORARY PAVEMENT MARKINGS, 
TEMPORARY BARRIER, ATTENUATORS, FENCING, CHANNELIZING 
DEVICES AND BARRIER END SECTIONS AS INDICATED IN THE 

MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. 


REMOVE EXISTING CURB AND SIDEWALK AND_CONSTRUCT THE 
NORTH SIDEWALK AND BUMPOUTS AS_INDICATED IN THE 
MAINTENANCE AND PROTECTION OF TRAFFIC PLAN. THIS WORK 


PHASE 4 


AN ALTERNATIVE FOR APPLYING BUS LANE MARKINGS AND 
INITIALIZING THE BUS LANE OPERATIONS IS AS FOLLOWS: 


USING SHORT-TERM OPERATIONS DURING ALLOWABLE WORKING 
HOURS CLOSE THE PROPOSED BUS LANE ALONG FORBES AVENUE 
AND MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 
101, 107, 109, 110, 126, 128, 129, 130, AS SPECIFIED IN 
THE CONTRACT DOCUEMTS, OR AS DIRECTED BY THE AUTHORITY 
REPRESENTATIVE TO COMPLETE WORK ASSOCIATED WITH 

BUS LANE MARKINGS AND ESTABLISHING THE BUS 

TION. WORK ASSOCIATED WITH THE BUS LANE 

MARKINGS SHALL BEGIN AT THE TRAILING END OF FORBES 
AVENUE _AT THE BRADY STREET / BIRMINGHAM BRIDGE 
INTERSECTION AND CONTINUE BACKSTATION TOWARDS DOWNTOWN. 


LIMIT _THE LENGTH OF THE WORK AREAS ONLY TO THE LENGTH 
THAT THE BUS LANE MARKINGS CAN BE APPLIED / DRIED AND 
THE ROADWAY OPENED TO UNRESTRICTED TRAFFIC WITH BUSSES 


OTHER AREAS TO CONSIDER? SIXTH AVENUE IN DOWNTOWN, 

FIFTH AVENUE UPTOWN 

PHASE 2 STAGE B (PHASE 2B 
MAINTAIN TWO 10-FOOT LANES ALONG THE PROPOSED SOUTH CURB 
LINE AS INDICATED. CLOSE NORTH SIDEWALK AND _DIVERT 
PEDESTRIAN TRAFFIC INTO 5-FOOT TEMPORARY PEDESTRIAN PATH 
AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 
TRAFFIC PLAN. 


MAINTAIN ACCESS TO ALL BUSINESSES AND RESIDENCES AT ALL 
TIMES. PLACE TEMPORARY PEDESTRIAN BRIDGES AND PROVIDE 
BREAKS IN BARRIER AND FENCING TO MAINTAIN DRIVEWAY 
ACCESS AS INDICATED IN THE MAINTENANCE AND PROTECTION OF 
TRAFFIC PLAN. 


PHASE 3 


COMPLETE THE PROPOSED MILLING AND OVERLAY OPERATIONS BETWEEN 
THE CURB LINES WITHIN THE CONSTRUCTION LIMITS INDICATED ON THE 
CONSTRUCTION PLANS. COMPLETE WORK DURING ALLOWABLE WORKING 
HOURS. MAINTAIN TRAFFIC IN ACCORDANCE WITH PATA FIGURES 102, 
106, 107, 109, 110, AND 126 OR AS DIRECTED BY THE AUTHORITY 
REPRESENTATIVE. WHEN MILL AND OVERLAY OPERATIONS ARE IN 


PLACE, ENSURE THAT THE MILLED SURFACE HAS, AT A MINIMUM, THE 
INCLUDES INSTALLATION OF ALL SIDEWALK, CURB, DRAINAGE, BINDER COURSE PLACEMENT COMPLETED BEFORE OPENING TO TRAFFIC. 
LANDSCAPING, SIGNING, TRAFFIC SIGNAL SUPPORTS AND 


EQUIPMENT, AND OTHER ITEMS AS SHOWN ON THE CONSTRUCTION CONTINUE MAINTAINING ACCESS TO ALL BUSINESSES AND RESIDENCES 
PLANS. AT ALL TIMES. 


REMOVE PHASE 2B TRAFFIC CONTROL DEVICES AND CONTINUE TO APPLY PROPOSED PAVEMENT MARKINGS. 
MAINTAIN THE PAVEMENT MARKINGS FOR THE TWO 10-FOOT LANES 
ANY REMAINING PROPOSED SIGNING NOT PREVIOUSLY 


ALONG THE PROPOSED SOUTH CURB LINE AS INDICATED UNTIL TALL 
WORK ASSOCIATED WITH PHASE 3 BEGINS. ALLED 


TINUE CONSTRUCTION ACTIVITIES ASSOCIATED PAVEMENT 

MENTS, BIKE LANE, DRAINAGE, LANDSCAPING, SIGNING, 

C SIGNAL SUPPORT S$, JUNCTION BOXES, CONDUITS, AND 

ENT, LIGHTING SUPPORTS AND EQUIPMENT , AND OTHER ITEMS AS 
ON THE CONSTRUCTION PLANS. 


UE WORK ASSOCIATED WITH INITIALIZING THE OPERATION OF 


DEPART 
TIN 


ED TRAFFIC SIGNALS WIT 
MENT OF MOBILITY AND 


UE WORK ASSOCIATED WIT 
EQUIPMENT NO LONGER 


H_ APPROVAL OF CITY OF PITTSBURGH 


INFRASTRUCTURE. 


H THE REMOVAL OF ANY EXISTING 
IN USE AND DELIVER TO CITY OF 


"michael. mcegarry" 
FILE PATH? c \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0215786\BRT_01_MPT_SEQO3. dgn 


OPERATOR? 


URGH DEPARTMENT OF PUBLIC WORKS IN ACCORDANCE WITH 
LOCATION AGREED TO. 


CONTINUE WORK ASSOCIATED WITH INSTALLING THE VARIOUS STATION 
FEATURES ON THE STATION PADS PLACED DURING PHASE 1. COMPLETE 
STATION WORK DURING ALLOWABLE WORKING HOURS. MAINTAIN TRAFFIC 
IN ACCORDANCE WITH PATA FIGURES 101, 107, 109, 110, 126, 128, 
129, AND 130 OR AS DIRECTED BY THE AUTHORITY REPRESENTATIVE. 


DESIGNED RRH 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
CONSTRUCTION SEQUENCE 


[CONTRACT NO. BRT-001 | 
Port Authority tO 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 
FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 


IN CHARGE GEC 
URBAN MASS TRANSPORTATION ACT CO ST R U CT | O N ) DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 


PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


tay 4) Gannett Fleming 


GANNETT FLEMING, ING. 
Fester Plaza 6 


Suite 400 
7g Holiday Drive 
Pittsburgh, PA. 18226 


DRAWN RRH 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


CHECKED MRK 


DESCRIPTION 
REVISIONS 


AS SHOWN 


1:05:33 AM 


PLOTTED? 3/22/2024 


_ 1 . 8 i 
SIDEWALK CLOSED] F4"",, 


AT ACTA en 
PROGRAM CENTER r5% 
—_=== Bg" 


CROSS HERE ra" 
tT. g" 


[ae eel 
1.6" 20.7" 1.7" 


SP-1 

WIDTH x HEIGHT: 2’-0" x 2’-O" 

BORDER RADIUS: 1. 

BORDER THICKNESS: 

BORDER INSET? 0.4" 

BACKGROUND: RETROREFLECT IVE-ORANGE 
LEGEND/BORDER? NON-REFLECTIVE-BLACK/BLACK 
(SIDEWALK CLOSED) BLACK SERIES C/2" 

(AT ACTA) BLACK SERIES C/2" 

(PROGRAM CENTER) BLACK SERIES C/2" 

(CROSS HERE) BLACK SERIES C/2" 

LETTER SPACING ARE TO START OF NEXT LETTER 


LETTER POSITIONS ( X) LENGTH SERIES/SIZE 
2000 


(0) Ss E D 


NY a] NY OFS’ OTN O 


"michae!.megarry" 


= DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
eet er Hie need PReees IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 
yf 

PART THROUGH A GRANT FROM THE NOT FOR CHECKED _—_oM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S, DEPARTMENT OF HE CONSTRU CTION) INCHARGE —_JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 SIGN FABRICATION DETAILS 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN 
Pittsburgh, PA 15219 SAVeIGNE COUNTY, PENNSYLVANIA Port Authority eta eT 
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OPERATOR? 


1205241 AM 


VARIES TO 12’-0" MAX (TYP) 


PORTABLE FENCE PANEL , 
Peer ates STANDARD 


PLOTTED? 3/22/2024 


CONSTR B& x SON SOOO Se 
ese SoS06 
eeeee 
EXISTING Ss SRR RRO 
BUILDING WORK AREA KEKE Necetacecotaceraneeten 
PEDESTRIAN PRR KY 
MOBILITY BRIDGE sececees 
HANDRAIL SKK SOS 
aero 


S 
CR KS 

AN alecictslcole ae 
: oo 


= F 2" DIA TUBE POST <> 
TEMPORARY 


CONCRETE 
BARRIER 


x 
OOo 


SSS 
QOS 


235 
carats 
58 

SHE 
MIN ( TYP) 


oS 
ees 
KS 


‘S 
SKK 
<S 


ae 

5 
ae 
rates 

x 
es 
va -O" 


53 
SE 


KX 
SES 
Roe5 
COOK 


eee SONOS 
SECTION A-A < : SEERA eeese peeeeeeee 


SITE SPECIFIC PORTABLE 
SUPPORT AND BALLAST 
DESIGNED BY THE CONTRACTOR 
TO RESIST WIND FORCES 

T CONSTRUCTION FENCE , CHAIN-LINK 


MESH ON PORTABLE SUPPORTS DETAIL 


NOT TO SCALE 


ae 
TRAVEL 


TEMPORARY 
PANE CONCRETE BARRIER 


5’ SIDEWALK CONSTRUCTION FENCE 


x x TEMPORARY CONCRETE BARRIER WITH TOP 


AND SIDE MOUNTED DELINEATORS (TYP) 
SEE TC-8604. 
(INCIDENTAL TO ITEM 01795.001 AND 1795. 004) 


EXISTING 
BUILDING 


ee 


PLAN VIEW 


STANDARD PAVEMENT MARKINGS, PAINT AND 
BEADS, YELLOW OR WHITE 12" WIDE. 

WHEN TEMPORARY CONCRETE BARRIER IS RESET 

IT WILL BE REPAINTED. 

C INCIDENTAL TO ITEM 01795.001 AND 01795. 004) 


PROVIDE TEMPORARY CONCRETE BARRIER 
WITH DRAINAGE SLOTS. 


TEMPORARY CONCRETE BARRIER DETAIL 


NOT TO SCALE 


PEDESTRIAN MOBILITY BRIDGE DETAIL 


NOT TO SCALE 
TEMPORARY CONCRETE BARRIER NOTES 


1. IN ACCORDANCE WITH TC-8604, SHEET 2 OF 4, NOTE 5, MAXIMUM SPACING BETWEEN 
DELINEATORS IS 40". 


WHEN LATERAL CONSTRAINTS REQUIRE THE DISTANCE FROM PAVEMENT MARKINGS TO 
THE BARRIER TO BE LESS THAN 6 INCHES, PLACE A 12 INCH WIDE PAVEMENT MARKING 
ON THE BARRIER INSTEAD AS DIRECTED BY THE DEPARTMENT REPRESENTATIVE. 


WATER BLAST THE TEMPORARY CONCRETE BARRIER WITH A MINIMUM OF 3000 PSI 
BEFORE PAINTING. ( INCIDENTAL TO TEMPORARY CONCRETE BARRIER) 


ALL TEMPORARY BARRIER FOLLOWS BULLETIN 15. 
IF STEEL BARRIER IS UTILIZED, BARRIER SECTION LENGTHS ARE REQUIRED TO 


BE SHORT ENOUGH TO ACCOMMODATE THE HORIZONTAL RADIUS AND VERTICAL CURVE, 
IN ACCORDANCE WITH SITE CONDITIONS AND THE MANUFACTURER’ S RECOMMENDATIONS. 


DESIGNED GM 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


"michae!.megarry" 


DRAWN MRM/FJC 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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OPERATOR? 


DESCRIPTION 


REVISIONS 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 
TRANSPORTATION, UNDER THE 
URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 
PORT AUTHORITY OF ALLEGHENY 
COUNTY, PENNSYLVANIA. 


NOT FOR 
CONSTRUCTION) 


CHECKED GM 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


IN CHARGE JKM 


MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


DATE 05/01/24 


SCALE 
AS SHOWN 


Port Authorit 


connecting people to life 


y 


DETAILS 


CONTRACT NO. BRT-001 
DWG. NO. MT27 


1:05:48 AM 


PLOTTED? 3/22/2024 


DETAIL A - ADVANCE WORK ZONE SIGNING - SINGLE LANE SHIFT 


: 


DETAIL B - ADVANCE WORK ZONE SIGNING - TWO-LANE 


DESIGNED GM 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM The NOT FOR CHECKED GM BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower Hoe IN CHARGE JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
707 Grant Street A SP TATION CO STRUCTION) DATE 05/01/24 DETAILS 


sth Floor snout OF Son 
Pittsburgh, PA 15219 : iat COUNTY, PENNSYLVANIA. AS SHOWN Port Authority pwano. MT28 - 


REVISIONS connecting people to life 


"michae!.megarry" 
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1:05:54 AM 


PLOTTED? 3/22/2024 


- - 


DETAIL C - ADVANCE WORK ZONE SIGNING - THREE-LANE SHIFT 


SNS 
-- 
- 


| - 


DETAIL D - ADVANCE WORK ZONE SIGNING - FOUR-LANE SHIFT 


DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
PART THROUGH A GRANT FROM The NOT FOR CHECKED GM BUS RAPID TRANSIT UPTOWN TO OAKLAND 
Gulf Tower Hoe IN CHARGE JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
707 Grant Street A SP TATION CO STRU Cr | ON ) DATE 05/01/24 DETAILS 


5th Floor ENDED. 5 5 
Pittsburgh, PA 15219 DESCRIPTION ACS RAC sy Se AS SHOWN Port Authority | CONTRACT NO.BRT-001 | NO. BRT-001 


REVISIONS connecting people to life pwe.no. MT29 
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LEFT LANE 
CLOSED 
AHEAD 


' - 


DETAIL E - ADVANCE WORK ZONE SIGNING - LANE CLOSURE 


LANES 
NARROW 
AHEAD 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


- 


DETAIL F - ADVANCE WORK ZONE SIGNING - NARROW LANES WITH LANE SHIFT 


Ree DESIGNED GM PORT AUTHORITY OF ALLEGHENY COUNTY 


DOCUMENT HAS BEEN FINANCED IN DRAWN MRMIFJC PITTSBURGH PENNSYLVANIA 


PART THROUGH A GRANT FROM THE NOT FOR CHECKED GM BUS RAPID TRANSIT UPTOWN TO OAKLAND 
. IN CHARGE 
CO STRUCTION DATE os/o1/24 DETAILS 
3 ENDED, FOR THE ) ee = 
SES CRIN COUNTY, PENNSYLVANIA. mre AS SHOWN Po rt Authority CONTRACTING: Pisin) 


REVISIONS connecting people to life pwe.no. M130 


1:06:09 AM 


PLOTTED? 3/22/2024 


NOTES: 


EXCLUDING TEMPORARY MARKINGS, ALL SIGNS, LIGHTS, TEMPORARY RAMP 
AND RELATED SETUP / REMOVAL PERTAINING TO THIS DETAIL SHALL BE 


avaHy INCIDENTAL TO LUMP SUM ITEM 01784. 001. 


« REFER TO DETAIL K-Q, NOTE 5 FOR IDENTIFIED TEMPORARY DETOUR CROSSING 
ay se LOCATIONS. 
Wy u 


W16-9P 
24" x 12" 


W16-7P 
24" x 12" 


TEMPORARY CROSSWALK 

8’ WIDTH. PROVIDE ADA 

ACCESSIBLE TEMPORARY W112 F 
CURB RAMPS AS DIRECTED. 36"x 36 


W16-7P 
24" x 12" 


DETAIL I 
TEMPORARY CROSSWALK 


NOT TO SCALE 
& 2 


NOTES? 
MAINTAIN OR INCORPORATE CONTRA-FLOW BIKE LANE. R 


11 
SHOW SIGNS IN ANY BLOCK IN WHICH EXISTING BIKE Seie aan 2: B88 
LANE(S) ARE TEMPORARY UNAVAILABLE, COVER WHEN 
NOT IN USE. 


REFER ALSO TO SPECIAL PROVISION FOR ITEM 01784. 001 
MAINTENANCE AND PROTECTION OF PEDESTRIAN AND BICYCLE 


TRAFFIC. E-WAY ROADWAY SECTIONS 


DETAIL J 
TEMPORARY BICYLCE SIGNAGE 


NOT TO SCALE 


"michae!.megarry" 


= DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
He UCENT HAS Eee Hance IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT FROM THE NOT FOR CHECKED cM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S, DEPARTMENT OF HE CONSTRU CTION) INCHARGE _JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 DETAILS 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN 
Pittsburgh, PA 15219 SAVeIGNE COUNTY, PENNSYLVANIA Port Authority SRC 
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OPERATOR? 


WORK _IN NORTHWEST CORNER? WORK IN NORTHEAST CORNER: 


1:06:15 AM 


NOTES: 


©) 1. CLOSE ONLY ONE ADA CURB RAMP CORNER (PER INTERSECTION) AT A TIME. 
TT DO NOT WORK ON ADJACENT INTERSECTIONS CONCURRENTLY TO AVOID 
POTENTIALLY LAND-LOCKING PROPERTIES BETWEEN CLOSED RAMPS ON THE 
SAME SIDE OF THE STREET. 


. PLACE PEDESTRIAN-ORIENTED SIGNS FACING AWAY FROM INTERSECTION, AND 
NOTES 5 & 6 NOTES 5 & 6 FIELD-LOCATE/ALIGN NEAR CURB WHILE MAINTAINING 4 FEET (MIN.) OF 
HORIZONTAL CLEARANCE FOR PEDESTRIAN ACCESS. 


PLACE W20-1 SIGNS 100’ (MIN) UPSTREAM OF THE WORK ZONE OR FARTHEST 
PEDESTRIAN-ORIENTED SIGN, WHICHEVER IS GREATER. 


FOR ONE-WAY SEGMENTS OF FIFTH AVE, ELIMINATE W20-1 SIGNS IN THE 
WESTBOUND (NON-TRAVEL) DIRECTION AND FIELD-LOCATE, INSTEAD, ALONG 
THE LEFT-SIDE OF THE EASTBOUND APPROACH, UPSTREAM OF THE WORK ZONE. 


LO) @4 1©® - FOR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE EAST OR 
- - a WEST LEGS OF EACH INTERSECTION, USE THE NEAREST UPSTREAM CROSSING 
FIFTH AVE FIFTH AVE ACROSS FIFTH AVE. 


PEDESTRIAN DETOUR_OF EXISTING CROSSWALKS ACROSS THE NORTH OR 
SOUTH LEGS OF EACH INTERSECTION, USE UPSTREAM EXISTING OR TEMPORARY 
CROSSWALKS AS FOLLOWS: 


PLOTTED? 3/22/2024 


FIFTH AVE LOCATIONS DETOUR CROSSING (NORTH) ® TOUR CROSSING ( SOUTH) ® 
CHATHAM SQ/WASHINGTON PL EXISTING @ CENTRE AVE ISTING @ FORBES AVE 
MAGEE ST N/A TING FORBES AVE 
LOGAN ST N/A ING FORBES AVE 
STEVENSON ST EXISTING @ 

PRIDE ST EXISTING @ 
MARION ST/VINE ST EXISTING @ MARION ST ISTING @ FORBES AVE 
VAN BRAAM ST EXISTING @ VAN BRAAM ST ING @ FORBES AVE 
MILTENBERGER ST EXISTING @ MILTENBERGER ST TING @ FORBES AVE 

5 (-] 

s (+) 

Ss e 

Q 

e 


@ 
@ 

STEVENSON ST ISTING @ FORBES AVE 
@ 


PRIDE ST ISTING @ FORBES AVE 


DINNWIDDLE ST EXISTING DINWIDDIE ISTING @ FORBES AVE 
GIST ST EXISTING JUMONVILLE ING @ FORBES AVE 
JUMONVILLE ST/WYANDOTTE ST EXISTING JUMONVILLE ISTING @ FORBES AVE 
SENECA ST EXISITNG KIRKPATRICK ST TING @ FORBES AVE 
MOULTRIE ST EXISTING KIRKPATRICK ST EXISTING @ FORBES AVE 
KIRKPATRICK ST TEMPORARY @ ALLEQUIPPA ST N/A 


WORK IN SOUTHWEST CORNERS WORK IN SOUTHEAST CORNERS 


ZzrrwxcwHrtanm 


<= 


WHERE_TEMPORARY CROSSWALK INSTALLATIONS ARE REQUIRED ON SIDE-STREETS 
(PER THE TABLE ABOVE) , SEE DETAIL I. 


PROVIDE A TEMPORARY ADA COMPLIANT RAMP FROM THE EXISTING SIDEWALK TO THE 
ROADWAY SURFACE IN ADVANCE OF THE CLOSED SIDEWALK (AS REQUIRED). 


INSTALL G20-2 "END ROAD WORK" SIGNS AT ENDS OF FIFTH AVE APPROXIMATELY 
500 FEET BEYOND THE LIMITS OF THE FARTHEST ACTIVE WORK ZONE ( INCLUDE 
IN ALL PHASES OF CONSTRUCTION). 


SIGN LEGEND? 


FIFTH AVE FIFTH AVE 


Ll : ad er SIDEWALK 
1@ 1 Oi} OF 
@ 


END | 

ROAD WORK | 

o NOTES 5 & a 
NOTES 5 & 6 


DETAIL K - TYPICAL INTERSECTION STAGING WITH PEDESTRIAN DETOURS (UPTOWN SECTION - FIFTH AVENUE) 


7 DESIGNED SM PORT AUTHORITY OF ALLEGHENY COUNTY 
RoR UCENT HAS Eee paeeeen IN DRAWN MRM/FJC PITTSBURGH PENNSYLVANIA 
yf 

PART. THROUGH A GRANT FROM THE NOT FOR CHECKED cM BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Gulf Tower U.S, DEPARTMENT OF HE CONSTRU CTION) INCHARGE _JKM MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


"michae!.megarry" 


707 Grant Street URBAN MASS TRANSPORTATION ACT DATE 05/01/24 DETAILS 
5th Floor OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i f AS SHOWN 
Pittsburgh, PA 15219 SAVeIGNE COUNTY, PENNSYLVANIA Port Authority oo 


FILE PATH? c? \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0215787\BRT_0O1_MPT_DETO3. dgn 


OPERATOR? 


WORK _IN NORTHWEST CORNER? WORK IN NORTHEAST CORNER: 


1:06:22 AM 


NOTES: 


©) 1. CLOSE ONLY ONE ADA CURB RAMP CORNER (PER INTERSECTION) AT A TIME. 
TT DO NOT WORK ON ADJACENT INTERSECTIONS CONCURRENTLY TO AVOID 
POTENTIALLY LAND-LOCKING PROPERTIES BETWEEN CLOSED RAMPS ON THE 
SAME SIDE OF THE STREET. 


PLACE PEDESTRIAN-ORIENTED SIGNS FACING AWAY FROM INTERSECTION, AND 
FIELD-LOCATE/ALIGN NEAR CURB WHILE MAINTAINING 4 FEET ( MIN.) OF 
HORIZONTAL CLEARANCE FOR PEDESTRIAN ACCESS. 


PLACE W20-1 SIGNS 100’ (MIN) UPSTREAM OF THE WORK ZONE OR FARTHEST 
PEDESTRIAN-ORIENTED SIGN, WHICHEVER IS GREATER. 


FOR ONE-WAY SEGMENTS OF FIFTH AVE, ELIMINATE W20-1 SIGNS IN THE 
WESTBOUND (NON-TRAVEL) DIRECTION AND FIELD-LOCATE, INSTEAD, ALONG 
THE LEFT-SIDE OF THE EASTBOUND APPROACH, UPSTREAM OF THE WORK ZONE. 


FOR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE EAST OR 
WEST LEGS OF EACH INTERSECTION, USE THE NEAREST UPSTREAM CROSSING 
ACROSS FIFTH AVE. 


FOR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE NORTH OR 
SOUTH LEGS OF EACH INTERSECTION, USE UPSTREAM EXISTING OR TEMPORARY 
CROSSWALKS AS FOLLOWS: 


PLOTTED? 3/22/2024 


ee 5&6 NOTES 5 & =\ 


iM _@4 


FIFTH AVE 


1@ 
FIFTH AVE 


FIFTH AVE LOCATION® DETOUR CROSSING (NORTH) § 
KIRKPATRICK ST N/A 

UNIVERSITY PL EXISTING @ BIGALOW BLVD 
ROBINSON ST EXISTING @ TERRACE ST 
CRAFT AVE N/A 
HALKET ST/CHESTERFIELD RD EXISTING 
MCKEE PL/DARRAGH ST EXISTING 
LOTHROP ST/MEYRAN AVE EXISTING 
ATWOOD ST EXISTING 
OAKLAND AVE/DE SOTO ST N/A 
BOUQUET ST EXISTING 


TOUR CROSSING ( SOUTH) ® 
TING @ FORBES AVE 


FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 
FORBES AVE 


TERRACE ST 
BAYARD ST 
BAYARD ST 
MEYRAN AVE 


BOUQUET ST 


WORK IN SOUTHWEST CORNERS 


WORK IN SOUTHEAST CORNERS 


ZzrrwxcHrtranm 


Vo = 


THACKERY AVE 
BIGELOW BLVD 
LYTTON AVE 
TENNYSON AVE 
RUSKIN AVE 
BELLEFIELD AVE 


EXISTING THACKEY AVE 
EXISING @ UNIVERSITY P 
EXISTING @ LYTTON AVE 


LACE 


EXISTING @ BELLEFIELD AVE 


EXISTING @ BIGELOW BLV 
EXISTING @ BIGELOW BLV 


D 
D 


EXISTING 


UNIVERSITY PL 
FORBES AVE 


FORBES AVE 


WHERE_TEMPORARY CROSSWALK INSTALLATIONS ARE REQUIRED ON SIDE-STREETS 
(PER THE TABLE ABOVE) , SEE DETAIL I. 


PROVIDE A TEMPORARY ADA COMPLIANT RAMP FROM THE EXISTING SIDEWALK TO THE 
ROADWAY SURFACE IN ADVANCE OF THE CLOSED SIDEWALK (AS REQUIRED). 


INSTALL _G20-2 "END ROAD WORK" SIGNS AT ENDS OF FIFTH AVE APPROXIMATELY 
500 FEET BEYOND THE LIMITS OF THE FARTHEST ACTIVE WORK ZONE ( INCLUDE 
IN ALL PHASES OF CONSTRUCTION). 


SIGN LEGEND: 
SIDEWALK 
® 


R9-9 
24" X 12" 


SIDEWALK CLOSED 
— 
CROSS HERE 


R9-114 R9-114 
24" X 12" 24" X 12" 


FIFTH AVE FIFTH AVE 


T@ = — ia, G4 =1— eer 


SIDE SED 
USE OTHER SIDE 


R9-10 
24" X 12" 


END | 
ROAD WORK | 
NOTES 5 & af 


SIDEWALK CLOSED 
————=> 
CROSS HERE 


ak 5 & 6 


DETAIL L - 
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Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 


TYPICAL INTERSECTION STAGING WITH PEDESTRIAN DETOURS ( OAKLAND SECTION - FIFTH AVENUE) 


DESIGNED GM 


PORT AUTHORITY OF ALLEGHENY COUNTY 
PITTSBURGH PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 


MAINTENANCE & PROTECTION OF TRAFFIC PLANS 
DETAILS 


Port Authority 


"michae!.megarry" 


FILE PATH? c# \pwwork ing\gecom_ds16_na\michael. mcgarry@aecom. com\d0215787\BRT_01_MPT_DETO4. dgn 


OPERATOR? 


THE PREPARATION OF THIS 
DOCUMENT HAS BEEN FINANCED IN DRAWN MRMIF JC 
PART THROUGH A GRANT FROM THE 

FEDERAL TRANSIT ADMINISTRATION, N OT FO R GHEORER eM 
U.S. DEPARTMENT OF IN CHARGE JKM 
TRANSPORTATION, UNDER THE CO STRUCTION — 
URBAN MASS TRANSPORTATION ACT DATE 05/01/24 
OF 1964, AS AMENDED, FOR THE 

PORT AUTHORITY OF ALLEGHENY SCALE 
COUNTY, PENNSYLVANIA. 


DESCRIPTION 
REVISIONS 


AS SHOWN 


WORK IN NORTHWEST CORNER: WORK IN NORTHEAST CORNER? NOTES? 


1206231 AM 


1. CLOSE ONLY ONE ADA CURB RAMP CORNER (PER INTERSECTION) AT A TIME. 
QO NOT WORK ON ADJACENT INTERSECTIONS CONCURRENTLY TO AVOID 
OTENTIALLY LAND LOCKING PROPERTIES BETWEEN CLOSED RAMPS ON THE 


AME SIDE OF THE STREET. 


LACE PEDESTRIAN-ORIENTED SIGNS FACING AWAY FROM INTERSECTION, AND 
IELD-LOCATE/ALIGN NEAR CURB WHILE MAINTAINING 4 FEET (MIN.) OF 
ORTZONTAL CLEARANCE FOR PEDESTRIAN ACCESS. 


LACE W20-1 SIGNS 100’ (MIN) UPSTREAM OF THE WORK ZONE OR FARTHEST 
EDESTRIAN-ORIENTED SIGN, WHICHEVER IS GREATER. 


OR ONE-WAY SEGMENTS OF FORBES AVE, ELIMINATE W20-1 SIGNS IN THE 
ESTBOUND (NON-TRAVEL) DIRECTION AND FIELD-LOCATE, INSTEAD, ALONG 
HE LEFT-SIDE OF THE EASTBOUND APPROACH, UPSTREAM OF THE WORK ZONE. 


. FOR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE EAST OR 
_ WEST LEGS OF EACH INTERSECTION, USE THE NEAREST UPSTREAM CROSSING 
1@  @4 F4 ACROSS FORBES AVE. 
) 


| FORBES AVE FORBES AVE 1 . FOR_PEDESTRIAN DETOUR _OF EXISTING CROSSWALKS ACROSS THE NORTH OR 
= ;- {7 SOUTH LEGS OF EACH INTERSECTION, USE UPSTREAM EXISTING OR TEMPORARY 
CROSSWALKS AS FOLLOWS: 


PLOTTED? 3/22/2024 


| i 5&6 NOTES ao 


A4A=n VV TINY nNVIO 


FORBES AVE LOCATION: DETOUR CROSSING (NORTH) § DETOUR CROSSING ( SOUTH) § 
CRAFT N/A EXISTING @ BLVD OF THE ALLIES 
HALKET ST EXISTING @ FIFTH AVE N/A 
MCKEE PL EXISTING @ FIFTH AVE TEMPORARY @ IROQUOIS WAY 
SEMPLE ST N/A TEMPORARY @ FRESCO WAY 
BIGELOW BLVD/SCHENLEY DR EXISTING MIDBLOCK EXISTING MIDBLOCK 


WHERE TEMPORARY CROSSWALK INSTALLATIONS ARE REQUIRED ON SIDE-STREETS 
(PER THE TABLE ABOVE) , SEE DETAIL I. 


PROVIDE A TEMPORARY ADA COMPLIANT RAMP FROM THE EXISTING SIDEWALK TO THE 
ROADWAY SURFACE IN ADVANCE OF THE CLOSED SIDEWALK (AS REQUIRED). 


INSTALL_G20-2 "END ROAD WORK" SIGNS AT ENDS OF FORBES AVE APPROXIMATELY 


500 FEET BEYOND THE LIMITS OF THE FARTHEST ACTIVE WORK ZONE ( INCLUDE 
IN ALL PHASES OF CONSTRUCTION). 


WORK IN SOUTHWEST CORNERS WORK IN SOUTHEAST CORNERS 


SIGN LEGEND? 


SIDEWALK 
CLOSED 
® 


R9-9 R9- 10 END | 
eee ROAD WORK 
| | FORBES AVE | | | FORBES AVE | | SIDEWALK CLOSED SIDEWALK CLOSED 04 Shee a ; 
1I@ — = 4 oO @4 — a 7 ; 


R9-114 R9-114 
24" xX 12" 24" xX 12" 


ce NOTES ae, 
NOTES 5&6 


DETAIL M - TYPICAL INTERSECTION STAGING WITH PEDESTRIAN DETOURS ( OAKLAND SECTION - FORBES AVENUE) 


: DESIGNED’ RRH PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN ANANCED IN DRAWN RRH PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


Foster Plaza 8 U.S. DEPARTMENT OF 


Gulf Tower Suite 400 U.S DEPARTMENT OF | CONSTRU CTION) INCHARGE GEC MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


"michael. megarry" 


707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 DETAILS 
5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE 


: DESCRIPTION PORT AUTHORITY OF ALLEGHENY SCALE 1 CONTRACT NO. BRT-001 
i . AS SHOWN 
Pittsburgh, PA 15219 SAGE COUNTY, PENNSYLVANIA Port Authority a 
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OPERATOR? 


WORK IN NORTHWEST CORNER? WORK IN NORTHEAST CORNER? NOTES: 


1. CLOSE ONLY ONE ADA CURB RAMP (PER INTERSECTION) AT A TIME. 
O NOT WORK ON ADJACENT INTERSECTIONS CONCURRENTLY TO AVOID 
OTENTIALLY LAND-LOCKING PROPERTIES BETWEEN CLOSED RAMPS ON 
HE SAME SIDE OF THE STREET. 


LACE PEDESTRIAN-ORIENTED SIGNS FACING AWAY FROM INTERSECTION, AND 
IELD-LOCATE/ALIGN NEAR CURB WHILE MAINTAINING 4 FEET ( MIN.) OF 
ORIZONTAL CLEARANCE FOR PEDESTRIAN ACCESS. 


LACE W20-1 SIGNS 100’ (MIN) UPSTREAM OF THE MER ZONE OR FARTHEST 
EDESTRIAN-ORIENTED SIGN, WHICHEVER IS GREATER 


OR ONE-WAY SEGMENTS OF FORBES AVE, ELIMINATE W20-1 SIGNS _IN THE 
ESTBOUND (NON-TRAVEL) DIRECTION AND FIELD-LOCATE, INSTEAD, ALONG 
HE LEFT-SIDE OF THE EASTBOUND APPROACH, UPSTREAM OF THE WORK ZONE. 


OR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE EAST OR 
WEST LEGS OF EACH INTERSECTION, USE THE NEAREST UPSTREAM CROSSING 
1® @4 —- = ACROSS FORBES AVE. 
FORBES AVE 1 - FOR PEDESTRIAN DETOUR OF EXISTING CROSSWALKS ACROSS THE NORTH. OR 

TH LEGS OF EACH INTERSECTION, USE UPSTREAM EXISTING OR TEMPORARY 
GROSSWALKS AS FOLLOWS: 


1206239 AM 


PLOTTED? 3/22/2024 


| i 5&6 NOTES ao 


Udv ay AVvVOQ 
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FORBES AVE LOCATION: DETOUR CROSSING (NORTH) § DETOUR CROSSING ( SOUTH) § 
A. BOYD ST TEMPORARY @ WATSON ST TEMPORARY @ LOCUST ST 
ARMSTRONG TUNNEL ** N/A N/A 
CHATHAM SQ TEMPORARY @ WATSON ST EXISTING MIDBLOCK 
STEVENSON ST TEMPORARY WATSON ST TEMPORARY @ LOCUST 
PRIDE ST TEMPORARY @ WATSON ST TEMPORARY @ LOCUST 
MARION ST TEMPORARY WATSON ST TEMPORARY @ LOCUST 
VAN BRAAM ST TEMPORARY @ WATSON ST TEMPORARY @ LOCUST 
Q 


MILTENBERGER ST TEMPORARY @ WATSON ST TEMPORARY @ LOCUST 
GIST ST TEMPORARY @ WATSON ST TEMPORARY @ LOCUST 
JUMONVILLE ST TEMPORARY WATSON ST TEMPORARY @ TUSTIN 
SENECA ST TEMPORARY @ WATSON ST TEMPORARY @ TUSTIN 
MOULTRIE ST TEMPORARY @ WATSON ST TEMPORARY @ TUSTIN 


WORK _IN SOUTHWEST CORNERS WORK _IN SOUTHEAST CORNER: eo EROR See Na nee 
(*%*) TO BE MAINTAINED AT THE INTERSECTION OR COORDINATED AS DIRECTED. 


cer troaonmnmmovoeoa w 


WHERE TEMPORARY CROSSWALK ee ene ARE REQUIRED ON SIDE-STREETS 
(PER THE TABLE ABOVE) , SEE DETAIL I. 


PROVIDE A TEMPORARY ADA COMPLIANT RAMP FROM THE EXISTING SIDEWALK TO THE 
ROADWAY SURFACE IN ADVANCE OF THE CLOSED SIDEWALK. 


INSTALL _G20-2 "END ROAD WORK" SIGNS AT ENDS OF FORBES AVE APPROXIMATELY 
500 FEET BEYOND THE LIMITS OF THE FARTHEST ACTIVE WORK ZONE ( INCLUDE 
IN ALL PHASES OF CONSTRUCTION). 


SIGN LEGEND: 
; | | | | | | SIDEWALK SIDEWALK CLOSED 
oe " END | 
aaa | ROAD WORK 
—— SIDEWALK CLOSED 
Z eal Emam 
CROSS HERE CROSS HERE 
NOTES 5&6 ® @ 


oe 5&6 


DETAIL N - TYPICAL INTERSECTION STAGING WITH PEDESTRIAN DETOURS (UPTOWN SECTION - FORBES AVENUE) 


: DESIGNED’ RRM PORT AUTHORITY OF ALLEGHENY COUNTY 
A=COM (a) GANNETT FLEMING DOCUMENT HAS BEEN ANANCED IN DRAWN RRH PITTSBURGH PENNSYLVANIA 
GANNETT FLEMING, INC. PART THROUGH A GRANT FROM THE NOT FOR CHECKED MRK BUS RAPID TRANSIT UPTOWN TO OAKLAND 


"michael. megarry" 


707 Grant Street 730 Holiday Drive URBAN MASS TRANSPORTATION ACT DATE 05/01/24 DETAILS 


5th Floor Pittsburgh, PA. 15220 OF 1964, AS AMENDED, FOR THE eae 
Pittsburgh, PA 15219 ; cet SR COUNTY, PENNSYLVANIA AS SHOWN Port Authority ee ail oot 948 


REVISIONS connecting people to life 
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PEDESTRIAN 
DETOUR SIGNS 


® 
SIDEWALK SIDEWALK CLOSED} 
R9-9 R9-11A 
24"! X 12" 24" x 12" 


© © 


SIDEWALK CLOSED SIDEWALK CLOSED 
— AT ACTA 
CROSS HERE PROGRAM CENTER 
— 
RO-11A CROSS HERE 
24" x 12" 


SP-4 
24" x 24" 


A=COM 


Gulf Tower 
707 Grant Street 
5th Floor 
Pittsburgh, PA 15219 
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DETAIL P 
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PEDESTRIAN DETOUR DETAIL 


PEDESTRIAN DETOUR DETAIL 


(OAKLAND SECTION 


- BIRMINGHAM BRIDGE 


ALLIES RAMP 


(OAKLAND SECTION 


THE PREPARATION OF THIS 


DOCUMENT HAS BEEN FINANCED IN 
PART THROUGH A GRANT FROM THE 


FEDERAL TRANSIT ADMINISTRATION, 
U.S. DEPARTMENT OF 


TRANSPORTATION, UNDER THE 


URBAN MASS TRANSPORTATION ACT 
OF 1964, AS AMENDED, FOR THE 


DESCRIPTION 


PORT AUTHORITY OF ALLEGHENY 


REVISIONS 


COUNTY, PENNSYLVANIA. 


- BIRMINGHAM BRIDGE 


NOT FOR 
CONSTRUCTION) 


ROBINSON ST 
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DESIGNED GM 


DRAWN MRM/FJC 


CHECKED GM 


INCHARGE —JKM 
DATE 05/01/24 
SCALE 


AS SHOWN 


PORT AUTHORITY OF ALLEGHENY COUNTY 


PITTSBURGH 


PENNSYLVANIA 


BUS RAPID TRANSIT UPTOWN TO OAKLAND 
MAINTENANCE & PROTECTION OF TRAFFIC PLANS 


Port Authorit 


connecting people to life 


y 


DETAILS 


CONTRACT NO. BRT-001 
DWG. NO. MT36 


1:07:38 AM 


PLOTTED? 3/22/2024 


TIMING IS APPLICABLE UPTOWN SECTION FORBES AVENUE PHASE 1 - STAGE C & UPTOWN SECTION FORBES AVENUE PHASE 2 - 
STAGE A AFTER WHICH FINAL SIGNAL TIMINGS ARE TO BE IMPLEMENTED 
PROGRAM 1 PHASE WEEKLY PROGRAM CHART 

OFFSET DAY TIME |PROGRAM| REMARKS 

INTERSECTION 5 1-7 0000 OFF PEAK 
FORBES AVENUE & ARMSTRONG TUNNEL 31 2 0600 AM_PEAK 
FORBES AVENUE & CHATHAM SQUARE 28 g 1000 OFF PEAK) 

2 


FIFTH AVENUE & CHATHAM SQUARE / WASHINGTON PLACE 56 1400 PM PEAK 
PROGRAM 3 1900 (OFF PEAK 
OFFSET ore 
INTERSECTION 
FIFTH AVENUE & CHATHAM SQUARE / WASHINGTON PLACE 55 


CONSTRUCTION NOTES? 

1. ALL TIMES ARE IN SECONDS 
2. ALL SPLIT TIMES INCLUDE YELLOW, RED, AND LEADING PEDESTRIAN INTERVAL TIMES A GIVEN PHASE 
3. OFFSET REFERENCED TO THE BEGINNING OF FLASHING DON’T WALK (PHASE 2+6) 

4. SIGNAL RESPONSIBILITY IS TURNED OVER TO THE CONTRACTOR DURING CONSTRUCTION. 


"michae!.megarry" 
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MATCH LINE SEE SHEET 952 
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UNIVERSITY 


~ END 
ROAD WORK 


ALLEGHENY COUNTY 
FAMILY DIVISION 


UPTOWN SECTION - FIFTH AVE 
PHASE 1 - STAGE A 


ay eel SHEET 1 OF 6 


FOR CONSTRUCTION PLAN SEE SHEET 0 
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POSTED SPEED LIMIT = 25 MPH 
LATERAL DISTANCE = 3 FT 
L=CWS?/ 60] / 2 

L=C((3 FT)(257)} 7 601 / 2 
L=16 FT USE = 50 FT 


PROVIDE A TEMPORARY ADA 
COMPLIANT RAMP FROM THE 
EXISTING SIDEWALK TO THE 
ROADWAY SURFACE IN ADVANCE 
OF THE CLOSED SIDEWALK. 
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